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Call  to  Orders 


2  §  35  p oiTio 


Presents  Commissioners  H.  Welton  Flynn,  Joseph  P.  Byrne, 

Henry  E.  Berman,  Dennis  V.  Carey 

Absents  Commissioner  Joseph  J.  Diviny 


The  minutes  of  the  regular  meeting  of  the  Commission  held  December  10, 
1974,  were  approved. 

RESOLUTION  On  motion  of  Byrne,  seconded  by  Herman,  the 

NOo  Commission  ratified  the  following  resolution 

approved  by  telephone  poll  of  the  Commission  on 
January  7,  1975s 

75-0001    WD  Ratifying  and  approving  settlement  with  Worthing- 

ton  Corporation  in  antitrust  action  -  Water 
Meters  -  CCSF  Ve  Neptune  Meter  Company,  et  al, 
USDC  WD  California, ' No.   50192  Civil 


Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Byrne,  seconded  by  Berman,  the 
Commission  ratified  the  follov/ing  resolution 
approved  by  telepnone  poll  of  the  Commission  on 
January  7,  1975: 

75-0002    WD  Award  of  WD  Contract  No.  16  71  -  Sunset  Reservoir- 

North  Basin  Irrigation  System,  San  Francisco  - 
Diane  Associates,  Diablo,  California  -  Amount, 
$17,133.00 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Byrne,  seconded  by  Berman,  the 
Commission  ratified  the  follov/ing  resolution 
approved  by  telephone  poll  of  the  Commission  on 
January  7,  1975s 

75-000  3    WD  Award  of  WD  Contract  No.   16  70  -  Cement  Mortar 

Line  24-Inch,  20-Inch,  and  8-Inch  pipe  in 
Howard,  South  Van  Ness,  Sanchez  and  Other  Streets 
Ameron,  Inc.,  of  Wilmington,  California  -  Net 
amount,  $198,460.00 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted? 

75-0004    HH  Utilities  Agreement  for  future  Pipeline  NOo  4 

crossing  R/W  at  Highway  99  near  Beckwith  Road, 
Stanislaus  County 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 
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On  motion  of  Carey,  seconded  by  Herman,  the 
following  resolution  was  adopted? 

75-0005     HH  Supplemental  Appropriation  -  $27,274  Real  Estate 

Taxes  -  Hetch  Hetchy  Project 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 

On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted; 

75-0006    HH  Declaration  of  Emergency  -  Electrical  fault  in 

700  hp  motor  at  Cable  Car  Powerhouse  -  Transit 
Power  Division 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  by  Berman,  the 
following  resolution  V7as  adopted s 

75-0007    HH  Award  of  HH  Contract  No.  499R  -  Moccasin  and 

Early  Intake,  Re-roof  Cottages  -  C.  &  F.  Hulsey, 
InCo ,  Hulmur,  InCo ,  dba  Hulsey  Roofing  Company, 
of  Stockton  -  Basic  Price  amount  of  $30,178,00 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted; 

75-000  8    HH  Professional  Services  Contract  -  Hydro  Research 

Science 


Vote;     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted; 

75-0009    HH  Award  of  HH  Contract  No.  502  -  Ocean  Avenue, 

Junipero  Serra  Boulevard  to  Harold  Avenue  - 
Underground  Duct  System  -  Amelco  Electric,  San 
Francisco  -  Amount,  $196,148.00 

Vote;     Ayes-Flynn,  Byrne,  Beman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

75-0010    WD  Proposed  amendments  to  Ordinance  No„  450-73 

relating  to  liens  for  unpaid  water  service  charges 

Vote;     Ayes-Flynn,  Byrne,  Berman,  Carey 
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On  motion  of  Berman,  seconded  by  Byrne,  the  j 
following  resolution  was  adopted?  j 

Setting  public  hearing  date  -  Delinquent  water 

accounts  -  Tuesday,  February  11,  19  75,  at  2 : 30  pm  i 

I 
I 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey  i 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

Completion  of  WD  Contract  No.  16  30  -  Excavation 
and  Repaving  for  Water  Service  Trenches  - 
$133,195*80,  as  modified 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

Write-off  of  accounts  receivable,  October  1974 
Water  Department 


Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

75-0014    WD  Approving  collection  of  damage  claims  -  December 

1974  -  Water  Department 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

75-0015    WD  Bid  Call,  WD  Contract  No.  1613  -  Laying  of 

12 -Inch  Ductile  Iron  Main  in  Filbert  Street 
between  Hyde  and  Gough  Streets 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

75-0016     WD  Bid  Call,  WD  Contract  WOo   1642  -  Cutting  in 

42-Inch  Butterfly  Valva  at  Jimipero  Serra  Blvd. 
and  Hollov7ay  Avenue 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 


75-0011  WD 


75-0012  WD 


75-0013  WD 
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Bid  Call,  WD  Contract  No.  1668  -  16-Inch  and 
12-Inch  Feeder  Main  Extensions   17th  Street  - 
Rhode  Island  to  Hampshire  Street  and  Harold 
Avenue  -  Ocean  to  Bruce  Avenue 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

Modification  No.  2  of  Wd  Contract  No.   1550  - 
Debit  $27,479.00  -  Construction  of  Crystal 
Springs  Balancing  Reservoir  and  Pumping  Station 
Stolte,  Inc«,  Contractor  -  Debit  $27,479.00 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted? 

Setting  public  hearing  date  of  January  28,  1975 
at  2 §30  p.m.  -  Grant  application  with  U.  S. 
Department  of  Transportation  for  Municipal 
Railway  improvement  program 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
follov7ing  resolution  was  adopted: 

Bid  Call,  MR  Contract  No.  711  -  Washington-Mason 
Cable  Carbarn  and  Geneva  Carhouse,  Install  Fire 
Extinguishers 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted s 

Award  of  MR  Contract  No.   710  -  Presidio  Building 
Garage  Ceiling,  Repair  to  Concrete  Slabs  around 
Skylights  -  William    Mcintosh  &  Son  of  San 
Francisco  -  Lump  sum  $7,711,00 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted? 

Approving  compromise  settlements  and  collections 
of  damage  claims  -  November  19  74 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Herman^  the 
following  resolution  was  adopted? 

Approving  payment  of  claims  -  Month  of  INIovember 
1974 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted? 

Appointments  to  Board  of  Supervisors '  Committee 
for  Transit  Improvement 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted s 

Kinetic  Energy  Wheel  Program 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 

On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted? 

Transfer  of  Funds  -  $600,000  Materials  and 
Supplies 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted? 

All  Utility  Departments  -  Annual  depreciation 
expense  19  73-74 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted; 

Requests  for  Transfer  of  Funds  $10,000  or  less, 
and  Allotments  -  First  Quarter  1974-75 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

Declaration  of  Emergency  -  Repair  of  Dion  R.Holm 
Powerhouse  Generator  WOo  2 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 
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On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted s 

75-000 1-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  in  total  anount  of  $107,898.84 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 

****** 


Resolution  Wo.   75-000  9--Award  of  ii  l  Contract  do.  592  and  waiving 
teclmical  defects  in  Didder  failing  to  su.b:iit  the  entire  contract 
plans  and  specifications  v/ith  the  proposal  and  not  vrriting  the 
total  price  in  v/ords . 

Conimissionar  Dennis  V.  Carey  asked  for  an  explanation  as  to  the 
definition  of  "'major'  or  "minor"  defects.     Acting  Utilities  General 
Counsel  Jerome  Cohen  advised  the  Cojimission  that  bid  requirements 
must  reflect  the  best  interc?t  of  the  public  entity  and  must  not 
result  in  giving  one  cdnpetitive  bidder  advantage  over  another. 
A  technical  defect  is  an  irregularity  that  in  no  way  affects  the 
competitive  response,,     It  is  the  Commission's  decision  to  waive 
a  defect  an^  award  the  contract  to  the  low  bidder,  if  it  is  in  the 
City's  interest  to  do  so. 

liarguerite  Varren,  of  the  Sunset  Coinmunity  Improvement  Club,  remarked 
on  the  variance  between  the  low  bid  and  the  department  estimate, 
and  asked  wiiether  any  exceptions  were  made,  or  ".7as  this  "'a  sign  of 
the  times . " 

Oral  L.   i'ioore ,  i-Ietch  Eetciiy  General  ilanager,  assured  the  Co^amission 
the  low  bidder,  /iitelco  Electric  of  San  Francisco,  v/as  completely 
responsive,  took  no  exceptions  in  the  bid,  and  should  do  the  job 
as  well  ad  any  of  the  bidders o 

Mr.  ...oore   felt  that  the  price  variance  was  due  to  the  number  of 
bids  received  (9) ,  whereas  the  last  time  a  contract  of  similar 
nature  was  undertaken  only  thr^e  bidders  responded, 

Coimnissioner  Joseph  P.  3yrne  noted  that  limited  private  construction 
is  current Ly  available,  and  contractors  are  bidding  competitively 
on  City,  State,  and  Federal  projects. 


****** 


Resolution  No.   75-0010-~Proposed  amendments  to  Ordinance  450-73, 
Sections  5,    6,   3,  9,  10  and  11,  relating  to  liens  for  unpaid  water 
service  charges,  to  coordinate  lien  procedures  with  sewer  service 
and  industrial  waste  liens. 

Artnur  h »   Frye,  Jr.,    /ater  Department  General  i-anager  and  Chief 
iHngineer,  explained  that  these  amendments  are  for  clarification  of 
some  of  the  v/ording  and  procedures  for  this  lien  on  the  property 
owner. 


****** 
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Resolution  WOo   75-0018 — Modification  #2  of  WD  Contract  No.   1550 — 
Crystal  Springs  Balance  Reservoir  and  Pumping  Station  -  debit  $2  7,479, 

Mr.  Frye  gave  a  brief  description  of  the  14  modifications.  Three 
are  credit  items  totaling  $4100 j  several  items  concerning  electric 
circuits,  and  some  items  concerning  safety.     The  largest  item  of 
$12,000  was  due  to  discovery  that  the  Pulgas  tunnel  v/all  is  5  feet 
thick  in  some  places- — a  sharp  variance  from  the  12  to  18  inches 
shown  on  the  old  Pulgas  tunnel  plans. 

Mr.  Frye  said  no  further  modifications  are  anticipated?  the  work  is 
96  percent  completed. 


****** 


Resolution  No.   75-0019 — Setting  public  hearing  date  for  grant 
application  in  total  amount  of  $82  million  with  the  U,  S.  Department 
of  Transportation  for  amendments  to  the  various  UMTA  programs  already 
underway. 

Discussion  followed  as  to  the  advertising  requirements  in  accordance 
with  the  directive  from  the  Department  of  Transportation  with  respect 
to  public  hearings  on  applications  for  financial  aid  for  these 
programs , 

The  Commission  discussed  Commissioner  Carey's  suggestion  that  the 
official  newspaper  ad  be  in  bolder  print  and  box  letters  in  order  to 
attract  greater  attention. 

Secretary  Thomas  G.  Flynn  pointed  out  that  in  addition  to  official 
newspaper  advertising,  the  ad  is  also  carried  in  the  local  Chinese 
and  Spanish  newspapers  in  the  respective  languages,  as  well  as  the 
Sun  Reporter  and  S , F. Progress .     There  is  also  a  fairly  elaborate 
system  of  notification  through  descriptive  material  mailed  to 
approximately  200  neighborhood  and  public  service  groups  throughout 
the  City,  along  with  help  from  the  news,  radio  and  TV  media. 


****** 

Resolution  No.   75-0025 — Recommending  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  execute  professional  services 
agreement  in  amount  not  to  exceed  $20,000,  with  John  M,  Woods, 
Transportation  Engineering  Consultant,  for  a  redirection  of  the 
program  to  develop  the  Kinetic  Energy  Wheel  (KEW)   concept  that 
could  free  Municipal  Railway's  electric  trolley  coaches  from  the 
total  dependency  upon  overhead  wires.     Funds  for  the  studies  are  to 
be  provided  by  Urban  Mass  Transportation  Administration   (UMTA) . 

Dr.  John  M,  Christensen,  Jr.,  Assistant  General  Manager-Finance, 
explained  that  UMTA  has  terminated  the  contract  with  Lockheed 
Missiles  and  Space  Corporation  to  develop  and  test  two  flyv;heel 
packages,  UMTA  had  executed  two  contracts — one  with  Lockheed  for 
$900,000,  and  the  other  with  the  PUC  for  $215,000,  consisting  of 
$55,000     cash,  with  City's  contribution  being  the  supply  of  tvjo 
trolley  coaches  and  drivers  valued  at  $160,000. 
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Lockheed  recommended  to  UMTA  discontinuing  the  contract  because 
unanticipated  expenses  would  increase  the  total  cost  of  the  KEW 
project  by  $696,000  and  the  cost  of  each  KEW  would  be  too  high  to 
justify  the  expense.       The  estimated  cost  of  each  KEW  kit  had  risen 
from  the  expected  $15,000  to  $45,000. 

After  discussions  with  City  and  Lockheed,  UMTA  has  asked  the  City  to 
study  alternate  approaches  to  building  a  workable  KEIJ  package  and 
set  a  March  20  deadline  for  a  final  report  on  the  redirection  of 
the  program. 

The  idea  of  developing  a  KEW  for  the  Muni  was  first  conceived  by 
lyir.  Woods,  and  UMTA  suggested  that  he  be  requested  to  submit  a 
proposal  for  this  new  work. 

Under  the  proposed  agreements,  Mr^  Woods  and  Louis  J,  Lawson,  an 
electrical  engineer  who  has  been  v;orking  on  electric  fly  wheel  drive 
systems  for  public  transit  and  industrial  applications  for  the  last 
12  years,  make  the  examinations.     The  objective  will  be  to  define 
where  to  begin  in  the  research  and  development  cycle  to  examine 
materials,  their  formation  and  other  components  utilized.     The  study 
is  to  develop  the  parameters  in  which  the  future  development  work 
can  take  place. 

Mr.  Woods  and  Mr,  Lawson  were  present  to  answer  Commission  questions. 

Dr.  Christensen  explained  in  answer  to  Commissioner  Henry  E.  Berman's 
questions  about  the  financing,  that  the  funds  will  come  from  the 
$55,000  UMTA  funds  already  established  in  City's  budget  for  the  KEW 
project.     The  coach  which  Lockheed  has  broken  down  to  use  as  a 
development  model  will  be  restored  by  Lockheed  and  returned  about 
March  8  in  full  working  order  in  accordance  with  City's  specifications 

Miss  Warren  asked  if  installation  of  the  KEW  packages  in  City's  new 
transit  equipment  would  present  problems. 

Dr.  Christensen  said  the  wheel  in  its  present  configuration  is 
designed  to  fit  within  certain  space  within  the  trolley  coach,  as  \t 
is  currently  being  built.     Additional  study  will  be  conducted 
on  the  possible  application  for  the  following  classes  of  vehicles s 
downtowner  bus  or  van,  personal  rapid  transit,  trolley  coach,  diesel 
coach,  rapid  rail,  and  wayside  vs.  on-board  flywheels  for  rapid 
rail  vehicles. 


****** 


Resolution  No.   75-0026 — Approving  transfer  of  funds  between  appro- 
priations of  the  Municipal  Railway,  amount  $600,000,  to  augment 
depleted  funds  appropriated  for  purchase  of  materials,  supplies, 
repair  parts  and  other  operational  necessities.     Funds  transferred 
are  available  at  this  time  because  of  delays  beyond  City's  control 
in  implementing  Muni/BART  route  coordination  and  fare  discounts. 

Dr.  Christensen  presented  a  report  on  the  Muni's  financial  status 
for  the  fiscal  year,  indicating  possible  resources  and  known 
shortfalls  based  on  experience  through  the  first  half. 
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It  appears,  he  stated,  that  amounts  currently  appropriated  to  Muni 
will  be  adequate  for  the  fiscal  year  1974-75.     However,  the  situation 
could  be  modified  by  gas  shortages,  rationing,  or  other  events 
beyond  City's  control. 

As  to  passenger  damage  claims,  while  the  number  of  claims  filed  is 
down  slightly,  the  effects  of  inflation  have  raised  the  cost  per 
claim  an  average  of  20  percent.     If  recent  experience  continues. 
Dr.  Christensen  estimated,  approximately  $550,000  to  $600,000  vjill 
be  needed  to  supplement  the  Claims  Appropriations  Account  to  complete 
the  fiscal  year.     This  would  be  accomplished  through  transfer  of 
funds . 

Mr.  John  Madden,  Chief  Accountant  of  the  Muni,  presented  a  detailed 
explanation  of  the  pro  forma  forecast  of  operations  for  the  balance 
of  the  fiscal  year. 


****** 


Commissioner  Herman  suggested  that  in  view  of  the  President's 
economic  and  energy  programs  proposed  to  Congress  which  would 
substantially  raise  the  cost  of  gasoline  and  other  fuels,  a  report 
should  be  submitted  showing  the  effect  on  the  1974-75  Utilities 
budget  of  any  fuel  cost  changes  as  soon  as  firm  figures  and  guide- 
lines are  available. 


****** 


Communications  g 

Commission  President  H.  Welton  Flynn  announced  that  Mayor  Alioto 
notified  the  Metropolitan  Transportation  Commission  on  January  2,1975, 
that  he  has  reappointed  John  D.  Crowley,  General  Manager  of  Public 
Utilities,  as  his  representative  on  that  Commission,  effective 
February  10,  1975,  to  serve  for  four  years. 


****** 


General  Manager  of  Public  Utilities  Calendar  Items; 

Lawrence  B.  Martin,  President  of  the  Transport  Workers  Union, 
Local  250A,  was  present  with  Doris  Yamasaki,  who  pinned  "Muni  Loves 
You"  buttons  on  each  Commissioner's  lapel  to  call  attention  to  Muiii '  s 
"Wedding  of  the  Year"  campaign.     The  "v/edding"  will  take  place 
Wednesday  when  Muni  drivers  will  hand  out  100,000  of  the  red  buttons. 
The  intent  is  to  get  the  public's  attention  as  part  of  an  information- 
al campaign  to  build  good  will  toward  the  Muni.     James  H.  Leonard, 
Public  Service  Director,  described  the  program,  and  explained  that 
$4400  had  been  expended  on  this  and  several  other  informational 
projects. 

Mr.  Leonard  announced  that  January  29  is  a  tentative  date  for  the 
public  presentation  of  the  new  Muni  design  program  at  the  Potrero 
Division. 

****** 
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Secretary  Flynn  gave  a  brief  explanation  of  what  the  departments  of 
the  PUC  are  doing  to  participate  in  the  federal  Emergency  Employment 
Act  program  in  San  Francisco. 

Of  the  117  positions  requested  by  PUC,  it  appears  about  75  may  be 
authorized.     These  include  conservation  aides,  grounds  and  security 
patrol  and  transit  information  clerks.     The  program  has  been  voted 
through  June  30,  1975,  but  the  consensus  is  that  it  very  likely 
will  be  extended.     The  classifications  are  established  by  the 
government,  with  maximum  pay  set  at  $835  per  month. 


****** 


Roll  Calls 

Commissioner  Carey  presented  a  progress  report  on  the  Muni  Security 
Patrol  program.     Currently  there  are  38  people  on  assigned  work  in 
conjunction  with  the  Crime  Prevention  Unit  of  the  Police  Department. 
The  third  class  commences  training  the  15th  of  this  month,  and 
becomes  operative  February  1st, 


****** 


Commissioner  Carey  reported  that  he  and  Mr.  Leonard  attended  the 
Galileo  High  School  "Block  G"  athletic    awards  dinner  on  January  10, 
On  behalf  of  the  Municipal  Railway,  Mr.  Carey  presented  the  Galileo 
championship  football  team  with  a  trophy.     Commissioner  Carey  informed 
his  fellow  commissioners  that  he  "committed"  them  to  contributing 
$100  to  help  finance  next  year's  "Block  G"  awards  dinner. 


****** 


Commissioner  Flynn  asked  for  a  report  on  the  status  of  Municipal 

Railv/ay  uniform  deliveries  to  operating  personnel.  Railway  General 

Manager  Curtis  E.  Green  reported  that  all  operators  are  now  equipped, 
and  most  have  full  uniforms. 


****** 


Commissioner  Carey  requested  a  report  on  equipment  storage  security. 
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Mr.  Green  explained  problems  with  security  resulting  from  crowded 
conditions  at  Muni  facilities,  and  the  limited  number  of  patrolmen. 
The  new  facility  at  22nd  and  Indiana  Streets  will  have  the  necessary 
protection  devices  and  fences.     Meanwhile,  additional  security 
personnel  have  been  requested  through  Emergency  Employment  Act 
employments . 


****** 


THEREUPON  THE  MEETING  ADJOURNED, 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nn^  V      ^\^  ^JL 

WHEREAS,  the  City  and  County  of    San  Francisco,  a  municipal 
corporation,  is  the  plaintiff  in  a  civil  action  for  damages  under  the 
Federal  Antitrust  Laws,  under  the  caption  "City  and  County  of  San 
Francisco,  a  municipal  corporation.  Plaintiff,  v,  Neptune  Meter 
Company,  Rockwell  Manufacturing "Company,  Badger  Meter  Manufacturing 
Company,  Her sey- Sparling  Meter  Company,  and  Worthington  Corporation, 
Defendants,"  in  the  United 'Tta'tes"DlstH!Ft''To^  NortRern 
District  of  California,  NOo  50192  Civil;  and 

\^fHER'£AS,  the  defendant  Worthington  Corporation  has  made  an 
offer  to  the  plaintiff  City  and  County  of  San  Francisco  in  the  above 
entitled  action  by  way  of  compromise  and  settlement  of  claims  based 
on  transactions  of  said  settling  defendant  which  are  included,  among 
others,  in  said  action;  and 

I'JHEREAS,  the  City  and  County  and  said  settling  defendant  Worth- 
ington Corporation  have  agreed  to  compromise  and  settle  said  claims 
against  said  settling  defendant,  on  execution  of  instruments  in  form 
satisfactory  to  the  City  Attorney,  whereby  said  settling  defendant 
shall  pay  to  the  City  and  County  of  San  Francisco  the  sum  of  Eleven 
Thousand  Six  Hundred  Dollars  ($11,600)  in  settlement  of  said  claims;  and 

V'JHEREAS,  the  aforesaid  sum  of  Eleven  Thousand  Six  Hundred  Dollars 
($11,600)  represents  a  proportionate  share  of  all  plaintiffs*  settlements 
except  Kansas  City,  Missouri,  in  the  amount  of  Two  Hundred  Thirty  Thou- 
sand Dollars  ($230,000),  Kansas  City,  Missouri  has  a  separate  settlement 
of  Fifty  Thousand  Dollars  ($50,000);  and 

WHEREAS,  an  additional  Thirty  Thousand  Dollars  ($30,000)  has  been 
set  aside  out  of  the  aforesaid  Two  Hundred  Thirty  Thousand  Dollars 
($230,000)  to  cover  legal  fees  to  the  law  office  of  Joseph  L.  Alio to, 
liaison  counsel  for  all  plaintiffs,  and  for  costs  incurred  by  plaintiffs 
to  be  disbursed  pursuant  to  agreement  of  the  plaintiffs  or  by  order  of 
court ;  and 

WHEREAS,  no  proportionate  share  of  the  aforesaid  Thirty  Thousand 
Dollars  ($30,000)  will  be  paid  to  the  law  office  of  Joseph  L,  Alio to  by 
the  City  and  County  of  San  Francisco  for  legal  fees; 

NOW,  THEREFORE,  BE  IT  RESOLVED: 

lo     That  said  compromise  and  settlement  with  the  settling  defend- 
ant Worthington  Corporation  is  hereby  ratified  and  approved, 

2.  The  City  Attorney  of  the  City  and  County  of  San  Francisco 
is  hereby  authorized  to  execute  any  and  all  instruments  which  shall 

be  required  in  connection  with  effectuating  said  compromise  and  settle- 
ment with  the  settling  defendant  Worthington  Corporation,  as  provided 
herein, 

3,  The  City  Attorney  of  the  City  and  County  of  San  Francisco 
is  hereby  authorized  to  dismiss,  with  prejudice,  said  Action  No.  50192 
Civil,  as  to  the  settling  defendant  Worthington  Corporation. 


\ 


i 


PUBLIC  yilLITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.-Zl-^zl!^M-*- 

4.    Neither  this  resolution,  nor  any  provision  hereof,  instru- 
ment executed  hereunder,  or  acts  taken  pursuant  to  any  of  the  same, 
shall  constitute,  or  be  construed  as,  a  release,  waiver  or  relinquish- 
ment of  any  claim  or  cause  of  action  against  any  other  defendant  in 
said  Action  NOo  50192  Civil,  or  against  any  other  person  or  entity. 


f 


Div4^-»  Bar-man  Gars^^ 


Absen't:  .  , 


by  telephone 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  VOte  On 

JANUARY  1 4  1915^,        yj^  .f^    January  7,  19  75, 

at  Its  meeting  of.  :   /  yv^V    and  rati  f  ied 


Secretary  and  AssistanwUeneral  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nfc.W? 


b;i.  RESOLVED,  That  this  Commission 

hereby  awards  to  the  lowest  regular  and 
responsible  bidder,  the.  following  contract:. 

-  T  ine  ^'nch 
:  San  Francisco  Water  Department  Contract 
No.   1671  -  Sunset  Reservoir  -  North  Basin 
Irrigation  System,  San  Francisco,  California  'r-  , 
to  Diane  Associates  in  the  amount  of  $17,133.00; 
that  minor  irregularities  be  waived  and  all  other 
bids  for  the  above  described  work  are  hereby 
rejected. 

The  irregularities  consist  of  omission  of 
the  following  contract  documents: 


Page  7  -  Experience  and  Credit  References 
Page  8  -  List  of  Equipment 
Page  9  -  Subcontractor 
Page  10  -  Affidavits 


ADOPTED 

Ayes:  ^commis^ione^s-J^lyimT^^yrne^r 
Diviny,  Berman,  Carey  


Nav'  ,  

Absent:   


by  telephone 
vote  on 

January  7,  1975, 

Ihmeh-^  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission  ratified 
,„e«.n«  „/.  mU.m  1  4  1975 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO.(,;\j!r'''-'V,^'U  V  W 


RESOLVED,  That  this  Commission  hereby 
awards  to  the  lowest  regular  and  responsible 
bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract 

No.   1670  -  Cement  Mortar  Line  24-Inch,  20-Inch 

and  8-Inch  Pipe  In  Howard,  South  Van  Ness, 

Sanchez  and  Other  Streets  -  to  Ameron,   Inc.,   in  the 

net  amount  of  $198,460.00,  and  all  other  bids  for 

the  above  described  work  are  hereby  rejected. 


at  m 


Ayes:   Commissioners  Flynn  ,  ._Byrne  , 
D  i  V  i  ny  ^Berinaii^^_Ca 


Absent:   


by  telephone 
vote  on 

January  7,  19  75 
and  ratified 

I  hereby  certify  that  the  foregoing  resolutkm  was  adopted  by  the  Public  Utilities  Commissi^ 

.  >       a  f      JANUARY  1  4  1975  ^ 

at  Its  meeting  oj.  ^  ^  ^  


Secretary  and  Assistant  general  Manager 


PUBLIC  oTiLrrgEs  commission 

CrXY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nol/^"^' 


RESOLVED,  That  this  Commission  hereby  authorizes  -'^ 
the  General  Manager  of  Public  Utilities,  for  and  on  behalf 
of  this  Commission,  to  execute  that  certain  State  of  California 
Department  of  Transportation  Utilities  Agreement  No.  10Utl009-B, 
providing  funds  to  the  City  and  County  of  San  Francisco 
for  the  cost  of  a  120-inch  conduit  for  the  City's  future 
use  in  placing  City's  Pipeline  No.  4  across  Route  99  near ''^^^ 
Beckwith  Road,  Stanislaus  County,  at  an  estimated  cost  of 
$110,047, 


27 


I  hereby  certify  that  the  foregoing  resolution  was  adi||j|J0i0i||||J|i41f^WlW  Commission 

.    ,   JAMOARY  1 4  1975  t^^/ 

:t  Its  meeting  oj.  /  ■  J 


Secretary  and  Assistant  Geneml  Manager 

li€  CfJA«CD 


\ 


i 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nf>.' 


RESOLVED,    That  this  Commission  herelDy  requests  the 
Mayor  to  recommend  to  the  Board  of  Sirpervisors  a  Supplemental 
Appropriation  of  funds  for  Hetch  Hetchy  Water  and  Power  as 
follows : 

FROM:    ACCOUNT  NO.  1990  -  UNAPPROPRIATED  BALANCE  OF  FUNDS 

HETCH  HETCHY  WATER  &  POWER  $27,2?^ 


TO:       APPROPRIATION  -     755.800. 000  -  FIXED  CHARGES  27,27^+ 

lares  the  exi?^ 

to  provide  funds  for  the  second  and  final  installment  qf^  Real 
Estate  Taxes  for  Fiscal  Year  197^-1975„s:' 

.by:  . 

.    nd  Re 
^•,000  Emergency 

■-'ousey  to  "pmvi^e 
-  ,  necessary. 


'Jaa.li^  ropriation  4.  ■ 

>p  uuijor  at  Cable  Cai 


I  hereby  certify  that  the  foregoing  resoliuion  was  adopted  by  the  Public  Utilities  Commission 

JANUARY  1  4  1975  '^l^-.- O^^^/r,,,  y 


at  itt  meeting  of. 


7^ 


Secretary  and  Assistant 


>mtant  General 


'al  Manager 


PUBLIC  UTIUTIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.____ 


WHEREAS,  on  December  30,  1974,  one  of  the  two 
large  motors  which  drive  the  cable  car  system  failed,  due 
to  an  electrical  fault  in  its  windings;  and 

WHEREAS,  this  700  horsepower  motor  must  be  repaired 
as  soon  as  possible  to  insure  continued  operation  of  the 
cable  car  system;  now,  therefore,  be  it  -^J-s 

RESOLVED,  That  time  being  of  the  essence,  this 

Commission,  in  accordance  with  the  provisions  of  Section 
i.nt  5^30  of  the  Administrative  Code  of  the  City  and  County  of^^^ 

San  Francisco,  hereby  finds  and  declares  the  existence  of 
^  -'an  emergency  and  directs  the  General  Manager  of  Public 

Utilities  to  effect  such  emergency  repairs  in  the  most 

expeditious  manner;  and  be  it  further 

RESOLVED,  That  the  Controller  be  and  he  is  hereby 
requested  to  transfer  funds  in  the  amount  of  $22,000  from 
Appropriation  3.756.000.000  Reconstruction  and  Replacement  ' 
Unallocated,  to  Appropriation  4.756.724.000  Emergency 
Repairs,  700  hp  Motor  at  Cable  Car  Powerhouse,  to  provide  . 
for  the  pa3nnent  of  the  emergency  services  necessary. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utilities  Commission^ 

JANUARY  1 4  1975  //         /  //^ 


at  its  meeting  of. 


Secretary  and  Assistant  GenHral  tAanager 


PUBLIC  yTIUTBES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.Jl!;  


San  ■■:  les  are  being  subjected 

"    ■   '  the 

RESOLVED,  That  this  Commission  hereby  awards  to 

Co  &  Fo  Hulsey,  Inc.,  Hulmur,  Inc.  dba  Hulsey  Roofing  Co.,  132  North 

"F"  Street,  Stockton,  California,  as  the  lowest  responsible  bidder, 

Hetch  Hetchy  Contract  No.  499R,  Basic  Price,  Moccasin  and  Early  a 

Intake,  Re-roof  Cottages,  in  the  amount  of  $30,178,  and  that  all 

other  bids  for  this  work  are  hereby  rejected. 

diegj  RoWj  tberefpre,  be  it 

-  ^  -      ■  :  '  V- •  :rer  of  Public  Ut:^  -s 

■•  a  contract  with 

oe  of  Sunnyvale,  California  to  aaka  such  vstudies. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JANUARY  1  4  1975 


at  its  meeting  of 


1  J'f' 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTSLITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nq/S'^'''^^'^'^'^ 


WHEREAS  J  The  San  Joaquin  pipelines  are  being  subjected 
to  unusual  wear  because  of  sand  and  gravel  carried  from  the 
Foothill  Tunnel;  and 


:.la 


WHEREAS,  A  sandtrap  should  be  installed  at  Oakdale 
Portal  to  remove  said  sand  and  gravel  before  entering  the 
pipelines;     and  ^  .... 

WHEREAS,  The  proper  size  and  configuration  of  such  a 
sandtrap  must  be  determined  by  use  of  a  hydrau.iic  model  of  the 
structure;  and  -^t tr%rr\    f-*t-->*-  m-ia       -4 -  ..  -t  ..  f.,-?i 

subm? 

WHEREAS,  The  Hetch  Hetchy  Project  does  not  have  the 
facilities  and  the  experienced  personnel  to  make  such  hydraulic 
raode.l  studies;  now,  therefore,  be  it    .  ,  ■ 

RESOLVED,  That  the  General  Manager  of  Public  Utilities 
is  authorized  to  negotiate  and  enter  into  a  contract  with  Hydro 
Research  Science  of  Sunnyvale,  California  to  make  such  studies. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pubiic/Utilities  Con^mission^ 

JANUARY  1  4  1975  yf/         /  //^ 

at  Its  meeting  oj   ^  ^  jjf  fj^ 


Wer 


Secretary  and  Assistant  GSieral  Manager 


PUBLIC  UTtLITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No^^  x};---^'-'^^''^<J%^ 


of  \. .  Mo, 
oard  of  Supervisors  on  Oc         r  29,  1973,  relating 


;  and,  be  it 


3 ion  recommends  the  adoption 


:ion 


RESOLVED,  That  this  Commission  hereby  awards  to 
Amelco  Electric,  1330  -  16th  Street,  San  Francisco,  California 
as  the  lowest  responsible  bidder,  Hetch  Hetchy  Contract  No.  502, 
Ocean  Avenue,  Junipero  Serra  Boulevard  to  Harold  Avenue,  Under-  ^ 
ground  Duct  System,  in  the  amount  of  $196,148,  and  that  all 
other  bids  for  this  work  are  hereby  rejected;  and  be  it  further 

RESOLVED,  that  the  technical  defects  in  failing  to      "-^^  i^wa€r\ 
submit  the  entire  contract  plans  and  specifications  with  the 
proposal  and  in  writing  the  total  price  in  words  are  hereby 
waived o 

,.,  sail  to  t;h*?^  ii«i.ar  &a  ^^'MixiimBl 
.  la  tlm  C-^te  af  acco^uats  %h&t  v?re  c loafed 


.il  u;citten  r^i-quest  tor 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Publiy  Utilities  Commission 

. ... .ee.mg  of  JANUARY  1 4  1975  A/         I  /y/ 


Secretary  and  Assistant  Genefal  Manager 


PUBLIC  UTiLITIES  COMMISSION 

CITY  AND  COUNTY  QF  SAN  FRANCISCO 
RESOLUTION  No.    ^       ^  ^ -m^\^ 


ORDINANCE  NO., 


:Wim  ORDINANCE  NOo  450-73,  Sections  5, 

RESOLVED,  That  this  Commission  approves  the  amendments 
to  Sections  5,  6,  8,  9,  10  and  11  of  Ordinance  No.  450-73 
passed  by  the  Board  of  Supervisors  on  October  29,  1973,  relating^ 
to  liens  for  unpaid  water  service  chargesv  %€>  coordinate  lien  '^^^ 
procedures  with  sewer  service  and  industrial  waste  liens  and 
making  other  clarifying  changes;  and,  be  it 

RESOLVED,  That  this  Commission  recommends  the  adoption 

of  this  proposed  amendincf  ,  Ordinance  by  the  .Board, of  Supervisors  ^ 
and  be  it' further        ''^-opi/^  .r;.  ■„     ,  •..:-..^i.,v     -  .:i.sco: 

i^S^^  That  the'' Secretary  shaill't^  this  resblution 

and  the  proposed  amending  Ordinance  to  the  Board  of  Supervisors 
for  its  consideration  and  action. 

c .:  V  iX&n  Proceedlngg;  Additional  _Rp      " "  For  r ■ 


When  the  DepartrMeot  has  rendered  serv  '  has 

piesetited  the  owner,  or  the  customer  v/hen  the  latter  i.j      c  owner, 
''^  ;i  with  a  bill  for  such  service  om  a  continuing-  accouat,  and  such  bill 
"     r-emains  unpaid,  Departsierit  shall  mail  to  th:    .  ,r.er  an.  additional 

written         est  foi"  pgifment  upon  expiration  of  not  less  than  thirty 
"'^  '    '  '-'O  '  days  foll€w£.fig' Mlllag.    In  the  "case  of  accounts  that  are  closed 
"^s*  ll  without  payment  la  full  the  Department  shall  immediately  upon  such 

i!  c  ^..j^^ -....^   the  owner  the  additional  written  request  for  ,     -  -  

Ij  The  .         ioaal  %\vcitt        ;;quest  for'  payment  shall  include 

'\  mafcioa  as         ''^^  ^n^ntir^t  due  and  a  warning  notice  that  if  ..  amount 
j|  due  is  not  pai        cnm  thirty  (30)  days  proceedings  to  establish  a 
special.      ;:■:;•^^rMrif.•-^  i.ien  against  the  real  property  to  which  the  service 
a  will  oe  instituted,  and  if  the  lien  is  established  and 

'-ricord^d  .  T^T-'^.^flties  :,        aterest  pursuenL  ordinance  will 

accrue.  ~si  and  content  of  said  notice  shall  be  approved  by 

j  Manage*- . 

..:ent  Ac  i^xcess  of 


77 


p^jp,ir'.-r,r  Report  and  Notice,     If  payment         or  receivec  lin 

he 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

account^ shall  dANMAR¥.  -l delinquj/;/.     D-l%quGQ^  accounts  In 

at  Its  meeting  of.  y  f  J/j^ 


Secretary  and'  Assistant  General  Manager 


SUP'f«VISOS«S 
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FILE  NO  '.   ORDINANCE  NO  

AlffiNDING  ORDINANCE  NO.  450-73,  Sections  5,  6,  8,  9,  10  AND  11, 
RELATING  TO  LIENS  FOR  UNPAID  WATER  SERVICE  CHARGES,  TO  COORDINATE 
LIEN  PROCEDURES  WITH  SEWER  SERVICE  AND  INDUSTRIAL  WASTE  LIENS,  AND 
MAKING  OTHER  CLARIFYING  CHANGES.  .. 

Be  it  ordained  by  the  People  of  the  City  and  County  of  San  Francisco; 

Section  1.     Sections  5,  6,  8,  9,  10  and  11  of  Ordinance  No. 
450-73  are  amended  to  read  as  follows: 

Sec.  5.  Lien  Proceedings;  Additional  Request  For  Payment; 
Warning  Notice:    l-Jhea  the  Department  has  rendered  service  and  has 
presented  the  owner,  or  the  customer  when  the  latter  is  not  the  owner, 
with  a  bill  for  such  service  on  a  continuing  account,  and  such  bill 
remains  unpaid.  Department  shall  mail  to  the  owner  an  additional 
written  request  for  payment  upon  expiration  of  not  less  than  thirty 
(30)  days  following  billing.     In  the  case  of  accounts  that  are  closed 
without  payment  in  full  the  Department  shall  immediately  upon  such 
closing  mail  to  the  owner  the  additional  written  request  for  payment. 

The  additional  written  request  for' payment  shall  include  infor- 
mation as  to  the  amount  due  and  a  warning  notice  that  if  the  amount 
due  is  not  paid  within  thirty  (30)  days  proceedings  to  establish  a 
special  assessment  lien  against  the  real  property  to  which  the  service 
was  furnished  will  be  instituted,  and  if  the  lien  is  established  and 
recorded,  penalties  and  interest  pursuant  to  this  ordinance  will 
accrue.    The  form  and  content  of  said  notice  shall  be  approved  by 
Manager. 

Sec.  6.     Lien  Proceedings;  Delinquent  Accounts  In  Excess  of  One 
Hundred  Dollars;  Report  and  Notice.     If  payment  is  not  received  within 
thirty  00)  days  following  mailing  of  the  additional  request  the 
account  shall  be  deemed  to  be  delinquent.     Delinquent  accounts  in 
excess  of  One  Hundred  ($100)  Dollars  which  are  to  be  subjected  to  the 
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lien  procedure  shall  be  reported  to  Commission  by  Manager  at  least 
once  each  quarter.     Said  report  for  each  such  delinquent  account 
shall  contain  the  owner's  name,  the  amount  due,  and  a  description  of 
each  parcel  to  be  subjected  to  the  lien  procedure.     The  descriptions 
of  the  parcels  shall  be  those  used  for  the  same  parcels  on  the 
Assessor's  map  books  for  the  current  year.     Upon  receipt  of  such 
report.  Commission  shall  fix  a  time,  date  and  place  for  hearing  the 
report  and  any  protests  or  objections  thereto,  and  shall  cause  notice 
of  the  hearing  to  be  mailed  to  each  owner  of  the  parcels  of  real 
property  described  in  the  report  not  less  than  ten  (10)  days  prior  to 
the  date  of  hearing. 

Sec.  8.    Lien  Proceedings;  Special  Assessment  Priority.  Upon 
confirmation  of  the  report  by  Commission,  the  delinquent  charges 
contained  therein  shall  constitute  a  special  assessment  against  the 
property  to  which  the  services  were  rendered.  • 

The  assessment  shall  be  subordinate  to  all  existing  special 
assessment  liens  previously  imposed  upon  the  property  and  paramount 
to  all  other  liens  except  those  for  state,  county  and  municipal  taxes 
with  which  it  shall  be  upon  parity.     The  lien  shall  continue  until  the 
assessment  and  all  interest  and  penalties  due  and  payable  thereon  are 
paid.    All  laws  applicable  to  the  levy,  collection  and  enforcement  of 
municipal  taxes  shall  be  applicable  to  said  special  assessments. 

Sec.  9,    Recordation;  Charges.  Commission  shall  cause  the  con- 
firmed and  verified  report  to  be  recorded  in  the  County  Recorder's 
office  as  soon  as  practicable.    The  special  assessment  lien  on  each 
parcel  of  property  described  in  said  report  shall  carry  additional 
charges  for  administrative  expenses  of  Thirty-One  ($31)  Dollars  or  ten 
percent  (107o)  of  the  amount  owed,  whichever  is  higher,  and  a  rate  of 
one  percent  (1%)  per  full  month  compounded  monthly  from  the  date  of 
the  recordation  of  the  lien  on  all  charges  due.    Provided,  however. 
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if  a  lien  for  either  unpaid  sewer  service  charges,  or  unpaid  indus- 
trial waste  charges,  or  both,  are  recorded  and  such  liens  and  the 
lien  created  by  this  Ordinance  are  paid  at  the  same  time,  said  liens 
shall  be  deemed  to  be  one  lien  for  the  purpose  of  determining  addi- 
tional charges  under  this  section. 

Sec.  10.     Filing  with  Controller  ar.d  Tax  Collector;  Distribution 
of  Proceeds.     Commission  shall  cause  a  certified  copy  of  each  con- 
firmed report  to  be  filed  with  the  Controller  and  Tax  Collector 
within  ten  (10)  'days  after  confirmation  of  the  report,  whereupon  it 
shall  be  the  duty  of  said  officers  to  add  the  amount  of  said  assess- 
ment to  the  current  tax  roll,  thereafter  said  amount  shall  be 
collected  at  the  same  time  and  in  the  sam.e  manner  as  ordinary  City 
and  County  taxes  are  collected,  and  shall  be  subject  to  the  same 
procedure  under  foreclosure  and  sale  in  case  of  delinquency  as 
provided  for  ordinary  taxes  of  the  City  and  County  of  Saa  Francisco. 

Except  for  the  release  of  lien  recording  fee  authorized  in  Section 

11,  all  sums  collected  by  the  Tax  Collector  pursuant  to  this 

Ordinance  shall  be  deposited  to  the  credit  of  the  Water  Department 

operating  account. 

Sec.  11.     Release  of  Lien;  Recording  Fee.     On  payment  to  the  Tax 

Collector  of  the  special  assessment,  the  Tax  Collector  shall  cause 
to  be  recorded  a  Release  of  Lien  with  the  County  Recorder,  and  from 
the  sum  collected  pursuant  to  Section  9,  shall  pay  to  the  County 
Recorder  a  recording  fee  of  Six  ($6.00)  Dollars;  provided,  however, 
if  a  lien  for  either  unpaid  sewer  service  charges,  or  unpaid  indus- 
trial waste  charges,  or  both,  are  to  be  released  at  the  same  time, 
the  Release  of  Lien  shall  encompass  both  such  liens  for  the  same  fee. 


APPROVED  AS  TO  F0RI4: 


THOMAS  M,  O'CONNOR.  City  Attorney 


3 


BOARD  OF  SUPERVISORS 


i  .  y' 

j  ■  ' 


PUBLIC  UTILITIES  COMMISSION  >| 

CITY  AND  COUNTY  OF  SAN  FRAN 
RESOLUTION  Nrti.  C/'      ^  V 


RESOLVED,  That  in  accordance  with  Ordinance  No.  450-73, 
this  Commission  does  set  2:30  p.m.  on  February  11,   1975,  for 
a  special  assessment  lien  hearing  on  the  report  of  delinquent 
water  accounts  in  excess  of  one  hundred  dollars   ($100.00)  and 
any  protests  or  objections  hereto  will  be  heard  at  that  time: 
and,  be  it  further 

RESOLVED,  That  the  Secretary  of  the  Commission  shall 
notify  the  owners  of  the  properties  listed  in  the  report  by 
letter  at  the  official  address  of  the  owner  maintained  by  the 
Tax  Collector  of  the  City,   not  less  than  ten   (10)   days  prior 
to  the  date  of  the  hearing. 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  

JANUARY  1  4  1975  y//  /  x 


Secretary  and  Assistant  Genial  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NnV  O      C  xJJLiC; 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $804.20; 
approves  Final  Payment  in  amount  of 
$13,376.57;  in  favor  of  Bepco,  Inc., 
under  Water  Department  Contract  No.  1630, 
Excavation  and  Repaving  For  Water  Service 
Trenches . 


hi  •  oves  th©  write-off  of  Uticollectible  Arco»a?it.^  P,e- 

caiva)        ■■■/hich  are  more  than  ninety  days  past  due,  jwonth  of 

*--of  $3,075,^0  per  San  Franc  if?  co 
Water  ■        -tiaes^t  list  of  October  31,  1974, 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,         JANUARY  1 4  1975  *  ^ 

at  Its  meeting  of.  ^'  


Secretary  and  Assistant  General  "Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NcP.J^  J.O 


V  . 

. .  S 

■:>  Water  neiaart*- 

wmi.  ,    , ..  :  ,i;  31, 

RESOLVED,  That  this  Coinmission,  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  the  Water  Depart- 
ment General  Manager  and  Chief  Engineer,  and  the  City  Attorney, 
hereby  approves  the  write-off  of  Uncollectible  Accounts  Re- 
ceivables which  are  more  than  ninety  days  past  due,  month  of 
October,   1974  in  the  amount  of  $3,025,50  per  San  Francisco 
Water  Department  list  of  October  31,  1974. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Puhli^  Utilities  Commission 

JANUARY  14  1975 


at  its  meeting  of 


Secretary  and  As^stixnt  Genial  Manager 


PUBLIC  UTSIITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nci.JU'  V\J,a/.fc; 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  December  1974,  of  claims  for  damages 
against  miscellaneous  debtors,  San  Francisco  Water  Depart- 
ment, in  the  amount  of  $984.56,  per  list  dated  December  31, 
1974. 


I  hereby  certify  that  the  foregomg  resolution  was  adopted  hy  the  PvhUc  Utilities  Commission  ^ 

^    ,         JANUARY  1 4  1975  /[/  /  y 

at  Its  meeting  oj  /  /yf  — ? 


Secretary  and 


Assistant  Geiferal  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  A  <^--      '-^  ^^  XcJ 


3S 

RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

ard 

Water  Departnient  Contract  No.  1613 — Laying  of 
12-Inch  Ductile  Iron  Main  in  Filbert  Street 
between  Hyde  and  Gough  Streets 

and  be  it  further 

RESOLVED,  That  the  activity  described 
hereon  has  been  declared  by  the  Department  of      ;^ . 
City  Planning  to  have  a  negative  effect  on  the  ^"^^ 
environment  under  File  No.  EE-74.6  dated 
March  1,  1974. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Publi 
at  its  meeting  of.  

JANUARY  1  4  1975 


[tilities  Commission 


Secretary  and  Assistant  GenSal  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

Water  Department  Contract  No.   1642  -  Cutting  In 
42-Inch  Butterfly  Valve  at  Junipero  Serra  Boulevard 
and  Holloway  Avenue  ^ 

and,  be  it  further  ^  ' 

RESOLVED,  That  in  accordance  with  the 
provisions  of  Chapter  31,  Section  31.22(a)  of  the 
San  Francisco  Administrative  Code,  this  project  is 
hereby  declared  to  be  categorically  exempt  from  the 
California  Environmental  Quality  Act  and  is  classified 
as  an  activity  under  Class  1  as  set  forth  in  the 
permanent  list  of  categorical  exemptions  adopted  by 
the  City  Planning  Commission  on  April  26,  1973. 


I  hereby  certify  that  the  foregoing  resolutio-iri  wfls  adopted  by  the  Puhhic  Mtilities  Comjiissiqn ^ 
at  its,  meeting  of.  

JANUARY  1  4  1975        ///  L  < 


Secretary  and  Assistant  Cer^ral  Manager 


I 


\ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NQj-  iS  A  H 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

Water  Department  Contract  No.  1668  -  16"  and  12" 
Feeder  Main  Extension  17th  Street  -  Rhode  Island 
to  Hampshire  Street  and  Harold  Avenue  -  Ocean  to 
Bruce  Avenue 

and,  be  it  further 

RESOLVED,  That  the  proposed  work  on  Harold 
Avenue  is  categorically  exempt  from  the  California 
Environmental  Quality  xAct  under  Class  lb  as  set 
forth  in  the  list  adopted  by  the  City  Planning 
Commission  on  April  26,  1973,  and  the  work  on  17th 
Street  declared  by  the  Department  of  City  Planning 
to  have  a  negative  effect  on  the  environment  under 
File  No.  EE  74.273  dated  November  8,  1974.  "^^^^ 


)  aecess  to  wei;  wexi  x 


ce 


St 

•redit  for  elimination 

.  i 


,000.00 


„  e  the  I.  1^  funds  for 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JANUARY  1 4  1975  y//         ^  ^^^^^^ 


at  its  meeting  of. 


Secretary  and  Assistant  Genial  Manager 


PUBLIC  UTILITIES  COMMISSION  ^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  /  K^'^'O  016 


RESOLVED,  That  this  Commission  hereby  ements  of 
requests  the  Controller's  certification  of  Debit 
Modification  No.  2  of  Water  Department  Contract 
No.   1550,  Construction  of  Crystal  Springs  Balancing 
Reservoir  and  Pumping  Station,  Stolte,   Inc.,  Con- 
tractor,  in  the  net  amount  of  $27,479.00  for 
1)  redesign  berm  to  meet  cover  requirement  of  ^y^j^^^ 

■transmission  mains;  2)  add  conduit  and  conductors 

to  meet  pump  station  power  requirements;  3)  realign  f 
pipe  to  avoid  destruction  of  several  well-established 
oak  trees;  4)  revise  design  connection  of  existing 

,^  „tunnel  wall  conditions;  5)  required  floor  drain  at  . 
each  pump  to  remove  gland  seal  water;  6)  required 
conduit  sealing  bushings  to  eliminate  ground  water 
seepage  into  power  and  control  equipment;  7)  clean 
and  sandblast  walls  before  waterproofing;  8)  required 
additional  electronic  trip  to  protect  pumps  from  low 
suction  level;   9)  pressure  taps  to  monitor  pump  suction 
pressures;   10)  revision  of  berm  to  relocate  reservoir 
control  cabinet;   11)  access  to  wet  well  for  maintenance 
of  slide  gates  and  wet  well  area;   12)  credit  for 
elimination  of  reduced  wall  height  to  provide  most 
economic  pump  discharge  head;   13)  credit  for  elimination 
of  specified  strap  thickness  not  necessary  for  intended 
use  and  14)  credit  for  elimination  of  specified  aluminum 
roof  closures  not  necessary  for  roof  construction. 

Be  it  further     ^-^  i-'tportment 

RESOLVED,  That  this  Commission  hereby  requests 
>,the  Controller  to  approve  a  transfer  of  $18,000.00  > 
from  Appropriation  No.  861.050.000  unallocated-  to 
Appropriation  No.  861.050.008  -  Balancing  Reservoir 
and  Pumping  Plant  to  provide  the  necessary  funds  for 
modification  of  contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Puhli^Utilities  Commission^ 

JANUARY  1  4  1975  /f/         /  XZf 

t  its  meeting  of.  /Vy  £^-~  fv 


Secretary 


ry  and  Assistant  C^eral  Ivlanaser 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
(  .   RESOLUTION  No*  ^' 


RESOLVED,  That  in  conformance  with  the  requirements  of 
the  Urban  Mass  Transportation  Assistance  Act  of  1964  as  amended, 
that  a  public  hearing  be  held  before  submission  of  a  capital  grant 
application  to  the  United  States  Department  of  Transportation,  this 
Commission  does  hereby  fix  Tuesday,  January  28,  1975  at  the  hour  of 
2:30  p.m.,  in  Room  282,  City  Hall,  San  Francisco,  California  as  the 
time  and  place  for  public  hearing  for  the  purpose  of  considering 
four  programs  for  which  financial  assistance  is  being  sought  from 
the  Urban  Mass  Transportation  Administration,  generally  described 
as  follows: 


Municipal  Railway  Transit  Equipment  Program  $8  Million 

(UMTA  Project  No.  CA- 03- 0022) 

Municipal  Railway  Transit  Improvement  Program  $17  Million 

(UMTA  Project  No.  CA- 03- 0043) 

Hetch  Hetchy  Water  and  Power  Department 

Power  Improvement  Program  $28  Million 

(UMTA  Project  No.  CA-03-0056) 

Municipal  Railway  System  Improvement  Program  $29  Million 

(UMTA  Project  No.  CA-03-GQ78) 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ^  JANUARY  1  4  1975  yf/  / 

at  Its  meeting  of.  ..    // y  /    r  / ^'7 


Secretary  and  Assistant  Genial  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  HO>.J^       s.  wVOU 


jjftcisco, 

^        RESOLVED,  That  this  Commission  approves  the 
'plans  and  specifications,  and  hereby  authorizes  Bid    -  , 
Cal 1  as  fol lows : 

i 

Municipal  Railway  Contract  No.  MR-711— Washington-Mason  ted. 
Cable  Carbarn  and  Geneva  Carhouse,  Install  Fire  Ex- 
tinguishers s 

and,  be  it  further 

RESOLVED,  The  activity  hereinbefore  described 
is  categorically  exempt  from  an  environmental  impact 
report  in  accordance  with  list  adopted  by  the  City 
Planning  Commission  July  5,  1974,  Class  ID. 


PUBLIC  UTILITIES  COMMISSIONS^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO  „ 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  hereby  awards  to 
William  Mcintosh  &  Son,  635  Texas  Street,  San  Francisco, 
California,  94107,  the  lowest  responsible  bidder,  for 
Municipal  Railway  Contract  No.  MR-710,  Presidio  Building, 
Garage  Ceiling,  Repair  to  Concrete  Slabs  Around  Skylights, 
the  lump  sum  amount  of  $7,711.00  (Base  Bid),  and  that  all 
other  bids  for  the  above  described  work  are  hereby  rejected. 


-^2.  f^.j»;^'         QXi<x  approves s 
Qollr-'^       ^ W^ife^-  ,<>^  .November ,  ,1974..,       .  Uae 
,niomt  or  ^4,5M*^S  for  payment  of  damage 
claims  which  the  toicipal  Railway  has  against 
miscellaiieotas  debtors,  per  list  of  December  4, 
1974. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  ExecyXiv^Committse  ^ 

JANUARY  1  4  1975  /f /  / 

1 


at  its  meeting  of.. 


Secretary  and  Assistont  Cengrfl  Manage 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.* 


RESOLVED,  That  this  Commission  on 
the  recommendation  of  the  General  llanager  of 
Public  Utilities,  Department  Managers,  and 
the  City  Attorney,  hereby  approves  compromise 
settlements,  month  of  November,  1974  -- 
total  amount  billed:     $4,463.11;  total  compro- 
mise settlements:     $2,465.04       and  approves  ^ 
collections,  month  of  November,  1974,  in  the 
amount  of  $4,544.68  for  payment  of  damage 
claims  x-jhich  the  Ilunicipal  Railway  has  against 
miscellaneous  debtors,  per  list  of  December  4, 
1974. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PuMic. Utilities  Commission 

JANUARY  1  4  1975  yf/ 

at  its  meeting  of   L/  

c^i/iiuta /of''  ^'^d: 


Secretary  and  Assistant  Gmeral  Manager 


I 

* 


I 


I 


1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

r:esolution  Nri.  %JKt%^ 


RESOLVED,  That  this  Commission 
hereby  approves,  in  accordance  with  Resolution 
No.  73-0400,  adopted  October  23,   1973,  payment 
of  claims  in  amount  of  $38,142.31,  made  by  the 
Municipal  Railv/ay,  month  of  November,  1974,  per 
Revolving  Fund  Payment  Requests  Nos.   7203,  7209, 
7211,  7218,  7227,  7228  and  Request  for  Warrant 
Nos.   74-51,   74-54,  74-55. 


Byrne 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PuhUc  Utilities  Commission 

JANUARY  1  4  197B         a/  / 

47^ 


at  its  meeting  of. 


iser 


Secretary  and  Assistant  Ceneral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nc*. 


^ranc  will  be 


RESOLVED,  That  Resolution  No.  73-0440, 
adopted  November  27,  1973,  as  amended  by  Resolution 

No.  74-0041,  dated  January  30,  19  74,  appointing  two 

g.:  m  iing  tae  olf  wire  Ccipa. 

members  of  the  Public  Utilities  Commission  to  the  Board 

of  Supervisors  Committee  for  Transit  Improvement,  is 

hereby  amended  as  follows: 


ting 


t      Commission  Member 


Staff  Member 


■J  aj.     , .        ibla ,  1^:^     i*.  •  now , 


Add 


C'  r-  y^'-^  -f.  <r  n  ■.'  .-"i  o 

Delete 


Add 


Delete 


Henry  E,  Berman 
Commissioner 

Joseph  P.  Byrne 
Commissioner 

'-"■n  to 


Curtis  E.  Green 
Municipal  Railway 
General  Manager 

John  W .  Madden 
Chief  Accountant  PUC 


\he  efforts 


)i"ta* 


:•.  objectives  and 
in  a 


be 

rnsportat,   .   Admifi        Ation  in  m. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Pybljc  Utilities  Commission 

JANUARY  1 4  1975 


at  its  meeting  of._ 


/Of'  v/<m*-v_^ 


Secretary  and  Assistant  (general  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  (^F.^N  FfifJ^VBCO 
RESOLUTION  No  

y  of 
'      ressi ties , 

WHEREAS,  The  San  Francisco  Municipal  Railway  will  be 
operating  345  electric  trolley  coaches  under  its  current  improve- 
ment program;  and 

WHEREAS,  It  is  highly  desirable  that  a  means  for  operating 
these  coaches  off  wire  be  developed;  and.  ^^^^^  v  ^^e- 

WHEREAS,  The  concept  of  a  Kinetic  Energy  Wheel  has  shov/n 
great  promise  in  providing  the  off  wire  capability;  and 

WHEREAS,  The  production  costs  involved  in  a  complete  ^-i 
equipping  of  the  trolley  coach  fleet  with  Kinetic  Energy  VJheels 
must  be  brought  within  an  economically  feasible  level;  now,... 
therefore,  be  it 

RESOLVED,  That  this  Commission  fully  supports  the  efforts 
to  improve  electric  trolley  coach  operations  and  directs  the 
General  Manager  of  the  Public  Utilities  Commission  to  vigorously 
pursue  every  opportunity  presented  to  this  end;  and,  be  it^^Q... 
further  f^.^,^  appro- 

RESOLVED,  That  this  Commission  recommends  to  the 
San  Francisco  Municipal  Railway  Improvement  Corporation  execution 
of  the  proposed  contract  in  order  to  further  these  objectives  and 
to  assist  the  Urban  Mass  Transportation  Administration  in  a 
redirection  of  this  program;  and,  be  it  further 

RESOLVED,  That  the  funds  for  this  contract  are  to  be 
provided  by  the  Urban  Mass  Transportation  Administration  in  an 
amount  not  to  exceed  $20,000. 


I  hereby  certify  that  th<  foregoing  resolution  was  adopted  by  the  Public  ptilities  Commission 

-t..j.    JANUARY  1  4  1975 

at  its  meeting  oj.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  the  Municipal  Railway  requires  an  adequate  supply  of 
materials  and  supplies  for  repair  parts  and  other  operational  necessities, 
and 

WHEREAS,  funds  budgeted  for  such  repair  parts  and  operational 
necessities  are  insufficient  to  complete  the  fiscal  year  due  to  a  com- 
bination of  factors  including  double-digit  price  inflation,  increasing 
lead  times  for  deliveries,  the  advanced  age  of  Muni  rolling  stock,  re- 
duction in  budgeted  funds  and  demands  for  additional  passenger  service, 
and 

WHEREAS,  due  to  circumstances  beyond  the  control  of  the  Municipal 
Railway  and  this  Commission,  implementation  of  certain  Muni /BART  route 
coordination  has  been  delayed  with  the  concurrent  postponement  of  bud- 
geted expenditures,  and 

WHEREAS,  these  funds  can,  with  approval,  be  utilized  for  the 
purchase  of  urgently  needed  materials  and  supplies,  now,  therefore,  be 
it 

RESOLVED,  that  this  Commission  approves,  in  accord  with  pro- 
visions of  charter  section  6.305,  the  transfer  of  $600,000  from  appro- 
priation 

4.735.900.735    Services  of  other  departments  -  Muni /BART 
Coordination 

To  appropriation 

4.735.300.000   Materials  and  Supplies 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

JANUARY  1  4  1975  y/ 

at  its  meeting  of.  l:L_i  


Secretary  and  Assistant  General  "Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Na^tL.' jy'^ 


RESOLVED,    That  this  Commission,  in  accordance  with  the 
recommendation  of  the  General  Manager  of  Public  Utilities,  hereby  r 
approves  the  report  of  Department  Managers  and  establishes  in 
accordance  with  the  provisions  of  Section  6.'407  of  the  Charter,  ■•.©r 
the  amount  of  reasonable  annual  depreciation  expense  for  the 
fiscal  year  1973-197^  of  the  utilities  under  the  Jurisdictionti© , 
of  the  Commission  as  follows: 


REASONABLE  AMUAL 
DEPARTMENT  DEPRECIATION  1973-197^ 

Municipal  Railway  $2,Ul7,251 
Water  Department  3,il92,8itlt 
Hetch  Hetchy  Project  k, 126,21k 

$10,036,309 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissiort; 

JANUARY  1 4  1975^^  ^  ^ '  ^     ///  £  ^/// 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AftD  COUNTY  OF  SAN  V'RANCISCO 

RESOLUTION  M(6'.  i,J  Avf  :j 


RESOLVED,    That  this  Commission  does  hereby  approve 
requests  for  transfer  of  funds  in  the  amount  of  $10,000.00  or 
under  and  the  requests  for  allotments  submitted  to  the  Controller 
during  the  First  Quarter  197^-1975  as  per  attached  lists. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pub]ic  Utilities  Commission 

JANUARY  i  4  1975  /// 


at  its  meeting  of. 


Secretary  and  Assistant  Gesfieral  Manager 


..,-t 


if 


CONFIPvMATION  OF  ALLOTI'-IEINTS  AND  TRANSFERS 
1st  QUARTER  -  19JU  -  1975 

RECAPITULATION 


ALLOTMENTS ; 

Hetch  Hetchy  $89lt,223.00 

p.u.c.  33,718.00 

San  Francisco  Water  Department  2,165,227.50 

Municipal  Railway                                                    ^  7,282,972.00 

TRANSFERS :  •  • 

Hetch  Hetchy  U, 000. 00 

San  Francisco  Water  Department  11,250.00 

TOTAL  ALLOTMENTS  AND  TRANSFERS  .  $10,391,390*50 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nc^Jt^'"'^ 


of  ■■■■■  f^f 


,      CU^U       l  lit)  ^. 

.  -        ,  .     -  »  4-  1- 


1 gated  f 


73  B.  -1  1-4  2-2-74  B 
1:5  J  421.  Oi? 


WHEREAS,  On  January  5,  1975,  at  approximately  1826  hours,  the 
13,800  volt  stator  winding  of  Generator  No.  2  at  Dion  R.  Holm  Powerhouse 
failed,  resulting  in  damage  to  a  coil;  and 

WHEREAS,  This  failure  has  impaired  the  operation  of  said 
powerhouse;  and 

■n  4-7+  ■   k  ■) 

VJHEREAS,  This  failure,  through  reduced  generation  of  electric 
power  and  energy,  will  result  in  loss  of  revenue  to  the  City  and  County  of 
San  Francisco;  and 

WHEREAS,  Generator  No.  2  must  be  restored  to  service  as  soon  as 
possible  in  order  to  restrict  City's  revenue  loss  to  a  minimum;  now. 
therefore,  be  it 


RESOLVED,  That  time  being  of  the  essence,  the  Commission,  in 
accordance  with  the  provisions  of  Section  6.30  of  the  Administrative  Code 
of  the  City  and  County  of  San  Francisco,  hereby  finds  and  declares  the 
existence  of  an  emergency  and  directs  the  General  Manager  of  Public 
Utilities  to  effect  such  emergency  repairs  in  the  most  expeditious  manner^ 
and  be  it  further 

2,000.00 

RESOLVED,  That  the  Controller  be,  and  he  is  hereby  requested  to 
transfer  funds  in  the  amount  of  $6,000  from  Appropriation  No.  3.756.000.000 
Reconstruction  and  Replacement-Unallocated,  to  Appropriation  No.  4.756.725.000- 
Emergency  Repairs  to  Holm  Generator  No.  2,  to  provide  for  said  emergency 
repairs  and  related  services  necessary.  ■■  > 


16-1 


.00 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Pubhc  Utilities  Commission 

« n.««„g  of  JANUARY  1  4  1975        y/         ^  ^ 

V- 

Secretary  and  Assistant  Gmeral  Manager 


I 
I 
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PUBLIC  UTILITIES  CCmiSSIGN 
CITY  AlID  COUITTY  OF  SAN  FRAUCISCO 

Resolution  No «  75~0001-ME 


1-14-75 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt . No . 
&  Prayer 


Type 


Accident 
Date 


Non-litigated  Settlement 


Poo  Gong 


73  B  5053-1 
^3,421.05 


1-4  2-2-74 


Litigated  Settlements  -  CA  Office 
Barbara  Blank, 


now  an  adult 
Imelda  Christensen 


72  T  0231-1 
$75,000.00 

69  B  0745-1 
$5,000.00 


Charles  Alfred  Doty    71  S  0461-1 

175,000.00 


Jean  Geraghty 
Richard  Johnston 

Winston  Major 

Veronica  Nelson 


Raymond  Pun  and 
Winifred  Pun 


72  S  0673-1 
$15,000.00 

72  c  0319-1 

$50,000.00 


71  B  1565-1 
$50,000.00 


70  T  I8O5-2 
$25,000 o 00 


5-3 

4-7+ 

11-1 

3-6 

1-3 


8-  I8-72 

9-  15-69 

1-  25-72 

2-  22-73 
2-17-73 


1-3  1-22-72 


15-3  4-23-71 


72  C  0002-1    18-3  7-1-72 
$25,000.00  (Raym.ond) 
72  C  0002-2    18-3  7-1-72 
$25,000.00  (Winifred) 


Linda  Shanklin, 
guardian  ad  litem 
of  Jason  Shanklin. 
a  minor 

Mary  J.  Spiller 
Ralph  Thompson 


71  B  I6I9-I 

$30,000.00 


70  T  1462-1 
$75,000.00 

71  B  1995-2 

$30,000.00 


16-1  1-28-72 


1-7 
8-3 


1-22-71 
3-21-72 


PI/ 
PD 


B 


Settlement 


2,685.12 


A 
A 
A 

A 


3,500.00 
3,500.00 
15,000.00 

2,750.00 


(A  $4,250) 
(B  $  750) 

5,000.00 

(A  $1,900) 
(B  $  100) 

2,000.00 

A  3,250.00 

(A  $2,500) 
(A  $3,500) 

6,000.00 


A 


2,000.00 


A 
A 


9,500.00 
5,000.00 

(continued) 


-  1  - 
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75~oooi"riE 


1-14-75 


Claimant 


Acdt .No . 
&  Prayer 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


Judgments 

Martha  Chesley, 
guardian  ad  litem 
of  Joyce  Elston, 
a  minor 

Maria  C.  Segovia 


71  B  0577-1    1-4  7-17-71 
^100,000.00 
(includes  S697-88  costs, 
plus  interest  if  demanded) 

71  B  1222-1    8-6  12-8-71 
S20,000c00 
(includes  $515 • 84  costs, 
plus  interest  if  demanded) 


A 


34, 197 « 88 


15,515.84 


Appro.  4.735*804.000 


$  107,898.84 


Total  settlements:  15 


AlTD  RESOLVED,  That  the  portion  of  Resolution 
69-0612-MR  adopted  8-26-69,  pertaining  to  the 
sum  of  S639.84  payable  to  Roy  Thomas  Canizaro, 
be  rescinded.     This  allotment  was  made  from 
Appro.  9 » 735*804.000.     (ED  follows) 


Roy  Thomas 
CanizcLTO 


68  G  0828-1 
^1,268.00 


1-3  5-30-69 


B 


AND  RESOLVED,  That  the  portion  of  Resolution 
69-0797-MR  adopted  11-15-69,  pertaining  to  the 
sum  of  S545.24  payable  to  State  Farm  Mutual  Auto- 
mobile Insurance  Company  and  Edmund  M.  Moy,  be 
rescinded.     This  allotment  was  made  from  Appro . 
9»735»804.0QO.     (ED  follov7s) 


State  Earm  Mutual 
Automobile  Insur- 
ance Company  and 
Edmund  Mo  Moy 


69  T  0359-2 
^572.59 


1-3      8-16-69  B 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  January  14,  1975. 


Secret ciry  and  Assistant  General  Manager 

-  2  - 


1-14-75 
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OFFIC/t  OF  THE   MAYOR  '  JOSEF-'H  L.ALIOTO 

A  ro   r  I.'  A  N  C  I  s  c  o 


January  2,  197  5 


Mr.   Paul  C.  Watt 
Executive  Di.rector 

MetropoJ.itan  7'ransporta tion  Commission 
Hotel  Claremont 
Berkeley,  CA  947  05 

Dear  Mr,  Watt: 

In  response  to  your  correspondence  of  July  31,  197M  ., 
concerning  appointmicnts  to  tlie  next  term  of  the  Metropolitan 
Transportation  Commission,  please  accept  this  letter  as 
notification  to  you  of  my  reappointment  of  Mr.  John  D.  Crowley 
as  my  representative  on  the  Metropolitan  Transportation 
Commission  effective  February  10,  1975,   to  serve  until 
February  9  ,  3.97  9. 

With  Mr.  Crovvley's  wide  experience,  background  and 
knowledge  of  transportation  in  m.any  distinct  areas  of  tliis 
im.portant  field  I  am  certain  he  wi.ll  continue  to  make  valuable 
contributions  as  a  m,ember  of  the  Metropolitan  Transportation 
Commiission . 


Sincerely , 


^-  JoseQii  L.  Alioto 
Mayor 


TO:     MEMBERS  OF  THE  PUBLIC  UTILITIES  COMMISSION 
H.  Wei ton  Flynn,  President 
Joseph  P.  Byrne,  Vice  President 
Henry  E,  Berman 
Joseph  J.  Diviny 
Dennis  V.  Carey 

FROM:     JOHN  D.  CROWLEY 

General  Manager  of  Public  Utilities 

DATE:    December  13,  1974 

SUBJECT:    Antitrust  Actions  -  Water  Meters 

City  and  County  of  San  Francisco  v. 
Neptune  Meter  Company,  et  al« , 
USDC  ND  California,  No.  50192  Civil 
Settlement  -  Worthington  Corporation 

The  City  Attorney* s  office  and  I  have  conferred  on  a  pro- 
posed settlement  offer  made  to  the  several  plaintiffs,  including 
the  City  and  County  of  San  Francisco,  by    Worthington  Corporation, 
one  of  the  defendants  in  the  above  mentioned  action.     Said  offer 
is  by  way  of  compromise  and  settlement  of  claims  of  the  several 
plaintiffs  against  said  settling  defendant  for  purchases  of  the 
products  in  question. 

On  October  22,  1968  pursuant  to  the  provisions  of  the  Clay- 
ton Act,  the  City  Attorney's  office  filed  an  action  in  the  United 
States  District  Court  for  the  Northern  District  of  California, 
No.  50192  Civil,  naming  as  defendants  Neptune  Meter  Company,  Rock- 
well Manufacturing  Company,  Badger  Meter  Manufacturing  Company, 
Her sey- Sparling  Meter  Company  (now  Hersey  Products,  Inc.),  and 
Worthington  Corporation.      The  complaint  alleges  violations  of 
the  Sherman  and  Clayton  Acts  by  manufacturers  of  domestic  and  com- 
mercial water  meters  and  parts  therefor. 

After  the  institution  of  the  City's  action,  other  cases  were 
filed  in  different  judicial  districts  by  various  other  governmental 
entities  in  California  and  other  states.     Later,  all  such  actions 
were  consolidated  in  the  District  Cour t  for  the  Northern  District 
of  California. 

The  City's  action  further  alleges  a  nationwide  conspiracy, 
the  initial  date  of  which  is  unknown  but  which  we  understand  was 
in  operation  at  least  by  1960.    The  conspiracy  involved  is  price 
fixing,  including  territorial  allocation,  and  preliminary  infor- 
mation indicated  that  the  defendants  regulated  bids  and  also 
artificially  allocated  territories. 


Public  Utilities  Commission 
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December  13,  1974 


When  the  City  instituted  its  proceeding,  no  federal  indict- 
ment had  been  filed,  although  the  government  later  conducted  an 
investigation  of  collusion  in  the  water  meter  industry. 

The  complaint  for  the  City  and  County  was  based  on  purchases 
of  water  meters  and  parts  therefor  by  the  San  Francisco  Water  Depart- 
ment from  approximately  1965  up  until  the  institution  of  the  liti- 
gation, which  purchases  were  estimated  at  the  time  to  be  in  excess 
of  $1,000,000. 

On  behalf  of  the  various  plaintiffs  involved  in  the  litiga- 
tion, including  their  clients  and  other  governmental  entities,  the 
plaintiffs'  attorneys  have  been  instrumental  and  successful  in 
conducting  compromise  and  settlement  negotiations  with  one  of  the 
defendants,  namely,  Worthington  Corporation.    The  total  Worthington 
settlement  figure  for  all  settling  plaintiffs  involved  is  $230,000 
exclusive  of  the  plaintiff  Kansas  City,  Missouri  which  city,  through 
their  attorneys,  have  negotiated  a  separate  settlement  in  the  amount 
of  $50,000.    The  City's  proportionate  share  of  the  settlement  will 
be  approximately  $11,600  out  of  the  total  amount  of  $230,000.  This 
proportionate  share  is  based  on  the  damage  claim  of  San  Francisco 
prepared  by  Dr.  John  Kuhlman  in  the  amount  of  $85,000  and  represents 
5.8%  of  the  total  damage  claims  of  all  plaintiffs  excluding  Kansas 
City,  Missouri  for  the  aforesaid  period  in  the  total  amount  of 
$1,452,000.    The  Alio to  law  office  is  making  no  deduction  from  the 
City*  s  allocation  by  way  of  attorneys '  fees. 

In  view  of  the  amount  and  nature  of  the  City' s  claims,  the 
City  Attorney' s  office  has  informed  me  that  the  Worthington  offer 
has  been  analyzed  by  it  and  it  has  been  determined  that  the  $11,600 
offer  to  the  City  is  reasonable  and  sufficient  to  compensate  for 
overcharges  which  the  City  suffered  by  reason  of  the  alleged  con- 
spiracy insofar  as  the  settling  defendant  is  concerned.  This 
opinion,  I  was  informed ,  is  based  on  the  knowledge  of  the  City 
Attorney' s  office  as  to  the  current  status  of  the  litigation, 
settlement  negotiations,  by  reason  of  representation  at  numerous 
pretrial  conferences,  and  meetings  with  counsel  for  the  various 
plaintiffs,  in  addition  to  its  examination  of  the  purchasing  and 
economic  records  reviewed  during  the  pendency  of  the  litigation. 

In  finalizing  the  settlement  negotiations  in  conjunction 
with  all  settling  plaintiffs  involved,  the  City  and  County  is  re- 
quired to  execute  certain  instruments,  including  a  release,  a 
covenant  not  to  sue  the  settling  defendant  and  a  dismissal  with 
prejudice  of  the  City' s  action  solely  against  Worthington  Corpora- 
tion. 


4»- 
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December  13,  1974 


After  a  review  of  the  City's  claims  and  the  investigation 
and  negotiations  in  connection  with  the  settlement  offer  by  Worth- 
ington,  the  City  Attorney's  office  has  indicated  that  it  is  satis- 
fied that  the  proposed  settlement  furnishes  adequate  compensation 
for  overcharges  incurred  in  connection  with  purchases  of  the  products 
in  question  from  this  defendant. 

There  will  be  $30,000  set  aside  out  of  the  aforesaid  $230,000 
for  plaintiffs'  costs  and  an  agreed  upon  sum  to  the  law  office  of 
Joseph  L«  Alioto,  liaison  counsel  for  all  other  plaintiffs  and  inter- 
venors,  as  trustee,  to  be  disbursed  in  accordance  with  the  agreement 
of  the  attorneys  for  all  plaintiffs  and  intervenors  other  than  Kansas 
City,  Missouri,  or  pursuant  to  an  order  of  the  court.    As  previously 
stated,  no  attorneys'  fees  will  be  assessed  against  the  City  and 
County  of  San  Francisco  by  the  Alioto  law  office. 

I  am  asking  that  the  City  Attorney  be  authorized  to  consum- 
mate the  proposed  compromise  and  settlement  as  set  forth  above. 

A  resolution  approving  the  same  will  be  presented  to  the  Com- 
mission at  its  next  meeting. 


SECTION-BY-SECTION  COMPARISON  OF  PROPOSED  AMENDMENTS 
TO  ORDINANCE  NO.  U50-73,  RELATING  TO  PROCEDURE  FOR 
'  \- '         ESTABLISHING  LIB^S  FOR  UNPAID  WATER  SERVICE  CHARGES. 

;  (Underlining  indicates  new  language.  ) 

.„_•_, — •  •         (Double  parentheses  (())  indicate  deleted  language.) 

Section  5«    Lien  Proceedings;  Additional  Request  Tor  Paj^ment;  Warning 

Notice.    When  the  Department  has  rendered  service  and  has  presented 

the  owner,  or  the  customer  when  the  latter  is  not  the  owner ,  with  a  bill 

for  such  service  on  a  continuing-  account^  and  such  bill  remains  unpaid, 

.((Upon  the  expiration  of  not  less  than  thirty  (30)  days  following  the 

period  during  which  Department  has  rendered  service  and  has  presented 

the  owner  or  the  customer  with  a  bill  for  such  service,  and  if  the 

bill  has  not  been  paid  in  full,))  Department  shall  mail  to  the  owner 

an  additional  written  request  for  payment  upon  expiration  of  not  less 

than  thirty  (30)  days  following  billing.    In  the  case  of  accoants  that 

are  closed  without  payment  in  full  the  Department  shall  immediately  upon 

such  closing  mail  to  the  owner  ^  additional  written  request  for  payment. 

 The  -  additional  written  request  for  payment  shall  incluae  inl'ormation 

as  to  the  amount  due  and  a  warning  notice  that  if  the  amount  due  is  not 

paid  within  thirty  (30)  days  proceedings  to  estaolish  a  special  assessment 

lien  ((penalties  and  interest  pursuant  tp'  this  ordinance  will  accrue  and 

a  lien  will  be  recorded))  against  the  real  property  to  which  the  service 

was  ((rendered) )  furnished  will  be  instituted,  and  if  the  lien  is 
and  recorded, 

established^,  penalties  and  interest  pursuant  to  this  ordinance  will  accrue. 
The  form  and  content  of  said  notice  shall  be  approved  by  Manager. 


i 


[ 
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Section  6«    Lien  Proceedings ;  Delinquent  Accounts  In  Excess  of  "  |: 

One  Hundred  Dollars;  Report  And  Notice.  If  payment  is  not  received 
within  thirty  (30)  days  following  mailing  of  the  additional  request 
"1ihe~ac count 'shall  be  deemed  to  be  delinquent.  'Delinquent  accounts  "~ 


-in  excess-of -One  Hundred  (4)100) -Dollars  which  are  to  be  subjected.  - 
_  to  the  lien  procedure  shall  be  reported  to  _Commiss ion ^by  Manager  at 


i  I 
i'  "  I 


J 


'  'least  once  each  quarter.    Said  report  for  each  such  delinquent  account 


shall  contain  the  owner's  name,  the  amount  due,  and  a  description  of 


each  parcel  ((served))  to  be  subjected  to  the  lien  procedure .  The 


descriptions  of  the  parcels  shall  be  thoseaused  for  the  same  parcels  1^- 
on  the  Assessor's  map  books  for  the  current  year.    Upon  receipt  of  "  [■ 

'Such~report,~Commission  shall~fix  "a  "time^~  da  te"and~  place  for 'hearing  | 

i 

-the- report  and  any  protests  or  objections  thereto,  and  shall  cause    —  1 

hotice_of  _the  hearing  to  be  mailed  to  each  owner  of  the  parcels  of      _  _    \1  I  . 

real  property  described  in  the  report  not  less  than  ten  (10)  days  i-] 


prior  to  the  date  of  hearing. 


i  i 

i:  ; 

f  i 


Section  8«    Lien  Proceedings ;  Special  Assessment  Priority ^ (Collection 


•      of-Assessment)).  *  ~"~      ^        ~~  Upon  conf iruiation  of  the"'  ' 

report  by  ComiTiission,  the  deliaqaeat  charges  contained  ^nerein  shall 
consticute  a  special  assessment  against^the  property  to  which  the 
services  were,  rendered.   ((Thereafter,  said  assessment  m....y  be  collected 
at  the  same  time  ,  and  in  the  same  manner  as  ordinary  munii  cipal  taxes 
are  collected  and  shall  be  subject  to  the  same  penaltie..  and  same  " 
procedure  of  sale  as  provided  for  delinquent,  ordinary  i.unicipal 
taxes.))  •  ' ■  •■  ,  .  ■ 

The  ((assessments))  assessment  shall  be  subordinate^  to  all 
existing  special  assessment  liens  previously  imposed  upon  the  ; 
property  and  paramount  to  all  other  liens  except  those  for  state,  | 
county  and  municipal  taxes  with  which  it  shall  be  upon  varity.  The 
lien  shall  continue  until  the  assessment  and  all  intere.st  and  penalties 
due  and  payable  thereon  are  paid.     All  laws  applicable  : o 'the  levy, 
collection  and  enforcement  of  municipal  taxes  shall  be  -pplicabie 
to  said  special  assessments.  .  ' 


Section  9*    Recordation;  Charges.    Commission  snail  cause  the 
confirmed  and  verified  report  to  be  recorded  in  the  County  Recorder's 
office  a£  soon  as  practicable,    ((the))  The  special  assessment  lien 
on  each  parcel  of  property  described  in  said  report  shall  carry  additional 
charges  for  administrative  expenses  of  thirty-one  ($31)  or  ten  per  cent 
{10%)  of  the  amount  owed,  whichever  is  higher,  and  a  rate  of  ^ 
one  per  cent  0-%X  P®^  full  month  compounded  monthly  from  the  date  of 
the  recordation "o5  the  lien  on  all  charges  due.    Provided,  however, 
if  a  lien  for  either  unpaid  sev/er  service  charges ,  or  unpaid  industrial 
waste  charg,es ,  or  both,  are  re oprded  and  such  liens  and  the  lien  created 
by  xhis  Ordinance  are  paid  at  the  same  time ,  said  liens  shall  be  deemed 
to  be  one  lien  for  the  purpose  of  determiaing  additiona L  charges 
under  this  section. 


Section  10.    Filing  with  Controller  and  Tax  Collector;  Distribution 

-  —  /  ■  ; 

of  Proceeds.  Commission  shall  cause  a  certified  copy  , 

of  each  confirmed  report  to  be  filed  with  the  Controller  and  Tax  .  • 
Collector  within  ten  (10)  days  after  confirmation  of  the  report,  J' 
whereupon  it  shall  be  the  duty  of  said  officers  to  add  the  amount 
of  said  assessment  to  the  current  tax  roll^((next  regular  bill  for 
taxes  levied  against  said  parcel  or  parcels  of  land  for  municipal- 
purposes,      aivc^iihereaf ter  said  amount  shall  be  collected  at  the  -;  ■.■ 
same  time  and  in  the  same  manner  as  ordinary  City  and  County  taxes  . 
are  collected,  and  shall  be  subject  to  the  same  proceduce  under 
foreclosure  and  sale  in  case  of  delinquency  as  provided  for  ordinary 
taxes  of  the  City  and  County  of  San  Francisco. 

Except  for  the  release  of  lien  recording  fee  authorized  in 
Section  11,  all.  sums  collected  by  the  Tax  Collector  pursuant  to 
this  ordinance  shall  be  deposited  to  the  credit  of  the  Water  Department, 
operating  account. 


:••  ■         Section  11.    Release  of  Lienj  Recording  Fee,  On  payment  to  the 
Tax  Collector  of  the  special  assessment.  The  Tax  Collector  shall  cause 
.„         to.  be  recorded  a  Release  01  Lien  with  the  County  Recorder,  and  from  ~ 

T"7;~""  "  the  sum  collected  pursuant  to  Section  9}  shall  pay  to  the  ■"    - •  -.  - — :   

—  County  Re  oorder  a  recording  fee  of  Six  Dollars  ($6.00)j_  provided,  however,    

if  a  lien  for  either  unpaid  sewer  service  charges ,  or  .unpaid  industrial  ■ 

 i 

waste  charges, .or  both,  are  to  be  released  at  the  same  time ,  the         ■  ^ 

Release  of  Lien  shall  encompass . both  such  liens  for  the  same  fee.  | 


i 
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M  E  M  0  R  A  N  D  U  M 


TO:     Mera]:)ers ,  Public  Utilities  Coniniission  January  8,  1975 

H.  V7elton  I'lynn,  President 
Joseph  P.   Byrne,  Vice  President 

Joseph  J.   Diviny  ; 
Henry  Ec  Berman 
Dennis  V.  Carey 

FROM:     John  D.  Crov;ley 

SUBJECT:     Status  of  Kinetic  Energy  vrneel  Prograra 


As  you  are  aware,  the  Public  Utilities  Commission   (PUC)   has  been 
V7orking  v/ith  the  Urban  Mass  Transportation  Administration  (u:iTA) 
for  over  three  years  in  establisliing  and  carrying  out  a  Kinetic 
Energy  VJheel  Program  to  enable  our  trolley  coaches  to  move  off 
wire.     This  project  was  finally  approved  I-iay  7,   1974,  with. 
Lockheed  Ilissiles  &  Space  Corporati.on  av;arded  the  basic  contract 
for  development  vvorJ:  and  a  technical  coordination  contract 
executed  v;ith  the  PUC.     The  purpose  of  the  contract  witht  the  PUC 
V7as  to  give  overall  operator  insight  to  tlie  Lockheed  Corporation, 
provide  t\vO  electric  coaches  and  drivers  for  testing  and  evalua- 
tion when  appropriate,   and  to  act  as  the  technical  coordinator 
betVveen  Lockheed  and  u:iTA.     Tlie  PUC  contract  is  for  $215,0v0n,  of 
which  $160,  000  is  the  local  shcare  represented  by  providing  the 
tv70  electric  coaches  and  drivers  in  the  latter  part  of  the  pro- 
gram,   and  $55  ,  0 0 0  of  7edoral  funds  for  o u t - o f - t-o c} : e t  ex^-^cnrerj 
related  to  tne  program  and  costs  of  the  project  T;;anager  and  nis 
support. 

The  advaritaaes  promised  San  Francisco  by  the  Kinetic  E:ierg;^'  I'^heel 
are  great.     hot  only  would  the  trolley  coach^  h.ave  the  ability  to 
operate  off  v:irc  and  extend  its  range  beyond  currently  installed 
overhead  lines,  but  it  would  also  perm.it  operation  on  Market 
Street  \-,'ithout  any  overhead  since  th.eso  '.vires  are  scheduled  to  be 
removed. 

In  mid  September,   Loc]:h,ced  indicated  that  costs  were  being  incurre 
beyond  those  anticipated  and  the  entire  program  v;as  underfunded 
by  approximLately  $59  6  ,0  00.     This  forecast  imariediately  led  to  a 
series  of  meetings  betv;een  Lockheed,   UMTA,   and  the  PUC  to 
determine  tlie  cause  and  potential  solutions  to  this  problem.  In 
addition  to  a  forecast  80%  increase  in  development  costs,  Lockheed 
v/as  also  estimating  production  costs  per  v.'heel  kit  ready  for 
installation  at  $40,000  to  $45,000.  '  This  order  of  magnitude  so 
far  exceeds  tne  $15 ,  ^'00  production  cost  s".ecif icd  in  the  invitatio 
to  bid  that  it  prices  the  v^heel  out  of  currently  foreseen 
applications  in  transit. 
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During  the  discussions  held  in  September  and  October,  the  program 
v/as  re-scaled  and  submitted  for  re-examination  by  the  Department 
of  Transportation.     Although  the  developm.ent  cost  increase  could 
be  tolerated,   it  was  UMTA  and  tlie  PUC's  feeling  that  the  produc- 
tion cost  of  the  wheel  kit  had  to  be  reduced.     As  a  result,  UMTA 
has  decided  to  terminate  the  current  contract  with  Lockheed 
Missiles  &  Space  Corporation. 

Because  of  the  close  coordination  between  the  uriT7\  Research  St 
Development  Division  and  the  PUC,  it  has  been  agreed  by  the 
Associate  Administrator  for  Research  &  Development,   UMTA,  that 
the  PUC  should  continue  in  its  technical  relations  during  further 
development  efforts.     However,  these  efforts,   to  be  most  productive, 
must  move  further  back  in  the  research  and  development  cycle  to 
examine  materials,   their  formation,   and  other  components  utilized 
in  the  total  energy  ^^heel  kit.     This  redirection  of  the  program,  to 
an  earlier  point  in  the  R  &  D  cycle  will  re-examiiie  the  parameters 
in  v;hich  the  wheel  is  to  operate  in  terms  of  size,  weight,  power, 
and  range.     The  objective  of  this  re-examination  is  to  determ.ine 
alternate  approaches  to  achieving  a  workable  wheel  at  an  affordable 
cost.     The  need  to  redefine  the  program  immediately  has  been 
emphasized  by  UMTA  in  order  that  presently  budgeted  funds  can  be 
utilized. 

On  January  3,   1975,   the  memorandum  from  UMTA   (attached  at 
Enclosure  1)  was  received  requesting  the  PUC  to  proceed  immediately 
in  developing  a  redirection  of  the  \vork  leading  to  accomnlishment 
of  the  original  program  objectives.-     Funds,  not  to  exceed  $20,  000, 
are  to  be  provided  by  UMTA  to  develop  this  study,  and  the  final 
report  is  to  be  completed  prior  to  Marcli  20  ,   1375.     The  develop- 
ment of  a  revised  budget  covering  the  balance  of  the  Federal  funds, 
as  requested  in  this  December  27,   1974  memo,   is  under  vja^/.  To 
date ,   av:-nro::i::intcly  $10 ,  0  0  0  Federal  funds  i-.as  been  expended  of  the 
origiiiai  055,000,   and  from  which  the   320,  000  covering  ti.e  cont  of 
this  study  v/ill  be  taken.     Accordingly,   there  snould  tlien  remain 
apnroximatelv  525,000  Federal   funds  for  future  studies  and  con- 
tinuing acjTiinistration  of  tnis  program. 

There  is  a  very  limited  source  of  technical  capability  available 
to  perform  the  work  desired.     The  principal  technical  inDut  here- 
tofore ".;as  provided  by  O'r.  Jor.n  M.   Koods,    forr.er  Manager  of 
Municipal  llailway  and  no',.'  a  tran£-.:^crtation  consulting  engineer, 
and  ^ir.   L.  J.   Lav^^on,   a  reaistered  -nrofes^ional  enainoer  who  has 
been.  v;orhJ.ng  for  the  c-ast  ten  vears  in  electric  and  flywheel 
drive  system.s  for  public  transit  and  industrial  applications. 
Both  of  th.csc  individuals  were  contacted  v.Oien  notified  by  UMT?.  of 
the  desired  study,   and  t]iey  have  responded  hy  submission  of  a 
proposal  attached  at  Enclosure  2.     This  proposal  meets  the 
criteria  established  by  UM.TA  and  as  amtplified  by  the  PUC,  and  can 
be  performed  v/ithin  the  time  limits  fixed  by  UHTA  provided  that  a 
con-^'rc'ct  cen  'L'e  executed  b'-^fore  Jpniiar-'^  21.     Th.ese  t.i'i^.''.e  constrai.nts 
present  iui  eiiergency  situation  v;hich  prevents  an  extensivs 
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invitation  and  bidding  process »     Ldrcct  negotiation  with  these 
highly  skilled  professional  engineers  in  this  specifi.c  area  is 
not  only  the  raost  feasible  course  of  action  but  h.as  been  concurred 
in  by  U2-iTA. 

Inasmuch  as  San  Francisco's  interest  in  the  flyvvheel  is  v^rimarily 
for  use  in  the  electric  trolley  coaches,   and  since  the  procurement 
of  these  trolley  coaches  is  being  effected  by  the  San  Francisco 
Municipal  Railv/ay  Improvement  Corporation    (SFMRIC)  ,   it  is 
appropriate  that  this  contract  be  executed  v/ith  the  consultant  by 
the  SFMRIC.     A  proposed  contract  is  attached  at  Enclosure  3  and 
will  be  for\'7arded  to  the  SFIIRIC  v/ith  a  request  for  execution  upon 
your  approval  of  the  resolution  attached  at  Enclosure  4. 

It  is  recommended  that  you  approve  the  resolution  at  Enclosure  4 
so  that  aDDropriate  action  may  be  taken  v/ith  the  SFIIRIC  and  U!1TA 
to  revise  the  budget  and  to  execute  the  contract. 


Enclosures 
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TRANSPORTATTON 
Parade 


On  July  3,  1974,  the  Lions  International  Convention  Parade  was  held  in  the  down- 
town area  from  7:00  pom,  to  10:00  p.irio    The  Chief  Inspector  and  ten  inspectors 
helped  to  maintain  service  by  directing  our  buses  through  or  around  the  parade 
area. 

Independence  Day  Service 

On  Independence  Day,  Julv  4^  1974;,  Sunday  schedules  were  in  effect.    However,  special 
schedules  were  added  to  service  the  fireworks  display  at  Candlestick  Parko  Direct 
service  to  Candlestick  was  provided  via  the  15-Kearny  line  from  Kearny  and  Pacific 
and  Phelan  and  Ocean,    Also,  the  Ball  Park  Shuttle  was  in  service  from  6:20  p.m. 
until  the  conclusion  of  the  festivities. 

Track  Reconstruction  Affects  Operations 

On  July  19,  1974,  the  first  track  reconstruction  project  commenced  on  Judah  Street 
between  9th  Avenue  and  19th  Avenue  on  the  N-.Tudah  streetcar  line.    Portable  cross- 
overs were  installed  to  nermit  the  track  work  to  proceed  through  ten  stages  of 
construction  without  adversely  affecting  the  regular  streetcar  service.  Operators 
have  orders  to  completely  stop  before  entering  crossover  and  to  proceed  over  it 
a  t  5  m .  p .  h . 

Ball  Park  Special  Service 

The  49er  Football  Season  commenced  at  Candlestick  Park  on  Sunday,  August  18,  1974. 
The  usual  Exnress  Service  via  the  28,  30,  and  47  lines  was  in  effect,  as  well  as 
local  service  on  the  15-42,  25,  and  Baseball  Shuttle,    This  service  is  supervised 
bv  seven  transit  inspectors  at  Candlestick  Park.    Fast  Pass  holders  get  to  ride 
free  (assuming  they  break  even  on  the  $11  price  because  of  commuting  to  work  on 
Muni  22  days  of  the  month) . 

New  Parking  Plan  for  Coaches 

Effective  August  19,  1974,  fifteen  designated  runs  pulling  into  the  Ocean  Division 
via  southbound  San  Jose  Avenue  were  assigned  to  park  in  a  new  area  on  the  west  side 
of  San  Jose  Avenue  from  Sgt.  Young  Drive  to  Ocean  Avenue  from  6:00  p.m.  to  8:00  p.m. 
This  new  parking  area  was  created  to  relieve  the  congestion  caused  by  the  coaches 
pulling  into  the  Ocean  fard  during  the  evening  peak  period  and  staying  parked  there. 
The  coaches  go  into  the  yard  just  long  enough  to  have  the  fare  box  vault  removed. 

New  Bus  Stops  ' 

In  order  to  provide  more  convenient  service  to  our  natrons,  effective  August  26,  1974, 
additional  coach  stops  were  added  on  several  lines.    New  stops  were  added  on  the 
Line  16  Express  at  Golden  Gate  and  Masonic,  and  Turk  and  Masonic.    New  stops  were 
added  on  Line  28  at  Merchant  and  Lincoln  Boulevard  in  both  directions.    New  stops 
were  added  for  the  30  Express  on  Stockton  at  Sacramento  and  at  Clay.    New  stops  were 
added  on  Line  43  at  Gorgas  and  Marshall  in  both  directions. 


TRANSPORTATION  (Con't,)  -2- 
Passenger  Zones  for  Streetcar  Lines 

Effective  July  21,  1974,  in  order  to  standardize  operations  and  to  minimize  con- 
fusion, whenever  motor  coaches  are  used  to  replace  repular  or  owl  streetcar  service, 
passenger  stops  are  lEo  oe  made  at  tne  streelicar  loading  islands.^ 

Also,  whenever  motor  coaches  are  substitntpH  -For  streetcars  on  upper  Market  Street, 
Portola  Drive,  nooasiae  tsouievara,  and  Dewey  Boulevard,  stops  will  be  made  for  boarding 
and  alighting  passengers  at  nearside  of  the  intersections. 

No  Smoking,  etCo ,  Campaign 

On  September  10,  1974,  a  new  program  was  initiated  to  eliminate  smoking,  eating,  and 
radio  playing  on  streetcars  and  coaches »    These  activities  have  long  been  against 
the  rules,  but  a  small  num.ber  of  inconsiderate  passengers  created  discomfort  for  the 
other  passengers. 

To  put  the  campaign  into  effect,  operators  were  directed  to  politely  decline  service 
to  intending  passengers  that  are  carrying  soft  drinks,  ice  cream  cones,  or  other  foods 
that  could  fall  on  seats  or  spill  on  other  passengers.    Additionally,  operators  were 
instructed  to  firmly  but  tactfully  enforce  the  no  smoking  and  no  radio  playing  rules. 

Manpower 

All  Transportation  Operating  Divisions  reported  a  dramatic  improvement  in  manpower, 
which  permits  a  large  dollar  saving  in  overtime  wages  for  R.D„0.  work  (which  is 
operators  working  complete  eight  to  ten  hour  shifts  on  their  regular  days  £ff) . 

TRAFFIC  AND  SCHEDULES 

RUCUS  (Run  Cutting  and  Scheduling  by  EoD^PQ 

The  Muni,  through  T.I.Poj  has  obtained  an  U.M„T.A»  grant  to  implement  the  RUCUS 
package.    Mro  Green  appointed  a  "RUCUS  Coordinating  Committee"  consisting  of  seven 
men  to  direct  this  programo    Mr=  lU  D.  Quinby,  Chairman,  held  the  first  meeting  on 
September  18,  1974.    At  that  time,  the  ground  rules  and  responsibilities  o-*^  the 
committee  were  defined o 

Fisherman's  Wharf  (One-l'/ay  Streets) 

Due  to  Beach  Street  being  made. one  way  eastbound  from  Hyde  to  Mason  and  Jefferson 
one  way  westbound  Mason  to  Hyde,  it  was  necessary  to  temporarily  reroute  Lines  15, 
19,  and  32  in  that  cirea. 

Line  No.  15:    Effective  September  3,  northbound  motor  coaches  were  rerouted 
from  Powell  and  North  Point  via  North  Point  to  new  terminal  between  Mason  and 
Taylor  --  returning  via  North  Point,  Taylor,  Powell  and  regular  route. 

Line  No.  19:    Effective  September  18,  northbound  motor  coaches  were  rerouted 
From  Beach  and  Leavenworth  via  Beach,  Powell,  North  Point,  Stockton  to  Beach  -- 
returning  southbound  via  Beach,  Mason,  Jefferson,  Hyde,  Beach  and  regular  route. 

Line  No.  32:    Effective  September  18,  motor    coaches    were  rerouted  northbound 
from  Jefferson  and  Leavenworth  via  Jefferson,  Hyde  to  Beach       returning  south- 
bound via  Beach,  Embarcadero  and  regular  route » 


1 
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TRAFFIC  AND  SCHEDULES  (Cont'dO 

The  following  events  did  not  occur  during  the  quarter  of  this  report  but  are  in- 
cluded here  because  transit  service  will  be  affected. 

Laguna  Honda 

Effective  December  16  and  continuing  through  December  31,  the  special  Christmas 
holidays  schedules  will  be  in  effect  on  Line  No„  89  Laguna  Honda,    The  hours  of 
operation  are  extended  to  provide  service  seven  days  per  week  from  10:00  a.m.  to 
7:00  p.m. 

Brotherhood  Way 

Effective  November  20,  an  additional  day  of  service  is  being  provided  on  Wednesdays, 
so  that  senior  citizens  may  attend  new  programs  at  their  activity  center. 

Streetcar  Line  Service 

Effective  with  the  General  Sign-up,  January  19,  1975,  Line  M  will  be  returned  to 
streetcar  operation  on  weekdays  and  Saturdays  during  daytime  operation.    Motor  coaches 
will  continue  to  operate  on  J,  K,  L  and  N  inbound  between  the  hours  of  10:00  p.m.  and 
4:40  a.m.  and  outbound  from  11:00  p.m.  to  5: 30  a.m. 

Due  to  a  shortage  of  streetcars,  four  Line  N  streetcars  will  be  replaced  by  six 
motor  coaches  during  A.M.  peak  period. 

6  Masonic  Line 

Effective  Monday,  January  20,  1975,  all  trips  that  were  scheduled  only  to  10th  and 
Ortega  during  the  P.M.  peak  period  will  be  extended  to  14th  and  Quintara  in  order  to 
provide  through  service  for  our  patrons. 

25  Bryant 

Due  to  numerous  complaints  from  residents,  effective  Monday,  January  20,  1975,  A.M. 
peak  period  service  to  Chestnut  and  Hyde  will  be  discontinued  and  all  coaches  will 
go  to  Webster  and  Jackson.  vs;. 

Minimum  School  Days 

Special  schedules  have  been  prepared  to  provide  service  to  various  schools  on  minimum 
school  days.    Effective  date  will  be  in  conjunction  with  General  Sign-up  of 
January  19,  1975.    A  minimum  school  day  is  one  on  which  the  students  are  let  out 
earlier  than  usual.    Therefore,  the  special  trips  provided  because  of  the  students 
are  rescheduled  for  the  earlier  let-out  time. 
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CLAIMS 

Claiins  Filed  -  Fiscal  Year  to  Date  Comparison 


1974-75 


1973-74 


Julv,  1974 
August,  1974 
September,  1974 
Totals 


262  $  6,652,231 

248  1,482,196 

251  5,814,114 

761  $13,948,541 


July,  1973 
August,  1973 
September,  1973 
Totals 


258  $  5,364,359 

231  2,239,947 

230  2,441,301 

719  $10,045,607 


Claims  filed  are  up  42  in  number  and  $3,902,934  in  amount  from  last  fiscal  year  to 
this  one. 


Claims  Settlements 


Budgeted  (1974-75)  $2,800,000 

(1)  July  178  $451,277 

(2)  August  129  125,580 
September  155  314,048 

Totals  462  890,905 

-    Balance  $1,909,095 


(1)  Claims  costs  in  this  month  were  extremely  high  because  of  several  large 
settlements  and  one  judgment  for  $233,700.    This  judgment  was  the  result 
of  a  right -turning  coach  striking  a  young  woman  pedes train  at  Heary  and 
Polk  Streets  on  February  28,  1972. 

(2)  The  $125,580  for  August  claim  settlements  does  not  reflect  the  true  picture 
in  view  of  the  fact  there  was  only  one  P.U.C.  meeting  in  that  month.  One 
settlem.ent  in  a  rear-ender  type  of  accident  was  for  $100,000. 


ENGINEERING  .  .  - 

Formal  contracts  now  in  process  are  tabulated  below. 

703  -  Presidio  Duilding  -  Money  Room  -  Closed  Circuit  Televisiono    Plans  and  specifi- 
cations were  conpleted  and  ready  for  Commission  review  and  approval  since  January, 
1974.    This  work  is  being  held  in  abeyance  bv  the  Accounting  Bureau o 

704  -  Presidio  Bus  Yard  -  New  Trollev  Bus  Washer.    Proceeding  under  contract. 


705  -  Washington-Mason  Cable  Carbarn  -  Design,  Furnish,  and  Deliver  Sheaves.  This 
work  is  being  prepared  for  biddin?'^ 

706  -  Embarcadero  Plaza  -  Municipal  Railway  Rest  Rooms.    This  contract  has  been 
completed  since  the  quarter  of  this  report. 

707  -  Plastic  Seats  for  Motor  Coaches.    The  original  proposal  was  to  replace  torn, 
soft  seats  in  the  rear  of  40  CMC  coaches.     Later  it  became  known  that  additional 
funds  were  available  for  this  work,  so  the  bid  specifications  were  revised  to  include 
360  coaches  at  an  estimated  cost  of  $300,000. 

708  -  Potrero  Bus  Yars  -  New  Trolley  Bus  Washer.    This  project  is  to  replace  the 
existing  20-year-old  washer.     It  is  proceeding  under  contract. 


i 


WAYS  AND  STRUCTURES 


Youth  Program 

The  Neighborhood  Youth  Program  continued  until  August  6,  1974.    Another  program  was 
added  from  the  Mayor's  Office  that  began  on  July  1st  and  ran  until  August  23,  1974. 
From  the  latter  program,  we  added  two  boys  at  the  Geneva  Yard^,  five  at  Potrero,  one 
at  Cable  Machinery,  and  two  at  Kirkland,    There  were  21  boys  from  this  program  for 
three  days;  but  they  proved  unmanageable,  and  the  bulk  were  reassigned  by  the  Youth 
Program. 

Sewer  Works  Again 

Our  sewer  reclamation  project  at  Beach  and  Myde  was  completed  on  July  17  for  just 
under  $3,000,    All  drains  serving  the  sheave  pits,  turntable,  and  general  drainage 
at  the  end  of  the  Hyde  Cable  Line  are  now  functional  by  gravity  flov/o    This  should 
save  many  man-hours  of  labor  in  the  winters  to  come,  since  for  the  past  few  years 
these  were  ail  dewatered  by  crews  with  sump  pumps » 

Bus  Ramp  Constructed 

A  driveway  ramp  was  constructed  into  the  upper  Ocean  Division  yard  at  Niagra  and 
San  Jose  Avenues.    This  ramp  permits  us  to  discontinue  routing  buses  through  narrow 
neighborhood  streets  --  a  practice  begun  as  a  result  of  BART  facilities. 

Railroad  Ties,  etc. 

Shipments  have  been  received  of  approximately  30,000  railroad  ties  which  were  stored 
in  the  University  Mound  storage  yard.    Also,  a  shipment  of  approximately  20  manhole 
frames  and  covers  was  received  and  stored  at  the  Turk  and  Webster  yard. 

Regular  Routine  Work 

Normal  maintenance  was  performed  consisting  of  track  repair,  hauling  rubbish,  general 
hauling,  bundling  cable  for  scrap,  channel  cleaning,  weed  cutting,  paving,  distri- 
buting sand,  and  various  minor  functions o 

Special  Projects 

A  special  job  was  done  to  waterproof  the  sidewalk-roof  of  the  storerooms  at  the 
Potrero  yard.    A  bitumastic  seal  coat  was  applied  and  positive  measures  were  taken 
to  prevent  autos  from  parking  on  the  sidewalk-roof  by  the  installation  of  1-1/2" 
pipe  barriers. 

Cable  Car  System  Maintenance 

Apart  from  our  normal  crew  operation,  our  welders  performed  five  days  welding  cable 
car  pulleys,  nine  days  repairing  track  joints,  and  five  days  welding  miscellaneous 
parts  for  the  cable  car  divisiono 

We  have  started  a  S-man  night  channel  cleaning  crew«    Such  a  crew,  in  itself,  cannot 
keep  up  with  the  system  as  it  is  estimated  that  in  hard  going,  it  may  take  three 
years  or  more  for  such  a  crew  to  make  a  circuit  of  the  Cable  Car  system.    Their  ac- 
tivities are  being  supplemented  by  certain  daytime  maintenance. 


\ 
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EQUIPMENT 

Cable  Car  System 

Newly  installed  counter-weight  boxes  at  Cable  Machinery  require  modification.  Two 
of  these  boxes  have  been  modified„ 

New  depression  beam  designed  by  Muni  Engineering  has  been  constructed o    They  v;ere 
installed  for  testing  September  20,  1974 o 

A  new  Hyde  cable  ivas  installed  August  7,    A  new  Mason  cable  was  installed  October  1. 

All  four  tension  carriage  weight  boxes  have  been  revised  as  per  specification  by 
Muni's  Engineering  Departments 


TRANSIT  IMPROVEMENT  PROGRAM 

Now  that  this  report  is  being  prepared  on  a  quarterlv  basis,  most  or  all  T.I,P, 
projects  will  be  set  forth  in  the  ongoing  report  titled  "Transit  Improvement  Program 
Quarterly  Progress  Report  to  Urban  Mass  Transportation  Administration o"    This  latter 
named  report  will  be  incorporated  by  reference,  and  most  copies  of  the  Muni  General 
Manager's  report  will  have  copies  of  the  UoM.ToA,  report  attached. 


Due  to  complications  in  the  reproduction  of  photographs 
in  the  T.I.P,  quarterly  report c 


none  appear  as  referenced 


PERSONNEL  AND  SAFETY 


Incr  „ 

(DecrO 

Month 

1974 

1973 

No, 

July 

465 

440  •• 

25  . 

5.68 

August  ■■■■ 

444 

468 

(24) 

r5,13) 

September 

402 

463 

(61) 

(13ol7) 

Totals 

1311 

1371 

(60)" 

(4.38) 

*  Last  fiscal  year's  monthly  reports  included  non-operational  occurrences  in  the 
total  accident  statistics.    Their  inclusion  was  somewhat  misleading  because  they 
happen  without  action  on  the  part  of  the  operator,  e,g,,  heart  attacks  and  broken 
windows  not  caused  by  vehicle  collision. 
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PERSONNEL  AND  SAFETY  (Cont'd.) 
Best  Safety  Performance 


Month 

July- 
August 
September 


(1)  Number  of  Accidents 

Rate 


Division 

Ocean 

Ocean 
Ocean 


10«84 
10»23 
9.44 


(2)  Most  Improvement  

Division  %  Decrease 

Kirkland  17„36 
Potrero  15o08 
Wash. -Mason  59„85 


(1)  The  entry  here  is  for  the  Transportation  Operating  Division    with  the  lowest 
number  of  traffic  accidents  per  100,000  miles. 

(2)  The  entry  here  is  for  the  Transportation  Operating  Division  that  shows  the 
most  improvement  in  relation  to  its  own  previous  three-year  experience  average, 


Complete  accident  statistics  are  presented  in  a  separate  monthly  report  that  is 
submitted  by  the  PdJ^C,  Director  of  Personnel  and  Safetv. 


ACCOUNTING  AND  FINANCE 


Revenue  Passengers 


1974 


July 
August 

September 
Totals 

Mo.  Average 


Fast  Passes 
Sold 

23,131 
25,262 
27,305 
75,698 

25,233 


Fast  Pass 
Passengers 

1,133,419 
1,237,838 
1,337,945 
3,709,202 

1,236,401 


Total 

Passengers 

9,811,714 

9,928,523 
9,690,507 


1973 

9,802,200 
10,492,076 
9,562,400 


Incr,  or  (Decro) 
Difference 

9,514 
(563,553) 
128,107 


29,430,744      29,856,676  (425,932) 
9,810,248       9,952,225  (141,977) 


The  above  figures  are  abstracted  from  Accounting  Statement  No,  13o    They  represent 
one-way  trips »    Not  included  are  the  number  of  passengers  boarding  with  a  transfer 
or  those  boarding  with  a  Fast  Pass  who  are  also  continuing  a  one-way  trip.    The  data 
are  estimates  because  the  current  fare  structure  and  the  absence  of  electric  eye 
counters  on  the  vehicles  make  actual  counts  impossible. 


Fast  Pass  passengers  are  included  in  the  figures  for  total  passengers.    The  number 
shown  is  the  product  of  rnultiplying  the  number  of  Fast  Passes  sold  for  the  month  by 
a  factor  of  49 „    For  stpitistical  r^urposes,  it  is  assumed  that,  as  an  average,  each 
Fast  Pass  holder  makes  49  one-wav  trips  per  month. 
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ACCOUNTING  AND  FINANCE  (Cont'd«) 
Passenger  Revenue 


1974  1973  Difference 


July  $2,080,269  $2,116,838  ($36,569) 

August  2,170,892  2,249,075  (  78,183) 

September  2,103,712  2,048,703  55,009 

Totals  $6,354,873  ^414,616  1^9,743) 

Monthly  Average  $2,118,291  $2,138,205  ($19,914) 


The  above  figures  are  based  on  Accounting  Statement  NOo  29;  and  they  axe  the  sum 
of  first  subtotal  plus  school  tickets  and  charter  coaches <, 


,SAN  FRANCISCO  J^ICIPAL  RAILWAY. 


PROJECT  WO.  CA~03"0043 


GENERAL 

This  report  describes  the  progress  o£  the  San  Frandi^co 
Municipal  Railway's  Transit  Improvement  Program  during 
the  third  quarter  of  the  calendar  year  1974. 


RE RAILING 


Rerailing  N-Line  on  Judah  Street  (Department  of  Publid 
Works  ContracTllo7^~215cr^T"°~~~~~'^ 

Rerailing  of  the  N  line  on  Judah  Street  between  9th  and 
19th  Avenues  is  progressing  according  to  plan^  with 
sidewalk  narrov/ing  and  track  removal  started  in  July. 
Homer  J.  Olsen,  Inc«,  the  Contractor  for  the  project,  is 
now  in  the  process  of  tJrack  reconstruction  and  placing 
ballast,      (See  photos  at  end  of  this  report.) 

Rerailing  Twin  Peaks  Tunnel  (Contract  No.  MR-601R) 

Track  work  construction  for  this  project  is  substantially 
completed,  with  final  completion  scheduled  for  October  1974. 
The  Contractor,  G.M.  Shupe ,  Inc. ,  continued  placing  ballast, 
setting  final  grade  and  alignment  of  track,  and  has  begun 
placing  guard  rail  and  track  braces  in  curve  section  at 
the  east  end  of  the  tunnel, 

Junipero  Serra  Boulevard  K-Line  Track  Reconstruction  and 
Lands  caping~(CQntract"^oT^MR^^^T9lR)  ~" 

On  July  29,  1974,  one  bid  was  received  on  this  contract. 
The  sole  bid  received,  during  an  unstable  period  in  the  con- 
struction industry  since  many  labor  contracts  were  under 
negotiation,  was  considerably  above  the  Engineers  estimate. 
After  careful  evaluation  of  the  bid  and  extensive  discussion 
t 


with  the  UMTA  local  representative,  it  was  agreed  to  re- 
ject the  sole  bid  and  that  the  TIP  Control  Group  redesign 
and  readvertise  the  project. 

Plans  and  specifications  for  the  project  were  revised  to 
reflect  track  reconstruction  with  timber  ties  and  no  land- 
scaping as  Schedule  I,     and  track  reconstruction  with  con- 
crete ties  and  landscaping  as  Schedule  II. 

On  September  20 ^  1974,  TIP  Control  Group  received  bids 
for  this  revised  contract.     Two  bids  were  received  on 
Schedule  I  with  the  low  bid  submitted  by  Homer  J.  Olsen, 
Inc.  and  Railco,  Inc.    (Joint  Venture)   in  the  total  net 
amount  of  $619,^530.00.     For  Schedule  II  only  one  bid  was 
received,  also  submitted  by  Homer  J«  Olsen,  Inc.  and 
Railco,  Inc.  in  the  total  net  amount  of  $979,620.00.  Bids 
are  now  being  reviewed  by  the  TIP  Control  Group. 

Purchase  of  Timber  Ties   (Contract  Nq»  MR-602) 

To  date  60%  of  the  total  contract  amount  of  57,000  ties 
have  been  delivered  by  the  supplier ^     McCormick  and  Baxter 
Company.     The  remainder  of  ties  will  be  delivered  within 
the  contract  specified  time.     The  ties  will  be  utilized 
for  all  rerailing  contracts. 

CABLE  CAR  BOARDING  AND  FARE  COLLECTION  F^^CILITIEg  AT 

VICTORIAAT  PAPJK   iContractl^^Tlm^^^ei^^  '  ' 

Construction  of  this  project  commenced  in  June.     The  Con- 
tractor, Charles  O.  Jones  Company,  has  installed  storm 
and  sanitary  sewers,  underground  utilities,  completed  con- 
crete paving  and  building  foundation,  placed  footings  and 
posts  for  automatic  gates.     (See  photos  at  end  of  this 
report) . 

TWIN  PEAKS  TUIsiNEL  VENTILATION  PLENUM  CLEANING 

The  work  of  removing  the  dust  accumulated  during  the  past 
57  years  in  the  ventilation  plenum  in  order  to  allow  the 
Consultant,  DeLeuw,  Gather  a  better  visual  inspection  of 
structural  defects  in  the  tunnel, was  progressing  slowly 
at  the  begining,  because  of  inadequate  existing  electrical 
power  supply  and  lack  of  headroom  to  permit  equipment 
manipulation. 


I 


The  TIP  Control  Group,  after  investigating  the  cause  of 
the  inadequate  electrical  power  supply,  has  installed 
appropriate  temporary  outlets  on  an  emergency  basis  en- 
abling the  Contractor  to  proceed  at  the  normal  rate. 
Completion  is  expected  in  early  October  1974 » 


CENTRAL  SHOPS  AND_  COACH  STORAGE, ,  AN,fi  ^IAINTENAiNICE  FACILITIES 

Modification  of  contract,  Change  No.   1,  for  extra  work 
in  the  Stage  I  construction,  as  reported  in  the  last 
quarterly  report,  was  authorized  by  the  San  Francisco 
Municipal  Railway  Improvement  Corporation  and  approved 
by  UMTA,  with  a  "Notice  to  Proceed"  given  to  the  Con- 
tractor on  July  9,  1974. 

Almost  all  earthwork  at  the  Tubbs  site  has  been  completed 
and  construction  of  retaining  walls  and  structures  is 
underway.     (See  photos  at  end  of  this  report) 

On  September  23,  1974,  the  San  Francisco  Art  Commission 
approved  the  Stage  II  construction  of  the  project,  which 
includes  the  construction  o:^  ,the  central  shop  building, 
the  operations  building  and  ^Ihe  car-building  shop  and 
related  appurtenances. 

An  "Artistic  Enrichment  Plan"  of  the  project  was  presented 
to  the  Art  Commission  for  approvals  as  required  by  the 
City  Charter. 

Preparation  of  construction  drawings  and  specifications  by 
the  Consultant,  Bentley  Engineers  for  the  second  stage 
construction  of  this  project  continues, 

TRANSIT.  CAR  STORAGE  AND  MAINTENANCE  FACILITIES  AND  K-LINE 
TERMINAL. 

New  Muni  Metro  Center  (Contract  No.  MR- 6 09) 

International  Engineering  Company,  the  Consultant  for  the 
design  and  development  work  of  this  project  continued  sub- 
mitting drawings  for  TIP  review. 

An  "Artistic  Enrichment  Plan"  of  the  project  was  presented 
to  the  City's  Art  Commission  for  approval,  as  required  by 
the  City  Charter. 
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PASSENGER  WAITING  SHELTERS  AND  FARE  COLLECTION  AND  EXTRACTION 
SYSTEMS    (Contract  Nos.   ^.R- 614  &  *i R- 615)  ' 

Field  survey  by  the  TIP  Control  Group  for  selecting  shelter 
locations  continues. 

At  the  end  of  this  quarterly  report  these  projects  are 
pending  for  funding  from  the  Federal  Aid  Urban  Area  (PAU) 
program.     Plans  and  specifications  for  the  fare  collectioh 
system  are  currently  under  review  by  the  Federal  Highway 
Administration  in  Washington,  D.C. 

PROFESSIONAL  SERVICES  CONTRACTS 

Surveying  of  Streetcar  and  Cable  Car  Lines 

The  firm  of  George  S,  Nolte  and  Associates,  selected  for 
the  surveying  services  has  completed  all  the  required  sur- 
veys. 

Design  of  Cable  Car  Rolling  Stock 

The  Consultant,  Thomas  T»  Lunde^  Inc.,  providing  pro^ 
fessional  services  for  the  design  of  cable  car  system  con- 
tinued submitting  design  drawings  for  TIP  review. 

Twin  Peaks  Tunnel  Structural  Repairs 

The  professional  services  agreement  with  the  firm  of 
DeLeuw,  Gather  and  Company  for  the  design  of  the  required 
Twin  Peaks  Tunnel  repair  work  was  executed  and  certified 
by  the  City's  Controller  v^ith  "Notice  to  Proceed"  given 
on  July  15,  1974. 

The  Consultant,  working  closely  with  the  TIP  Control 
Group,  has  completed  80%  of  his  in^1;ial  study, 

Powell/Mason  No.  59  Cable  Car  Line  Extension  to  Fisherman's 
Wharf      —  ~  — -    .        ^    ——^  „ 


The  firm  of  Garretson,Elmendorf  ,ZinoY,Reibiii  (GE^I^)  was 
selected  to  furnish  the  professional  services  for  plans  and 
specifications  for  the  extension  of  No.  59  Cable  Car  Line 
from  Bay  Street  to  Jefferson  Street,  a  distance  of  three 
blocks.     Request  for  approval  of  the  agreement  was  for- 
warded to  UMTA  on  September  24,  1974. 
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Communication  Systems  Package  (COMPAK) 

Requests  for  proposals  were  forwarded  to  five  firms  for 
providing  professional  services  in  the  planning,  designing, 
testing  and  reviewing  of  a  combined  communications  system 
package  for  the  Muni  Transit  System.     Proposals  were  re- 
ceived from  the  following  firms  on  September  3^  1974. 

1.  Pacific  Western  Engineering 

2.  Omnicom,  Inc. 

3.  Systems  Control,  Inc. 

4.  Comsul  Ltd. 

Proposals  are  now  being  reviewed  by  the  TIP  Control  Group. 
MISCELLANEOUS 

No  significant  delays  or  difficulties  weire  encountered. 

There  were  no  relocation  activities  during  this  quarter. 

Construction  activity  is  shown  on  the  attached  construction 
progress  report. 

FINANCIAL  POSITION 

Attached  as  Exiiibit  A  is  our  Statement  of  Financial  Position 
for  the  quarter  ending  September  30,  1974. 

ANTICIPATED  ACTIVITIES 

Contract  for  the  project  of  rerailing  that  portion  of  the 

N  line  extending  through  the  Sunset  Tunnel  will  be  advertised 

for  bid  call  in  October  1974. 

Preparation  of  plans  and  specifications  for  rerailing  th^ 
J  and  L  streetcar  lines  will  continue. 

Preparation  of  plans  and  specifications  for  rerailing  th^ 
K-^line  on  Ocean  Avenue  between  Phelan  Avenue  and  the  ovet'^ 
pass  above  Freeway  280  will  commence. 

Preparation  of  specifications  for  purchase  orders  for  special 
track  work  to  be  installed  on  various  streetcar  lines  and 

the  Muni  Metro  Center  will  commence. 
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TIP  Contro3-  Group  will  continue  to  review  the  cable  car 
rolling  stock  design  submitted  by  the  consultant  firm  o 
Thomas        Lunde,  Inc. 

Schematic  planning  and  study  of  Fisherman's  Wharf  and 
Hallidie  Plaza  cable  car  boarding  facilities  by  TIP  Con 
trol  Group  will  continue. 
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TRANSIT  IMPROVEMENT  PROGRAM 


CA-03-0043 


Construction  Progress  Report 


For 


July  ~  September,  1974 


CONTRACT  MR- 6 01 R,  TWIN  PEAKS  TUNNEL  TRACK  RECONSTRUCTION 


Contract  Amount? 
Percent  Completed  This  Quarter: 
Percent  Completed  to  Date: 
Percent  Time  Elapsed: 


$1,374,058 

17% 
97% 
82% 


This  quarter  the  Contractor  completed  rail  welding  and  plac- 
ing ballast;  continued  grading  and  alignment  of  track;  in- 
stalled guard  rail  and  removed  equipment  from  M  line  storage 
area. 

CONTRACT  MR-606,  MOTOR  COACH  STORAGE  AND  MAINTENANCE  FACILITIES 
STAGE  I 

Contract  Amount:  $2,529,500 
Percent  Completed  this  Quarter  20% 
Percent  Completed  to  Date:  35% 
Percent  Time  Elapsed s  60% 

This  quarter  the  Contractor  completed  building  demolition, 
construction  of  shoring  along  Iowa  Street,  excavation  and 
backfill  in  the  area  of  future  cable  car  repair  facility, 
auto  parking  lot  and  bus  storage  area;  completed  foundation 
work  for  pump  room,  sump,  and  underground  fuel  tanks;  continued 
concrete  pouring  of  retaining  walls  and  installation  of  sani- 
tary and  drainage  facilities. 

CONTRACT  MR-611,  VICTORIAI^  PARK  CABLE  CAR  BOARDING  FACILITIES 

Contract  Amount:  $136,000 
Percent  Completed  this  Quarter  40% 
Percent  Completed  to  Date:  57% 
Percent  Time  Elapsed:  100% 

This  quarter  the  Contractor  installed  storm  and  sanitary  sewers 
completed  concrete  paving  and  building  foundation;  placed 
footings  and  posts  for  automatic  gates;  installed  \mderground 
electrical  conduits  and  track  limit  switches;  set  building 
pre-fab  panels. 


\ 
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JUDAH  STREET,   4TH  AVE.   TO  20TH  AVE.   STREET  IMPROVEMENTS  AND 

TRACK  RECONSTRUCTION 

San  Francisco  Department  of  Public  Works  Contract  No.  23,506. 


This  quarter  the  Contractor  performed  the  following  work 
between  18th  and  19th  Avenues:     Completed  track  reconstruc- 
tion, placing  ballast,  and  installing  concrete  curb  on  the 
inbound  track;  began  track  trench  excavation,  track  re- 
construction, and  placing  ballast  and  concrete  curb  for  the 
outbound  track,  ■ 


TIP  Share  of  Contract  Amount: 
Percent  Completed  This  Quarter 
Percent  Completed  to  Date: 
Percent  Time  Elapsed: 


$962,153   (To  be  adjusted) 


9% 
9% 
42% 


HETCH      HETCHY      WATER      AND  POWER 

MEMORANDUM 

DATE:     January  14,  1975 


TO:  JOHN  D.  CROWLEY  ,,  ■.  , ,  ,^  . 

General  Manager  "  ' 

FROM:  ORAL  L.  MOORE  ^  '  .■■  • 

General  Manager  /  , 

SIBJECT:     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights  ,  ,  ■  -  -  .  •  - 

'■'Operation  Algae  -  1974"  took  place  during  the  early  part  of  Decembers  Although 
mechanical  cleariing  of  Moccasin  Reservoir  by  hand  and  equipment  methods  had  been 
taking  place  since  October,  the  final  phases  of  the  operation  took  place  on 
December  8,  9,  and  10,    The  water  level  in  Moccasin  Reservoir  had  been  lowered  in 
October  to  allow  as  much  cleaning  of  the  algae  as  possible  from  the  reservoir  before 
the  aqueduct  system  was  shut  down  on  December  8,    While  the  aqueduct  system  was  shut 
down,  both  Moccasin  and  Priest  Reservoirs  were  treated  with  copper  sulphate  by  means 
of  helicopter.    The  system  was  then  flushed  on  December  9j,  and  restored  to  normal 
on  December  10,    Because  of  the  fact  that  the  State  Fish  Hatchery  immediately  below 
Moccasin  draws  its  continuous  water  supply  from  the  Moccasin  Reservoir,  the  fish  were 
removed  during  the  treatment  period.    Power  generation  at  Moccasin  and  Kirkwood  Power- 
houses was  maintained  throughout  the  shutdown  period  except  for  brief  periods  on 
December  7  and  8,  so  that  no  losses  of  electrical  energy  were  incurred, 
HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Storage  in 

Per  Cent 

Storage  in 

Per  Cent 

Capacity  in 

Acre  Feet  on 

of 

Acre  Feet  on 

of 

Reservoir 

Acre  Feet 

Jan,  1,  1975 

Capacity 

Jan,  1,  1974 

Capacity 

Hetch  Hetchy 

360,400 

135,130 

37 

206,160 

57 

Lake  Lloyd 

268,800 

129,950 

48 

153,999 

57 

Lake  Eleanor 

27,100 

1 , 140* 

4 

5,475 

20 

656,300 

266,220 

41 

365,634    ,  . 

56 

^Reading  as  of  Dec,  30,  1974 

-1- 


i 

I 

i  ■ 


1 


\ 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the  average 
-   daily  aqueduct  delivery  of  water  to  the  Water  Department  remained  approximately  160  mgd 
for  the  last  month,  except  for  a  brief  shutdown  of  San  Joaquin  Pipeline  No,  3  from 
December  8  to  December  10,  1974. 
Power  Production 

During  the  month  of  December,  Moccasin,  Dion  R.  Holm  and  Robert  C.  Kirkwood  Powerhouses 
generated  45.630,  67.248  and  51.831  million  kilowatthours  respectively  for  a  total  of 
164.709  million  kilowatthours,  having  a  value  in  excess  of  $1,150,000. 

HETCH  HETCEy  ENGINEERING  '  , 

HH-443  Moccasin  Dam  Spillway.    Plans  and  specifications  are  being  prepared  for 
submittal  to  the  Division  of  Safety  of  Dams  for  final  approval. 

HH-477  Moccasin  Penstock  Valve  House.    Plans  and  specifications  are  being  reviewed 
and  checked . 

HH-494  Replace,  Repair  and  Paint  Steel  Trolley  Poles.    Contract  plans  and  specifications 
are  being  prepared. 

HH-497  Church  Street  From  22nd  to  30th  Street "Underground  Duct  System.    Design  work 
and  plan  preparation  is  in  progress. 

HH-498  West  Portal  Ave,  and  Taraval  St.  St. Francis  Circle  to  20th  Ave . -Underground 
Duct  System.    Approved  by  UMTA  and  contract  advertised  for  bids.    Bid  opening  January 
30,  1975. 

HH-502  Ocean  Ave.  Junipero  Serra  to  Harold  Ave. -Underground  Duct  System.    Approved  by 
UMTA  and  contract  advertised  for  bids.    Bid  opening  January  2,  1975. 
HH-503  Taraval  Street,  20th  to  46th  Avenue-Underground  Duct  System.    Design  work  and 
plan  preparation  is  in  progress. 

HH-504  Moccasin  Regulating  Reservoir,  Deepen.    Studies  of  detailed  requirements  and 
design  criteria  being  made.    Alternate  methods  are  under  study. 
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HH-5Q7  Cherry  Road,  Resurface,  Intake  to  Upper  Granite  Creek,    Contract  plans  and 

specifications  are  being  prepared.-    ;4  ">o      Kih  ,- • 

HH-511  San  Joaquin  Pipeline  No.  2,  Repair  Lining.    Research  into  repair  materials 

and  methods  is  being  conducted.  .v'.o:'.    '■  ; 

EIH-518  Tesla  Portal,  Furnish  and  Install  Overflow  Shaft  Extension.    Plans  and 

specifications  are  being  prepared, .to i ■  ■,>'.  •■:  , -.x    '..-3 - 

HH-519    19th  Ave.,  Randolph  and  Broad  Streets.    Contract  plans  and  specifications 
have  been  completed  and  will  be  transmitted  to  UMTA  in  January. 
HH'520  Painting  Street  Trolley  Poles,  Haight  St.  Stanyan  St.  to  Central  Ave. 
Contract  plans  and  specifications  have  been  completed. 

POWER  IMPROVEMENT  PROGRAM 
Electrification  Project 

The  consultant,  PBGH,  continued  work  on  contract  plans  and  specifications.  Contract 
drawings  (at  the  60%  completion  level)  for  the  first  phase,   (Market  Street  Subway; 
Embarcadero  to  Duboce  Portal;  Twin  Peaks  Tunnel;  "K"  Line;  and  17th  Street  Detour) 
were  reviewed ,  discussed  at  meetings  with  consultant,  and  returned  to  consultant 
for  necessary  changes.    Technical  specifications  and  bid  documents  for  the  purchase 
of  insulated  copper  feeder  cable  are  awaiting  UMTA  approval.    Work  continued  on  the 
preparation  of  procurement  documents  for  the  purchase  of  bronze  trolley  wire  and 
copper  cable. 
Substation  Project 

The  consultant,  Bechtel,  continued  work  on  contract  plans  and  specifications.  An 
amendment  to  the  existing  professional  services  agreement  was  negotiated  with  the 
consultant.    The  amendement  was  approved  by  the  PUC  on  December  10,  1974  and  was 
forwarded  to  UMTA  for  approval.    The  amendment  includes  consultant's  review  of 
substation  equipment  submittals,  changes  in  design  of  Laguna  Honda  Substation,  and 
addition  of  sanitary  facilities  in  certain  substations, 
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Jurisdiction  of  the  Laguna  Honda  Substation  site  was  transferred  from  City  Health 
Department  to  Hatch  Hetchy  by  the  Board  of  Supervisors  on  December  12,  1974. 
Negotiations  for  the  Taraval  Substation  site,  a  privately  owned  vacant  lot,  have 
brought  out  the  necessity  for  Eminent  Domain  action  to  acquire  the  property,  UMIA 
has  concurred  with  the  price  offered  and  the  use  of  Eminent  Domain  action. 
Meetings  were  held  with  San  Francisco  Redevelopment  Agency,  City  Real  Estate  Department 
and  Hetch  Hetchy  to  develop  the  terms  for  use  of  the  Fillmore  Substation  site  under 
an  easement  to  be  granted  by  Redevelopment,  ■■■.o.-^-i  t  .  •  •   ,  ;  ■    v   :^ : 
Control  and  Communications  Project 

The  professional  services  agreement  with  System  Control,  Inc.  for  the  Control  and 
Conmunications  Design  package  was  certified  by  the  Controller  on  December  30,  1974. 
Work  will  start  in  January. 
Feeder  Under grounding         ,  ' " 

Bids  for  Contract  HH-502,  Ocean  Avenue  -  Juniper  Serra  Boulevard  to  Harold  Avenue, 
Underground  Duct  System  scheduled  to  be  received  on  January  2,  1975. 
Plans  and  specifications  for  Contract  HH-498,  West  Portal  Avenue  and  Taraval  Street, 
St,  Francis  Circle  to  20th  Avenue,  Underground  Duct  System,  transmitted  to  UMTA  for 
approval  on  December  5,  1974,  were  approved  by  UMTA  on  December  20,  1974,  Contract 
was  advertised  on  December  30,  1974.    Bids  scheduled  to  be  received  on  January  30,  1975 
Work  continued  on  the  plans  for  duct  lines  for  feeder  undergrounding  in  other  locations 
(See  Hetch  Hetchy  Engineering  Section.) 
Overhead  Modifications 

Work  continued  on  preparing  plans  and  specifications  for  Contract  HH-517  for  trolley 
pole  replacement,  overhead  trolley  wire  reconstruction  and  feeder  undergrour.dlng  on 
Junipero  Serra  Boulevard  from  St.  Francis  Circle  to  Ocean  Avenue.    This  work  will 
iraiediately  follow  the  track  reconstruction  and  landscaping  Contract,  MR-595Rj  aad 
will  include  street  lighting  work. 
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Transit  Power  Engineering  ' 

Design  work  was  resumed  on  Contract  HH-448,  Folsom  and  Other  Streets,  Installation  o 
Trolley  System,  following  the  latest  route  revision  approved  by  Board  of  Supervisors 
To  implement  the  "transit  first"  program  of  the  Board  of  Supervisors,  calling  for 
transit  vehicles  to  be  given  priority  over  other  vehicles  on  San  Francisco  streets, 
the  Department  of  Public  Works,  with  the  concurrence  of  the  Muni  Railway  and  PUC 
planning  section  has  prepared  plans  for  exclusive  Muni  trolley  coach  lines  on 
Mission  and  Fourth  Streets. 

A  resolution  requesting  the  Mayor  and  Board  of  Supervisors  to  approve  passage  of  a 
Supplemental  Appropriation  in  the  amount  of  $275,000  to  accomplish  the  relocation 
of  the  overhead  facilities  was  adopted  by  the  PUC  on  December  10,  1974. 
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MONTHLY  REPORT  FOR  DECEMBER  19 7 4 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO:  General  Manager  of  Public  Utilities 

FROM:      General  Manager  and  Chief  Engineer 

Water  Supply; 

1.  Rainfall:    The  seasonal  rainfall  on  Peninsula  watersheds 
averaged  from  51^  to  87^  of  normal  as  of  December  1; 
Alameda  watersheds  averaged  from  51^  to  98^  of  normal  for 
the  same  period. 

2.  Hetch  Hetchy  water  import:     An  average  of  179.1  million 
gallons  per  day  (MGD)  for  the  month  of  November. 

3.  Sunol  Valley  Filtration  Plant  treated  13.1  MGD. 
San  Andreas  Filtration  Plant  treated  ii6.9  MGD. 

4.  Consumption  (MGD  average): 

November  197^    -    197.^)     4.3  per  cent  less 
November  1973    -    206.3)  ' 

12  months  preceding 

December  1,  1974    -    248.2)     1.7  per  cent  less 
December  1,  1973    ~  252.6) 

5.  Storage  (million  gallons)  as  of  December  1: 
Alameda  Div.  ■  • 

1974  -  17,646)  2  ner  cent  less 

1973  -  25,274)     ^  ^ 

Peninsula  Div. 

1974  -  20,550)    19^4  per  cent  more 

1973  -  17,209) 

Total 

1974  -  38,196)    10.1  per  cent  less 
1973  -  42,483) 
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Operations  and  lualnter.ance 
BARTD 

No  significant  items  of  interest  to  report. 
Main  Break 

The  12-inch  Sunset  Reservoir  main  in  Haight  Street , 
easterly  of  Buchanan  Street,  broke  on  November  22, 
causing  damage  to  the  sidewalk  along  the  North  side  of 
Haight  Street. 

Sunset  Reservoir  Leakage 

Draining  and  cleaning  of  the  South  Basin  of  Sunset 
Reservoir  was  completed  during  the  past  month.  Repairs 
are  being  made  to  the  joints  where  possible  leakage  is 
occurring. 

Rate  Increase  '■••^-'^   '  - 

On  November  l8,  Mr.  Frye  attended  the  rate  increase 
meeting  of  the  Board  of  Supervisors  to  present  the  1?.^ 
percent  uniform  rate  increase,  in  com  ;liance  with  the 
ruling  of  Judge  Burke  of  the  United  States  District  Court 
for  Northern  California.     The  Board  approved  the  rate 
increase  but  during  the  discussion  it  was  made  clear  that 
the  Board  felt  this  was  an  interim  rate  and  that  a 
differential  rate  should  be  established  eventually  between 
the  City  and  suburban  customers. 

Filoli  Estate  and  Recreational  Study 

Mr.  Frye  attended  a  meeting  on  December  5th  with  San 
Mateo  County  officials  -  Mr.  John  Brook,  Jr. ,  Director, 
Park  and  Recreation,  and  Mr.  Robert  Friday  of  the  Real 
Estate  Department  -  Mr,  Ted  Kreines  of  EDAvv,  consultant 
on  the  Crystal  Springs  recreational  study,  to  discuss  the 
disposition  of  the  Filoli  Estate. 

Mrs.  Roth  has  listed  the  estate  for  sale  with  Fox 
&  Carskadon,  Real  Estate  Agents.     There  have  been 
discussions  vrith  San  Mateo  County  for  a  partial  donation 
and  partial  sale  of  approximately  500  acres  VJest  of  the 
house  and  gardens.     There  is  sufficient  flat  area  between 
the  house  and  gardens  and  the  sharply  rising  ground  up  to 
Skyline  Boulevard  for  a  golf  course.     Mr.  Frye  explained 
that  the  Water  Department  does  not  have  any  funds  to 
purchase  this  property  and  certainly  does  not  have  the 
ability  to  maintain  the  house  and  gardens,  but  that  the 
property  was  in  the  watershed  and  must  be  utilized  in 
such  a  way  that  it  will  not  endanger  the  quality  of 
water  in  the  Crystal  Springs  Reservoir.     Of  primary 
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concern  in  any  use  are  the  fire  hazard,  access  by  tres- 
pass and  vandalism  to  adjacent  Water  Department  property, 
which  is  now  accessible  only  by  permit;  sewage  from  any 
habitation,  overnight  use,  or  daytime  use,  and  protection 
of  the  ecology.     All  of  these  can  create  serious  problems 
if  there  is  unrestricted  use  of  this  property.     San  Mateo 
County  representatives  indicated  that  they  were  aware  of 
these  problems,  were  in  accord  with  our  position,  and 
would  work  with  us.    They  indicated  that  existing  zoning 
would  not  permit  more  than  15  or  l6  estate-type  develop- 
ments.   Mr.  Frye  pointed  out  that  any  sewage  must  be 
disposed  of  off  the  property  and  a  sewage  treatment 
plant  on  the  property  could  not  be  permitted. 

The  County  intends,  with  Mrs.  Roth's  approval,  to 
have  EDAW  study  the  area  as  an  extension  of  our  contract 
with  EDAW.    Mr.  Kreines,  who  will  supervise  this  study, 
has  our  criteria  and  guidelines  for  this  area,  which  he 
will  apply  to  the  study. 

San  Mateo  County  will  pay  for  the  study  of  the 
Filoli  Estate  and  will  transfer  the  money  to  the  Water 
Department  so  we  can  negotiate  a  modification  to  our 
present  contract.     In  effect,  we  will  be  running  the 
study,  which  is  a  further  safeguard  that  our  requirements 
will  be  met. 


1975-1976  Budget        ■  -  - 

Briefings  on  the  1975-1976  Budge  were  given  to 
Commissioners  Diviny  and  Berman;  Commissioner  Flynn; 
and  Commissioner  Carey  on  December  3,  ^,  and  9,  respec- 
tively. 

On  the  10th  of  December,  the  Public  Utilities 
Commission  held  a  public  hearing  on  the  Public  Utilities 
Budget  for  1975-1976,  at  which  time  the  proposed  Water 
Department  Budget  was  approved. 

Water  Sales 


Total  Collections 


December 
1974 


December 
1973 


Decrease 


$2,169,351 


$2,181,387 


$  12,036 


Net  Paying  Sales 


Fiscal  Year 
197^-1975 


Fiscal  Year 
1973-1974 


Increase 


$1,975,774 


$1,828,297 


$147,477 


Leases  and  Permits 


Rents  for  the  month  of  October  included: 


Santa  Clara  Sand  and  Gravel 
Crystal  Springs  Golf  Course 


$11,554.64 
5,667.46 


Delinquent  Accounts  tr.. 

The  status  of  the  three  delinquent  accounts  previ- 
ously transferred  to  the  City  Attorney  is  as  follows: 

Roy  Kruse  -  $4,671.59  -  is  being  scheduled  to  be 
tried  in  Municipal  Court; 

Attempts  are  being  made  to  contact  William  Shelley  - 
$753.75  "  for  Small  Claims  Court  action; 

It  has  been  recommended  by  the  City  Attorney  that 
the  account  of  Sunol  Gardens,  Inc.,  in  the  amount  of 
$10,775,  be  vjritten  off  as  uncollectable . 

Continuing  Programs 


Vehicular  Inspections 

Routine  10,000-mile  inspections  were  conducted 
on  18  vehicles. 

Vehicular  Accidents 

During  the  month  of  November  there  were  5 
accidents  in  2  of  which  the  Department  driver  was 
at  fault.     Our  frequency  rate  for  all  accidents  was 
26.83  per  million  miles  while  driving  186,315  miles. 

Industrial  Accidents 

There  was  1  lost  time  injury  in  November.  There 
are  a  total  of  37  for  the  calendar  year. 

Service  Renewals 


Safety 


November 


1974 


Fiscal  Year 
1974-1975 


Replacement  of  old, 
corroded,  or  undersized 
piping 


247 


2,340 


!      ^  ' 
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Meter  Repairs 


November       Fiscal  Year 
197i}   197^-1975 


CDD  -  all  sizes  319  1,911 

Peninsula  (Inspected  and 

repaired  as  needed)  15  91 

Contract  Program 

1,  1-1/2,  and  2-inch  71  290 

Flushing 

There  was  no  area  flushing  for  the  month  due  to 
training  of  a  promoted  Foreman  to  be  Flushing  Gateman. 

November  Fiscal  Year 
1974  1974-1975 

Mains  (all  sizes) 

Linear  Feet  -0-  -0- 

Number  of  individual 
flushings  to  correct 

objectionable  conditions  23  105 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAI^I  FRANCISCO 
Joseph  L„  Alioto,  Mayor 


COMMISSIONERS 
Ho  Welton  Flynn,  President 
Joseph  P.  Byrne,  Vice  President 
Joseph  Jo  Diviny 
Henry  E.  Berraan 
Dennis  V.  Carey 


DEPARTMENTS 
Mun  c  i  p  a  1  Ra  i  Iv;  ay 
Hetch  Hetchy  Project 
Water  Department 


Room  2  82,  City  Hall 
2s30  p.m. 


January  28,  1975 


BUREAUS 

Accounts 
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Call  to  Orders 


2  s  30  poin. 


Presents  Commissioners  H,  Welton  Flynn,  Joseph  P.  Byrne, 

Joseph  J.  Diviny,  Henry  E.  Berman,  Dennis  Vo Carey 

The  minutes  of  the  regular  meeting  of  the  Commission  held  January  14, 
1975  were  approved. 

SPECIAL  ORDER  OF  BUSINESS s     Election  of  Officers 

On  nomination  by  Commissioner  Byrne,  seconded  by  Commissioner 
Diviny,  Commissioner  H,  Welton  Flynn  was  unanimously  elected 
President  of  the  Public  Utilities  Commission  for  the  year  19  75. 
On  roll  call.  Commissioner  Flynn  abstainedo 

On  nomination  by  Commissioner  Diviny,  seconded  by  Commissioner 
Berman,  Commissioner  Joseph  P.  Byrne  was  unanimously  elected  Vice 
President  of  the  Public  Utilities  Commission  for  the  year  1975. 
On  roll  call.  Commissioner  Byrne  abstained, 

RESOLUTION  On  motion  of  Byrne,  seconded  by  Diviny,  the 

NO.  following  resolution  was  adopted? 

75-00  30    M  Proposed  application  with  the  U.  S.  Department 

of  Transportation  for  grants    under  the  Urban 
Mass  Transportation  Assistance  Act  of  1964,  as 
amended,  for  financial  aid 

Votes    Ayes-Flynn-  Byrne,  Diviny,  Herman^  Carey 

On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

75-00  31    H  Bid  Call,  HH  Contract  No.  520  -  Haight  Street, 

Stanyan  Street  to  Central  Avenue,  Painting 
Steel  Trolley  Poles 

Vote:     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

75-00  32    H  Bid  Call,  HH  Contract  No.  519  -  Power  Improve- 

ment Program  -  19th  Avenue,  Randolph  and  Broad 
Streets,  Underground  Duct  System 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

75-0033    H  HH  Contract  No,  509  -  Acknowledging  receipt  of 

Security  Agreement  and  consent  to  assignment  of 
payments  due  or  to  become  due  M.  B.  Painting, 
Inc.,  Contractor  -  HH  Contract  No.  509  -  Paint 
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steel  Towers,  Moccasin-Newark  Transmission  Line  - 
Bank  of  America  National  Trust  and  Savings  Assn. 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

75-00  34    H  Award  of  HH  Contract  No.  512  -  San  Joaquin  River 

Valve  House,  Repairs  and  Piping  -  Vetter  Plumb- 
ing Company,  Inc.,  Stockton  -  Amount,  $7,229 

Votes    Ayes-Flynn,  Byrne,  Diviny,  Berman,.-  Carey 

On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted? 

75-00  35    W  Completion  of  Professional  Services  Agreement 

V7ith  Corrosion  Engineering  &  Research  Company 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted s 

75-00  36    W  Settlement  of  claim  of  Carl  Zwissig  -  $2,747.21 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted s 

75-0037    W  Completion  of  WD  Contract  No.  1646  -  Excavation 

and  Repaving  for  Water  Service  Trenches  - 
$10  3,2  35.00,  as  modified 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted s 

75-00  38    W  Write-off  of  accounts  receivable  -  November  1974 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted s 

75-00  39    W  Cancellation  of  uncollectible  rent    due  against 

Sunol  Gardens,  Inc.,  -  Water  Department  property 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 
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On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted? 

75-0040    W  Authorization  to  negotiate  right  of  way  lease 

with  Joseph  L.  Silva  and  Edith  S.  Love 11 

Votes     Ayes-  Flynn,  Byrne,  Diviny,  Barman,  Carey 


On  motion  of  Carey,  seconded  by  Herman,  the 
following  resolution  was  adopted? 

75-0041    W  Settlement  of  claim  -  City  and  County  of  San 

Francisco  v.  Gerald  L«  Revell 

Votes    Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted? 

75-0042     M  Setting  date  of  February  25,   1975,  at  2:30  p,m. 

for  public  hearing  -  Senior . Citizen  Muni  Monthly 
Pass  on  a  pemanent  basis 

Votes  Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted? 

75-0043    M  Setting  date  of  February  25,  1975,  at  2s 30  pom, 

for  public  hearing  -  Senior  Citizen  Reduced  Fare 
at  All  Hours  and  as  Full  Fare  for  Express  and 
Candlestick  Park  Services,  on  a  permanent  basis 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted? 

75-0044    M  Adjustment  of  the  Freeway  portion  of  the  NOo  17X 

Parkmerced  Express  route 

Vote?     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Carey ,  seconded  by  Berman ,  the 
following  resolution  v/as  adopted? 

75-0045    M  Adjustment  of  the  Freeway  portion  of  the  No.  30X 

Stockton  Express  route 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  vjas  adopted? 
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75-0046  M 


Change  of  the  northbound  routing  of  Line  14X 
Mission  Express 


Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted s 

75-00  47    M  Approving  payment  of  claims  -  Municipal  Railway  - 

Month  of  December  1974 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Carey,  seconded  by  Berman,  the 
folloiving  resolution  was  adopted s 

75-0048    M  Bid  Call,  MR  Contract  NOo  712  -  Washington-Mason 

Cable  Carbarn,  Cable  Car  Machinery,  Cable 
Rewinder 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  v/as  adopted s 

75-0049     M  Approving  v7rite-offs,  compromise  settlements  and 

collection  of  damage  claims  -  Month  of  December, 
1974 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Diviny,  the 
following  resolution  was  adopted? 

75-0050     M  Bid  Call,  MR  Contract  Mo.  614  -  Transit  Improve- 

ment Program  -  Fare  Collection  and  Extraction 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
follcv/ing  resolution  was  adopted  s 

75-00 30-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  in  total  amount  of  $6  3,400.00 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission, 


****** 
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Special  Order  of  Business  -  2 s 30  p.m. 

PUBLIC  HEARING  -  On  proposed  applications  with  the  U.  S.  Department 

of  Transportation  for  grants  under  the  Urban  Mass 
Transportation  Assistance  Act  of  1964,  as  amended, 
for  financial  aid  in  connection  v/ith  four  projects 
of  the  iiunicipal  Railway  modernization  program; 

Municipal  Railway  Transit  Equipment  Program  (TEP)  - 

Approximately  $8  Million 

Municipal  Railway  Transit  Improvement  Program  (TIP)- 

Approximately  $17  Million 

Ketch  Hetchy  Water  and  Power  Department 
Poiver  Improvement  Program  (PIP)  - 

Approximately  $2  8  Million 

Municipal  Railway  System  Improvement  Program  (SIP)  - 

Approximately  $29  Million 


President  H.  Welton  Flynn  opened  the  hearing  and  stated  that  an 
official  transcript  of  the  hearing  would  be  made  in  conformance 
with  Department  of  Transportation  requirements.     Mr.  Flynn  noted 
that  hearing  notification  v/as  advertised  in  the  required  official 
and  minority  newspaper  publications,  and  notices  mailed  to 
neighborhood  associations  and  labor  unions. 

John  D.  Crowley,  General  Manager  of  Public  Utilities,  stated  that 
the  need  for  the  supplemental  funds  is  dictated  by  inflationary 
construction  costs,  necessary  additions  to  the  program  not  previously 
anticipated,  and  by  more  realistic  cost  estimates  from  detailed 
engineering  design.     If  the  program  is  approved  by  the  PUC,  the 
Board  of  Supervisors  will  be  asked  to  authorize  submission  of  the 
applications  to  UMTA,  where  they  will  be  eligible  for  80  per  cent 
Federal  financing,  Mr.  Crowley  stated. 

Dr.  John  M.  Christensen,  Jr.,  Assistant  General  Manager-Finance, 
outlined  the  total  Muni  modernization  program  and  the  four 
applications  for  supplementary  amendments  presently  before  the 
Commission.     Dr.  Christensen  emphasized  the  inflationary  impact  on 
the  program,  noting  that  construction  costs  in  San  Francisco  increased 
55  per  cent  between  June,  19  70  and  December,  1974. 

Dr.  Christensen  said  that  the  application  for  a  technical  studies 
grant  for  the  implementation  of  a  computerized  management  program, 
the  Transit  Inforraaticn  Managament  System   (TIMS)  ^  vras  particularly 
portont  from. a  cost  effectiveness  standooint.  rie  pointed  out,  it  makes 
little  sense  to  spend  $2  86  million  for  capital  items  if  the  proper 
management  tools  are  not  available  to  efficiently  and  effectively 
operate  the  system.     The  $2  million  TIMS  technical  studies  grant  will 
cover  the  system  design  and  software  for  this  project  for  which 
the  associated  hardware  in  the  form  of  a  computer  and  related 
equipment  is  being  requested  in  the  SIP  amendment.     Dr.  Christensen 
said  that  UMTA  has  indicated  enthusiastic  approval  of  this  management 
approach. 

Each  of  the  program  managers  then  briefly  outlined  the  project 
requirements  contained  in  the  supplemental  applications. 
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Dr.  Christensen  explained  that  funding  of  the  local  share  v/ill  be 
through  San  Francisco  ilunicipal  Railway  Improvement  Corporation  and 
Transportation  Development  Act  allocations.     Local  funding  also 
comes  from  Hetch  Hetchy  participation,  use  of  iJater  Department 
property  for  storage  purposes  during  construction,  and  the  amount 
to  be  charged  UMTA  by  the  City  for  administrative  contributions. 

Following  a  period  of  discussion  by  the  Commissioners,  the  meeting 
was  opened  for  statements  from  the  audience. 

The  follov^ing  spoke  i 

Arthur  Kecht,  a  member  of  the  Board  of  Directors  of  SPEAK  (The 
Sunset-Parkside  i^lducation  and  Action  Committee,  1329  Seventh  Avenue, 
San  Francisco)  speaking  on  behalf  of  Arthur  J,  Goedewaagen,  Chairman. 

Read  a  2-page  statement  endorsing  the  principle  of  additional 
funding  to  carry  on  the  Municipal  Railway  modernization  program, 
in  general;  and  more  specifically,  endorsed    the  use  of  additional 
funds  to  upgrade  service  on  the  N-Judah  Line,  including  the  plans 
for  two  electric  substations  in  their  community  to  provide  proper 
streetcar  service  power. 

Charles  Rozema,  560  isfoe  Street;  representing  Eureka  Valley  Promotion 
Association. 

iir.  Rozeraa  said  he  could  not  speak  officially  on  the  organization's 
position  on  these  specific  items  as  they  had  not  held  a  meeting 
on  this  but  in  the  past  they  have  very  much  supported  Muni  projects 
and  improvements, 

Mr,  Rozema,  speaking  personally,  endorsed  the  proposed  surface 
track  connection  for  the  J  and      lines  to  enter  revenue  service 
by  means  of  a  rail  connection  betv/een  the  new  Muni  Metro  Center 
to  the  J  line  terminal  at  30th  and  Church  Streets,  in  lieu  of 
the  proposed  cross-Sunset  District  connection  batv/een  the  L  and  M 
lines,   (which  proposal  has  been  under  community  criticism.) 

He  suggested  that  arrangements  be  made  with  BART  to  continue  the 
temporary  17th  Street  shoe -fly  track  in  service  until  the 
J-W  connector  to  the  -luni  Iletro  Center  has  been  constructed, 
(Mr.  Bei  pointed  out  this  would  delay  completion  of  the  Castro 
Station,  and  that  the  shoe-fly  was  presented  to  the  people  on  17th 
Street  on  the  premise  it  vjas  a  teniporary  track.) 

Mr,  Rozema  favored  a  loop  pattern  at  the  Ilarket  Street  riuni  subv/ay 
terminal,  rather  than  the  proposed  extension  of  the  tracks  easter- 
ly beyond  Embarcadero  Station  to  provide  a  wye  terminal  track, 
plus  two  storage  tracks  to  meet  peak  hour  demand  and  remove 
disabled  vehicles. 

Mr.  Bei  explained  the  extremely  tight  area  radius  available  for 
a  loop  makes  this  alternative  not  feasible.     Also,  there  is  the 
added  problem  of  a  breakdovm  within  the  loop  which  would  require 
pushing  the  car  around,  while  disrupting  service  system-wide. 

Marguerite  ;Jarren,  1746  -  32nd  Avenue,  Chairman,  Transportation 
Committee  of  the  Sunset  Community  Imrpovement  Club. 

Miss  vJarren  said  she  was  representing  herself,  and  v/ould  report 
back  to  the  club  the  following  Tuesday » 
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She  asked  how  much  prior  citizen  and  neighborhood  group  partici- 
pation had  taken  place  on  the  items  discussed.     She  was  of  the 
opinion  the  facets  of  the  program  should  be  discussed  with  the 
affected  areas  before  they  are  locked  into  the  project. 

Dr.  Chris tensen  stated  that  extensive  meetings  had  been  held  with 
many  community  groups  and  further  that  all  of  the  items  which 
would  have  impact  on  the  citizens  would  require  an  Environmental 
Impact  Statement  before  UflTA  v;ould  fund  any  of  the  projects.  At 
the  time  of  the  EIR  hearings  all  concerned  citizens  would  be 
afforded  opportunity  to  be  heard  as  to  their  views.     If  objections 
are  valid,  UMTA  will  not  go  ahead  with  that  portion  of  the  project. 
An  example  of  this  was  the  Sunset  crossover  proposal. 

iliss  Warren  also  asked  for  clarification  of  the  amounts  expended 
by  City  on  these  projects,  and  who  on  staff  level  makes  the  final 
determination  as  to  the  items  included. 

Mr,  Crowley  stated  that  the  local  share  would  be  20  per  cent  or 
$16.4  million.     Of  the  $286  million  total  iinprovement  program,  the 
local  share  would  come  to  approximately  $76  million  inasmuch  as 
past  grants  varied  from  50/50,  66/33  to  the  present  80/20  basis. 

Dr.  Christensen  explained  that  the  Transit  Improvement  Control 
Group,  consisting  of  approximately  60  engineers  and  others 
spending  full  time,  have  been  developing  the  program  to  refurbish 
the  Municipal  Railway.     As  they  develop  the  program,  the  staff  is 
in  constant  contact  with  UIITA.    No  item  being  heard  in  the  hearing 
today  is  new  to  UMTA.     This  is  a  very  judicious  system.     It  is  not 
a  matter  of  one  "head,"  and  items  are  not  frivolously  included. 

These  capital  grant  applications  have  been  eight  months  in  the 
making — they  have  already  received  approbation  from  UMTA~and 
EIR  hearings  will  be  conducted  on  appropriate  items. 

Mr.  Crowley  summarized  the  presentation.     Curtis  E.  Green,  Municipal 
Railway  General  Manager,  stated  his  support  of  the  program,  saying 
he  had  been  in  step  all  along  the  way,  and  that  he  and  his  staff 
have  been  actively  participating  in  neighborhood  meetings  to  discuss 
transit  in  San  Francisco. 

The  Commission  unanimously  approved  the  grant  applications  and 
requested  the  matter  be  submitted  to  the  Mayor  and  Board  of 
Supervisors  for  authorization  to  execute  and  file  the  applications 
on  behalf  of  the  City, 

A  complete  transcript  of  the  public  hearing  is  on  file  V7ith  the 
Secretary  in  the  offices  of  the  Public  Utilities  Commission. 


The  meeting  was  recessed  at  4s 40  p.m.  for  ten  minutes. 


****** 


Resolutions  Uo.  75-0044,  75-0045,  and  75-0046,  express  route  changes 
for  the  17  Parkmerced  Express,  30  Stockton  Express,  and  14  Mission 
Express,  all  pertain  to  the  freeway  portion  of  the  routes. 
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Hro  Green  explained  that  moving  the  lines  from  James  Lick  Freeway 
(U.S. 101)  to  Interstate  230,  northbound,  as  well  as  changing  off 
and  on  ramps,  will  result  in  more  direct  and  faster  service,  and 
will  provide  convenient  access  to  the  Hall  of  Justice. 


****** 


Communications ; 
None 


****** 


Roll  Calls 

Commissioner  Flynn  commended  the  Utilities  staff  on  the  excellent 
presentation  of  the  Transit  Improvement  Program  application  hearing. 

Laxvrence  3,  Martin,  President  of  Transport  Workers  Union,  Local  2 5 OA, 
also  congratulated  the  staff  on  the  presentation,  and  asked  Mr.  Bei, 
the  Program  Manager,  to  brief  the  Union  on  the  program  sometime. 

Commissioner  Berman  suggested  in  future  presentations,  that  staff 
include  a  recapitulation  of  the  thousands  of  man-hours  expended 
and  the  aggregate  of  people  involved  in  the  planning  of  a  project 
from  its  inception  to  the  public  hearing.     This  would  be  a  valuable 
inclusion  to  inform  the  public  of  the  amount  of  v/ork  involved. 


****** 


Commissioner  Carey  has  been  invited  to  appear  before  the  San  Francisco 
Council  of  Womens  Clubs  to  discuss  "Violence  on  the  Muni  and  What  is 
Being  Done  to  Correct  It,"  on  January  31,  at  lis 00  a.m.  at  the  Marine 
Memorial  Building,  609  Sutter  Street.     The  Crime  Prevention  Unit  of 
the  S.F.P.D.  which  has  jurisdiction  over  the  .luni  Security  Personnel 
is  arranging  for  Lt.  iJalter  Braunschweig  to  also  attend. 

****** 

Commissioner  Carey  announced  that  the  Police  Department  has  prepared 
an  up-dated  brochure  entitled  "Your  Personal  Safety  Guide"  which 
will  be  availcible  for  distribution  through  the  riunicipal  Railway 
during  the  coming  year. 

****** 

Commissioner  Carey  commended  a  private  citizen,  Daniel  Coughlan  for 
his  action  on  January  22,  v^hile  riding  a  cable  car  at  5:30  p.n,  , 
in  coming  to  the  aid  of  a  purse-snatch  victim  who  was  a  visitor 
from  Kentucky. 


****** 
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At  the  January  3th  meeting  of  the  San  Francisco  Bay  Area  Transporta- 
tion Terminal  Authority  (SFBATTA)  Commissioner  Dennis  Carey  v/as 
elected  Chairman,     This  group,  with  membership  representing  all  Bay 
Area  transportation  organizations,  will  plan  a  terminal  facility 
to  be  built  in  downtown  San  Francisco  to  become  a  transportation 
hub  for  3ay  Area  mass  transit. 

The  planning  and  design  phase  will  take  about  tv;o  years. 

Commissioner  Flynn  instructed  Muni  General  Manager  Curtis  E.  Green 
to  work  closely  and  cooperate  fully  in  whatever  extent  necessary 
to  give  valid  data  which  will  be  expressed  by  Commissioner  Carey 
as  he  will  be  speaking  on  behalf  of  the  Commission. 


THEREUPON  THE  t4EETING  ADJOURiJED. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  Of 


RESOLUTION  No. 


WHEREAS,   The  Municipal  Railway,   a  department  under  the 
jurisdiction  of  this  Commission,  has  underway  three  improvement 
programs,   known  as  the  Transit  Equipment  Program   (TEP) ,   the  Transit 
Improvement  Program   (TIP)   and  the  System  Improvement  Program   (SIP) ; 
and, 

WHEREAS ,   The  Ketch  Hetchy  Water  and  Power ,   another  depart- 
ment under  the  jurisdiction  of  this  Commission,  has  underway  an 
improvement  program,   for  the  benefit  of  the  Municipal  Railway, 
known  as  the  Power  Improvement  Program;  and, 

WHEREAS,   The  forgoing  programs  are  partially  funded  by 
grants  from  the  Urban  Mass  Transportation  Administration  of  the  U.S. 
Department  of  Transportation  under  the  provisions  of  the  Mass  Trans- 
portation Act  of  1964,   as  amended  and, 

WHEREAS,  After  thorough  studies  of  the  projects  included 
in  these  programs  it  has  been  determined  that  additional  financing 
will  be  required  in  order  to  meet  the  objectives  of  each  program; 
and , 

WHEREAS ,   It  has  been  determined  that  additional  projects 
will  be  required  to  further  develop  the  rehabilitation  of  the 
Municipal  Railway;  and, 

WHEREAS,   It  has  also  been  determined  that  additional  fund- 
ing will  be  required  for  implementation  of  a  computerized  management 
program  known  as  Transit  Information  Management  System   (TIMS)  in 
order  to  efficiently  and  effectively  operate  the  Municipal  Railway; 
and, 

WHEREAS,  Grant  applications  to  the  Urban  Mass  Transporta- 
tion Administration  have  been  prepared  for  amendments  to  the  Transit 
Equipment  Program   (UMTA  Project  No.   CA-03-0022) ,   the  Transit  Improve- 
ment Program   (UMTA  Project  No.   CA- 03- 004 3) ,   the  Power  Improvement 
Program   (UMTA  Project  No.  CA- 03- 00 56) ,   the  System  Improvement  Program 
(UMTA  Project  No.   CA-03-0078  and  for  a  technical  studies  grant  for  the 
proposed  new  Transit  Information  Management  System;  and, 

WHEREAS,  A  Public  Hearing  was  held  on  these  applications 
at  the  meeting  of  this  Commission  on  January  28,   1975,  due  notice  of 
said  public  hearing  having  been  published  in  the  local  press  including 
those  oriented  to  minority  readerships;  now,  therefore  be  it, 

RESOLVED,  That  this  Commission  does  hereby  approve  said 
applications;   and  be  it  further, 

RESOLVED,   That  this  Commission  does  hereby  request  the  Board 
of  Supervisors  to  authorize  this  Commission,  acting  through  the 
General  Manager  of  the  Public  Utilities,  to  execute  and  file  said  grant 
applications  on  behalf  of  the  City  and  County  of  San  Francisco  with 
the  U.S.  Department  of  Transportation  and  to  accept  grants  to  aid  in 
the  financing  of  these  capital  improvement  programs  of  the  Municipal 
Railway,   generally  described  as  acquisition  of  real  and  personal 
property  for  the  operation  of  the  Municipal  Railway,  an  urban  mass 
transportation  project  and  to  furnish  such  additional  information  or 
execute  assurances  as  the  Department  of  Transportation  may  require 
in  connection  with  said  applications;   and  be  it  further. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  RRANCISCO 
RESOLUTION  Nq-*<  S°'~;'QQ3€) 


RESOLVED,  That  the  General  Manager  take  such  actions  as 
are  necessary  with  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  and  the  Metropolitan  Transportation  Commission  to 
facilitate  funding  of  the  local  share. 


I  hereby!  ce-nify  thai  ihn  fo^Mgamg  rssolutkm  wea  adopted  hy  the  Public  Utilities  Commission 


at  its  meeting  of. 


JAhiUARY  2  8  1975 


Secretary  and 


Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NA.^^^lVWl.- 


RESOLVED,  That  this  Commission  approves  the  plans 
and  specifications,  and  hereby  authorizes  bid  call  as  follows: 

Hetch  Hetchy  Contract  No.  520 
Haight  Street 
St any an  Street  to  Central  Avenue 
Painting  Steel  Trolley  Poles 

and, be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  ^^'vc 
of  Chapter  31,  Section  31.22  (a)  of  the  San  Francisco 
Administrative  Code,  this  project  is  hereby  determined  to 
be  categorically  exempt  from  the  California  Environmental  f 
Quality  Act  under  Class  1  (d)  for  maintenance  of  existing  i 
facilities,  as  set  forth  in  the  permanent  list  of  categorical  ^ 
exemptions  adopted  by  the  City  Planning  Commission  on 
April  26,  1973. 

pmwmxxmtt  list  of 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  Its  meeting  of.   y/ y  £^  ' 


Secretary  and  Assistant  Geferal  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Hou^\  ' 


RESOLVED,  That  this  Commission  approves  the  plans  and 

specifications,  and  hereby  authorizes  bid  call  as  follows: 

HETCH  HETCHY  CONTRACT  NO.  519 
;ia»lr  AVENUE,  RANDOLPH  AND  BROAD  STREETS 

UNDERGROUND  DUCT  SYSTEM 

i  if  ©mi  a;  and 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of 
Chapter  31,  Section  31.22(a)  of  the  San  Francisco  Administrative 
Code,  this  project  is  hereby  determined  to  be  categorically  exempt 
from  the  California  Environmental  Quality  Act  under  Classes  1(b), 
1(d),  and  Class  2,  as  set  forth  in  the  permanent  list  of 
categorical  exemptions  adopted  by  the  City  Planning  Commission  on 
April  26,  1973. 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  ^i^jiil(i^-JUtilities  Commission 


at  its  meeting  of. 


JANUARY  2  8  1975 


Secretary  and 


nd  A^TOrtt  (^eriSal 


(^^m-a\  Manager 


PUBLIC  UTtLITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NcL-S";X,.yiI'33- 


RESOLVED,  That  this  Commission  acknowledges  receipt  of 
and  hereby  consents  to  the  assignment  of  monies  due  or  to  become 
due  to  Mo  B»  Painting,  Inc«,  Contractor,  under  Hetch  Hetchy  Water 
and  Power  Contract  No,  509,  Paint  Steel  Towers,  Moccasin-Newark 
Transmission  Line,  to  the  Bank  of  America  National  Trust  and 
Savings  Association,  1027  The  Alameda,  San  Jose,  California;  and 
be  it  further 

RESOLVED,  That  the  General  Manager  of  Public  Utilities 
be  and  is  hereby  authorized  to  execute  for  and  on  behalf  of  the 
Commission  any  and  all  necessary  documents  in  connection  with 
said  assignment. 


I 


hereby  certify  that  the  foregoing  resolution  was  <3<io^^^^;|/b£i^bJ]gi^^^if0|powTnission 


at  its  meeting  of 


JAMUARY  2  8  1975 


Secretary  and  Assistant  Germral  "Manager 

tiECEIAl£D 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN.  FRANCISCO 

RESOLUTION  Nc</_ 


RESOLVED,  That  this  Commission  hereby  awards 
to  Vetter  Plumbing  Co.,  Inc.,  1035  South  Aurora  Street, 
Stockton,  California,  as  the  lowest  responsible  bidder, 
Hetch  Hetchy  Contract  No,  512,  San  Joaquin  River  Valve 
House,  Repairs  and  Piping,  in  the  amount  of  $7,229  and 
that  all  other  bids  for  this  work  are  hereby  rejected; 
and  be  it  further 

RESOLVED,  That  the  technical  defect  in  failing 
to  submit  the  entire  contract  plans  and  specifications 
with  the  proposal  is  hereby  waived. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  tl^"  ^itjfi^icQ  Utilities  Commission 

JANUARY  2  8  1975  ,     '  f,         ^  ^ 

at  its  meeting  of  r9  P  Ml^L/bM  Si  |  O  /  ^//^ 


Secretary  and  Assistant  General  "Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


75-0035 

RESOLUTION  Nor.  ^  wwy^ 


RESOLVED,  That  this  Commission  hereby 
accepts  the  work  as  being  satisfactorily 
^"""completed  and  approves  final  payment  in  the  Manager 
amount  of  $840.61  to  Corrosion  Engineering 
and  Research  Co.  covering  inspection,  plans  '9'A-^®<2r 
and  specifications  for  cathodic  protection 
on  Bay  Division  Pipelines  No.  3  and  No.   4  ' 
under  contract  dated  December  14,  1971. 

$;.^.o\m  ;-ents  am  overage 

^fi  R»  71-0008?  and,  be  it  further 

■r^  ciix^  -..c.Mi-.ai.T-sion  hmri&bY  authorizes 
pay-n^ent  of,  saM  eiaiffi  shall  'Im  mad©  in  the  form  of 
uiu^'  V.O  m.  tmimiB^B  Mcmmt  on  Imm&B^  which  he 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JANUARY  2  8  1975 


at  its  meeting  of. 


Secretary  and  Assistant  Genial  Manager 


PUBLIC  UT3LIUES  C0HMJSS80N 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager  and  Chief  Engineer 
of  the  San  Francisco  Water  Department,  and  the  City  Attorney, 
this  Commission  hereby  approves  the  claim  of  Carl  Zwissig  in 
the  amount  of  $2,747.21,  which  amount  represents  an  overage 
charged  the  claimant  for  acreage  assigned  to  him  by  Public 
Utilities  Resolution  No.  71-000  8;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes 
that  the  payment  of  said  claim  shall  be  made  in  the  form  of 
a  rental  credit  to  Mr.  Zwissig 's  account  on  leases  which  he 
now  holds .  .   , .    .  , 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  h\  the  Public  Utxlmes  Commission 

JANUARY  2  8  1975  "       //  / 


at  its  meeting  of 


Secretary  and  Assistant  Geneihl  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nc.g,.*^^  T^^Q  , 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $4,565.00; 
approves  Final  Payment  in  amount  of 
$11,492.30,  in  favor  of  Bepco,  Inc. 
under  VJater  Department  Contract 
No.  1646,  Excavation  and  Repaving 
for  Water  Service  Trenches. 

■:  Coimttisjsioni,  on  the  recommendation 
of  the  General  Maiiager  ot  inju^iic  Vfx.Li.x,l^ii,  ti^e  Water  Depart- 

her  -.cover:-,:  TJncolieotibXe  Accowoitm  Re- 

ceivables which  a.re  mr®  than  nlHetf  days  past  d\ie,  laonth  of 

-        4,.^  f-i^e  aiftcmnt  of  $3,663.68  per  San  Francisco 
Water  DepartmeBt  list  of  ilovember  30«»  1974, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission^^ 

^'"^^^^  JANUARY  2  8  1975  ^ 

at  its  meeting  of..  yy  j 


Secretary  and  Assistant  Gerteral  Manager 


mmc  UTIUTBES  COMMISSION 

CITY  AND  COUNTY  pF  SAN  FRANCISCO 
RESOLUTION  No/^^'^'^^'SS 


of  the  S^n  Francisco  vi^ater 


r"  re'  ee   

RESOLVED,  That  this  Commission,  on  the  recommendation 

of  the  General  Manager  of  Public  Utilities,  the  Water  Depart- 
ment General  Manager  and  Chief  Engineer,  and  the  City  Attorney, 
hereby  approves  the  write-off  of  Uncollectible  Accounts  Re- 
ceivables which  are  more  than  ninety  days  past  due,  month  of 
November,  1974  in  the  amount  of  $3,663.68  per  San  Francisco 
Water  Department  list  of  November  30,  1974.  ;       :  ; 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Covimission 

,  JANUARY  2  8  1975        V/  , 

at  Its  meeting  of  yy y   <y 

Secretary  and  As^stant  Genial  'Manager 


PUBLIC  UTilLITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


RESOLVED,  That  on  the  recommendation  of  the  xssion 

•9 ,  to 

General  Manager  of  Public  Utilities,  the  General 

Manager  and  Chief  Engineer  of  the  San  Francisco  Water 

Res- 

Department,  and  the  City  Attorney,  this  Commission  tion 

approves  the  cancellation  of  rent  due  against  Lessee  or 

■■ces  when  it  will  to®  in  th©  best 
and  the  write-off  of  the  debt  as  uncollectible,  the  CommissioiriJ 


Lease  No.     \s,  't    Name  Date  Amount  ^esta 

2765  Sunol  Gardens,  Inc.       10/31/70  $  10,775.00 

to  ct  a  rcto  10/31/72  iness  on 

«5ts ,  and  intend  to  xeirsove-  aeuae  upon  relin- 
.%.,.y^xon  of  said  premises. 

i  restaurant  is  the  highest  and  best  use 

of  thf:  i^*a 

'•S  .  The  possibility  of  rapid  transit  isse  of  tha 
former  i  Railway  right  of  way  is  reported  by  author! 

?.  5  0:..  t  4  ;  in  the  future,  and 

'  "-r  ■■:        ...  „..,..,:.,  .     sale.     .   a  for  lease  on  a  com- 

Lie  bid  basis  for  a  term,  of  sufficient  length 
tr  and 

presently  r*ot  in  default  of  any 
of  the  lease  or  its  amendment; 

and 

in  the  best  interest  of  the 
Water  Depart-  a  a  lease  with  t^e  present  lessees; 


lis  si  on  hereby  authorizes  the 
3e  with  existing 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  US  n.eet,ng  of  JANUARY  2  8  1975  //  / 


Secretary  and  Assistant  Genej^l  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Moj^  O  .  t^'^^U 


'•i-<-ii-  .AIX.L.  >.  ,i.  2:  ajuciico  WACC:.  , 

WHEREAS,  The  term  of  the  lease  for  a  restaurant       :  ^» 
situated  on  the  former  jMunicipal  Railway  right  of  way 
,      in  Burlingame,  San  Mateo  County,  awarded  by  this  Commission 
by  Resolution  No.  69-0  59  5,  adopted  October  9,   19  69,  to 
I        Joseph  L.  Silva  and  Edith  S.  Lovell,  will  expire  on 
April  30,   19  75;  and 

of 

WHEREAS,  This  Commission  adopted  by  Resolution 
No.   74-0  391  on  October  22,  1974  the  policy  that  negotiation 
of  a  lease  will  be  limited  to  situations  where  there  is 
only  one  interested  party  (e.  g.  right  of  way  leases)  or 
under  special  circumstances  when  it  will  be  in  the  best 
interest  of  the  Water  Department,  as  approved  by  the  Commission  J 
and 

WHEREAS,  Title  to  the  building  situated  thereon  vests 
in  the  City.     However,  lessees  claim  title  to  certain  lease- 
hold improvements  consisting  of  all  trade  fixtures  and 
equipment  necessary  to  conduct  a  restaurant  business  on 
the  leased  premises,  and  intend  to  remove  same  upon  relin- 
quishing possession  of  said  premises. 

WHEREAS,  Said  restaurant  is  the  highest  and  best  use 
of  the  site;  and 

WHEREAS,  The  possibility  of  rapid  transit  use  of  the 
former  Municipal  Railway  right  of  way  is  reported  by  authori- 
tative sources  to  be  at  least  4  years  in  the  future,  and 
therefore  precludes  offering  said  site  for  lease  on  a  com- 
petitive public  bid  basis  for  a  term  of  sufficient  length 
to  generate  interest;  and 

WHEREAS,  Lessees  are  presently  not  in  default  of  any 
of  the  terms  or  conditions  of  the  lease  or  its  amendment; 
and 

WHEREAS,  It  would  be  in  the  best  interest  of  the 
Water  Department  to  negotiate  a  lease  with  the  present  lessees; 

NOW,  THEREFORE,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Water  Department  to  negotiate  a  new  lease  with  existing 
lessees  for  a  term  not  to  exceed  4  years. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Puhhc  Utilities  Commission 


at  its  meeting  of 


JANUARYS  8  1975 


Secretary  and  Assistant  GeneMl  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NcT.  - 


RESOLVED,  That  on  the  recommendation  of  the  General 

.h'^f  to  hnv  s  wor  pjif^^'-t-He  rj-rlci}  of  based  on  the 

Manager  and  Cnier  Engineer,  San  Francisco  Water  Department, 

and  the  City  Attorney,  the  City  Attorney  is  authorized  to  settle 

and  W^s^%^'%e^mi  Idt^J^ ^e?rtitled  San  Francisco  v.  G.  L. 

Revell,  Municipal  Court  No.  703770,  for  the  sum  of  $1500.00 

including  settlement  of  th6  water  bill  portion  m  the  amount  of 

$878.00,  the  balance  being  for  unpaid  sewer  service  and  utility 

I  'QJr^  ^  >' .  ^^^^^  ^^is  Conanission  hereby  fixes  Tuesday, 

users    tax  cnarses. 


i-ebr    -    2S,  :a  2:30  p.m.,  at  ;  .   ,  City  Hall,  San  Francisco, 

lui  the  time  and  place  for  a  public  hearing  to  consider  permanent 
udoptiu..  .  xisting  schedule  of  rates,  fares,  and  ss  by  the 

«^icipal  Railway  to  continue  for  a  Senior  Citizen  Muni 


:at  the  fc-.- 'v    .r©solrt5  'n  was  adopted  by  the  Public, 

at  its  -.-"^v  2  8  ^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

.uu.«.„,of  JANUARY  2  8  1975 

c 

Secretary  and  Assistant  Genial  Manager 


\ 


!        ■  . 

i  '■  ,        ■  ■       ■  ■    ,  , 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  NO. 


WHEREAS,  The  senior  citizens  of  San  Francisco  are  presently 
able  to  buy  a  monthly  fast  pass --the  price  of  which  is  based  on  the 
amount  of  their  reduced  single  cash  fare--as  the  result  of  a  trial 
program  that  began  October  1,  1974;  and 

WHEREAS,  Section  3.598  of  the  Charter  of  the  City  and  County 
of  San  Francisco  requires  a  public  hearing  before  the  fare  structure 
may  be  revised  on  a  permanent  basis;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  fixes  Tuesday, 
February  25,  1975,  at  2:30  p.m.,  at  Room  282,  City  Hall,  San  Francisco, 
as  the  time  and  place  for  a  public  hearing  to  consider  permanent 
adoption  of  the  existing  schedule  of  rates,  fares,  and  charges  by  the 
Municipal  Railway  to  continue  a  charge  for  a  Senior  Citizen  Muni 
Monthly  Pass, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of  ?■  R  1975   


PUBLIC  UTILITIES  COMMISSION 


WHEREAS,  The  senior  citizens  of  San  Francisco  are  presently- 
able  to  ride  the  Municipal  Railway  at  all  hours  for  their  reduced 
fare  and  also  are  not  required  to  pay  the  additional  fares  for  express 
and  Candlestick  Park  services  as  the  result  of  a  trial  program  that 
began  October  1,  1974;  and 

WHEREAS,  Section  3„598  of  the  Charter  of  the  City  and  County 
of  San  Francisco  requires  a  public  hearing  before  the  fare  structure 
may  be  revised  on  a  permanent  basis;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  fixes  Tuesday, 
February  25,  1975,  at  2:30  pom.,  at  Room  282,  City  Hall,  San  Francisco, 
as  the  time  and  place  for  a  public  hearing  to  consider  permanent 
adoption  of  the  existing  schedule  of  rates,  fares,  and  charges  by  the 
Municipal  Railway  to  continue  the  provision  that  senior  citizens  may 
ride  at  all  hours  for  their  reduced  fare  and  not  be  required  to  pay 
the  additional  fares  for  express  and  Candlestick  Park  services. 


I  hereby  certify  that  the  foregoing  resolution  was  adojpted  by  the  Public 
Utilities  Commission  at  its  meeting  of      lAhlj^AffiY  2  0  19?5  -^  '^■'"-^  


Secretary  and  Assistant  Gfeneral  Manager 


PUBLIC  UTILITIES  COMMISSION 


City  and  Coimty  of  San  Francisco 
RESOLUTION  NOo  ^  --■"^'^^ 

WHEREAS,  The  Hall  of  Justice  was  constructed  after  the  establishment  of 
the  freeway  express  portion  of  the  17X  Parkmerced  Express  line;  and 

WHEREAS,  Patrons  of  17X  who  work  at  the  Hall  of  Justice,  a  major  traffic 
generator,  must  now  get  on  or  off  at  4th  Street  and  backtrack  two  and  a  half 
blocks;  and 

WHEREAS  J  The  current  northbound  17X  Line's  express  portion  of  its  route 
requires  buses  to  make  potentially  dangerous  lane  crossing  maneuvers;  and 

WHEREAS,  The  higher  degree  of  congestion  on  U„Sc  101  in  comparison  to 
1-280  also  makes  the  proposed  use  of  1-280  northbound  more  desirable;  and 

WHEREAS,  The  change  of  the  freeway  route  northbound  and  the  addition  of 
a  stop  near  the  Hall  of  Justice  can  be  accomplished  without  inconvenience  to 
current  patrons  while  at  the  same  time  providing  increased  convenience  for 
many;  and 

WHEREAS,  The  establishment  of  a  stop  for  southbound  patrons  starting 
from  the  Hall  of  Justice  to  go  southwest  requires  only  that  buses  enter  the 
UoSo  101  Freeway  at  7th  Street  instead  of  4th  Street;  now,  therefore,  be  it 

RESOLVED,  That  the  Municipal  Railway  be  authorized  to  adjust  the  freeway 
portion  of  the  17X  Parkmerced  Express  route  as  follows: 

Northbound:    Regular  route  to  Interstate  280,  then  continue  on  1-280, 

6th  Streets  Bryant j  to  4th  Street,  thence  on  regular  route  to  Market 

and  2nd  Street » 

Southbound:    Regular  route  to  Harrison  and  4th  Streets,  then  continue  on 
Harrison  to  7th  Street  on^ramp  to  UoSo  101  Freeway,  thence  on  regular 
route o  ■  ^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of  - 

'T/  7^ 

Secretary  and  Assistant  General  Manager 

if 

) 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  N0„  ^ 

WHEREAS,  The  Hall  of  Justice  was  constructed  after  the  establishment  of 
the  freeway  express  portion  of  the  SOX  Stockton  Express  line;  and 

WHEREAS,  Patrons  of  30X  who  work  at  the  Hall  of  Justice,  a  major  traffic 
generator^,  must  now  get  on  or  off  at  4th  Street  and  backtrack  two  and  a  half 
blocks;  and 

WHEREAS,  The  change  of  the  freeway  entrance  and  exit  points  from  4th  to 
7th  Streets         the  addition  of  a  stop  near  the  Hall  of  Justice  at  6th  Street 
can  be  accomplished  without  inconvenience  to  current  patrons  while  at  the 
same  time  providing  increased  convenience  for  many;  now,  therefore,  be  it 

RESOLVED,  That  the  Municipal  Railway  be  authorized  to  adjust  the  free- 
way portion  of  the  30X  Stockton  Express  route  as  follows: 

Northbound:     Regular  route  to  7th  Street  off^-ramp,  Bryant  to  4th  Street, 

and  resume  regular  route  0 

Southbound:    Regular  route  on  4th  Street  to  Harrison,  then  continue  on 
Harrison  to  7th  Street  on-ramp,  and  resume  regular  route „ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of   ■:,  19/5 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  C0^4MISSI0N 


City  and  County  of  San  Francisco 


RESOLUTION  N0„  V'^S-^CO^G 


WHEREAS,  The  current  northbound  14X  Mission  Express  Line's  express 
portion  of  its  route  requires  buses  to  make  potentially  dangerous  lane- 
crossing  maneuvers  in  changing  from  Interstate  280  to  U.S.  101;  and 

WHEREAS,  The  higher  degree  of  congestion  on  UoSo  101  in  comparison  to 
1-280  also  makes  the  proposed  use  of  1-280  northbound  more  desirable;  and 

WHEREAS,  The  change  of  the  freeway  route  northbound  and  the  addition 
of  a  stop  near  the  front  entrance  of  the  Hall  of  Justice  can  be  accomplished 
without  inconvenience  to  current  patrons  while  at  the  same  time  providing 
increased  convenience  for  many;  and 

WHEREAS,  Using  1-280  northbound  will  have  the  buses  enter  City  streets 
at  6th  Street  instead  of  7th,  the  route  north  to  Mission  should  be  on  6th 
Street  because  at  Mission  the  buses  turn  eastward;  and 

WHEREAS,  Changing  northbound  local  service  from  7th  Street  to  6th 
constitutes  an  abandonment  of  local  service  on  7th  Street;  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway  to 
change  the  northbound  route  of  Line  14X  Mission  Express  so  that  it  will  be: 
regular  route  to  Interstate  280,  then  continue  on  1-280  to  6th  Street,  north 
on  6th  to  Mission,  then  resume  regular  route;  and,  be  it 

FURTliER  RESOLVED,  That  this  Commission  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors^  in  accordance  with  Charter  Section  3o595(c), 
that  the  Board  not  disapprove  the  partial  route  abandonment  involved « 


I  hereby  certify  that  the  foregoing  resolution^ was  adopted  .by  the  Public 
Utilities  Commission  at  its  meeting  of        ' ' ' ,  '       •     '   ■  ^  


T 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  KRANCI&CO 


RESOLUTION  Nd.       --'^  "'■^  ■' 


RESOLVED,  That  this  Commission  hereby 


approves,  in  accordance  with  Resolution  No.  73-0400, 
adopted  October  23,  1973,  payment  of  claims  in  amount 
of  $45,288.70,  made  by  the  Municipal  Railway,  month 
of  December,  1974,  per  Revolving  Fund  Payment  Requests 
Nos.  7257,  7276,  7278,  7279,  7281  and  Request  for 
warrant  Nos.     74-60,  74-62,74-63,  74-65,  74-67,  74-70. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


at  its  meeting  of. 


JANUARY  2  8  1975 


Secretary  and  ^Assistant  C^neral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Ncf.^  h,^ 


RESOLVED,  That  this  Commission  approves  the  plans 
and  specifications,  and  hereby  authorizes  Bid  Call  as 
follows: 

Municipal  Railway  Contract  No.  MR-712--Washington-Mason 
Cable  Carbarn,  Cable  Car  Machinery,  Cable  Rewinder, 

and,  be  it  further 

RESOLVED,  The  activity  hereinbefore  described 
is  categorically  exempt  from  an  environmental  impact 
report  in  accordance  with  list  adopted  by  the  City 
Planning  Commission  July  25,  1974,  Class  IB. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Executive  Committee 

.    ,  JANUARY  2  8  197^  "  ' 

at  Its  meeting  oj  


Secretary  and  Assistant  Central  Manager 


t 

rUILIC  UTILITIIS  COMMISSIOM 

CITY  AND  COUNTY  OF  SAN  rRANCiSCO 
RESOLUTION  N^^jg,.,.QC  . 


RESOLVED^  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of 
Public  Utilities,  Department  Managers,  and  the 
City  Attorneys  hereby  approves  caxiceilations 
and  write-offs  of  uncollectible  accounts  receiv- 
able which  are  more  than  ninety  days  past  due 
and  the  adjustment  of  accounts  receivable, 
raonth  of  December  1974^  per  list  of  January  7, 
1975,  $135,58.  ^  ^'"'^  th  = 


res 


EESOL¥ED,  tliat  this  Goromission  herel|| 
approves  compromise  settlements j  month  of 
Decerriber  1974$  total  amount  billeds    $3^907. 02; 
total  compromise  settlements s    $2^449.60;  and 
approves  collections ^  month  of  Daceaber  1974? 
amouTitr  pf.  $6,498. 63t  for  pay^ient  of  damage.  ,  .   .  ' 
claims  which  the  I'tinicipal  Railway  has  against 
miscellaneous  debtors,  per  lists  of  January  7, 
1975. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


Secretary  and  Aaistant  Centftal  Managef 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Not/  W 

-    ^  1-28-7^ 

WHEREAS,   In  conjunction  with  the  rehabilitation 
of  the  Municipal  Railway,   funds  are  available  from  the  Urban 
Mass  Transportation  Administration  and  the  Federal  Highway 
Administration  of  the  United  States  Department  of  Transporta-  apt 
tion  to  acquire  a  new  fare  collection  and  extraction  system; 
and  '"tO 


50.00 

..  00 

Group  has  completed  plans  and  specifications  to  accomplish 


WHEREAS,   The  Transit  Improvement  Program  Control 


this  acquisition;  and  ^,17.74      ^  2.500.00 

WHEREAS,   Said  plans  and  specifications  have  been 
submitted  to  this  Commission  with  the  recommendation  that  _^ 
they  be  approved;  now,  therefore  be  it 

, SCO. 00 

RESOLVED,   That  this  Commission  hereby  approves 
said  plans  and  specifications  and  authorizes  advertisement 
for  bids  for  Contract  No.  MR-614.  Fare  Collection  and  Ex- 
traction;   and,  be  it  further  , 

RESOLVED^   That  said  authorization  is  subject  to  ,00 

the  concurrence  of  the  Urban  Mass  Transportation  Administra- 

tion  and  the  Federal  Highway  Administration,    j     ^  10.000.00 

S30,000.00  (co-deft  to  pay  ^4,000) 

73  B  5000-1    15-5    1-3-7''+  A 

14,000.00 

js  cross -complaint  m  eipt 
iaintiff  *  s  insurarice  .  r) 

--^r>.™3   18-3   11-2;;  5,500.00 

.00  (co-deft  to  ,        .  ,500) 


Appro.  4.?  0  Total  sett-  :  12 


g  resolutit 
.  me e til 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  n^«mg  of.  JANUARY^''  / 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COmiSSION 
CITY  AND  COUMT  OF  SAIT  FRA1TCI3C0 

Resolution  No.  73-00$0-nR  1-28-75 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt .No . 
8c,  Prayer 


Type 


Accident 
Date 


PI/ 

PD 


Settlement 


Non-litigated  Settlements 


Ollie  Ferguson 

Susie  Israel 

Litigated  Settlement 
Laverne  Harris 


73  T  2075-1 
^100,000.00 

73  T  2075-3 
^100,000.00 


73  B  1961-4 
SlOO^OOOoOO 


1-3  6-27-74 


1-5  6-27-74 


1-3  3-17-74 


(A  f?l,950) 
(B  %  100) 


A 


2,050.00 
1,650.00 

2,500.00 


Litigated  Settlements  -  OA  Office 


Lillian  Cummings 

Sara  Ann  Forbes 

Rodolfo  Gonzalez 
and  Amanda 
Gonzalez 

Robert  E.  Panelli 


William  C.  Spruill 
now  an  adult 

James  Stavros 


Michael  Tarkman 


69  T  0900-1  8-6  11-8-69 
^50,000.00 

71  T  2015-1    12-9  6-27-72 

$5,000.00 

72  B  0570-1  1-3  9-17-72 
^50,000.00  (Rodolfo) 

72  B  0570-5  1-5  9-17-72 
^25,000.00  (Amanda) 

2-20-72 


6-3 


5-3      5-19-70  A 


71  B  1794-1 
$122,000.00 

69  T  2085-2 
$175,000.00 

70  C  0238-2    18-3    11-22-70  A 

$50,000.00  (co-deft  to  pay  $4,000) 

A 


A  1,700.00 
A  5,500.00 

(A  $9,500) 

(A  $5,500) 

13,000.00 

(A  $15,000) 
(B  $  500) 


73  B  5000-1    15-3  1-3-74 
$4,000.00 

(and  City  to  dismiss  cross-complaint  upon  receipt 
of  $500.00  from  plaintiff's  insurance  carrier) 

70  C  0238-3    18-3    11-22-70  A 
$100,000.00  (co-deft  to  pay  $2,500) 


Pamela  A.  Wolff 


Appro.  4. 735. 804. 000 


15,500.00 
5,500.00 

10,000.00 

2,500.00 

5 , 500 . 00 

$  63,400.00 
Total  settlements:  12 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  January  28,  1975 • 


Secretary  and  Assistant  General  Manager 


1-28-75 
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PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
PUBLIC  HEARING 


In  re:    froposed  Application 

for  Grant  -  $82,000,000 
Amendments  to  UMTA  Projects 
CA-.03-0022,  CA-.03-0043, 
CA-03-0056  and  CA-03-OO78 


REPOHTER'S  TRANSCRIPT 
January  28^  1975 
2:30  o'clock  P.  M. 
Room  282,  City  Hall 


MAURA  SEPT,  Reporter 


SINCE  1931 

HOTCHNER  REPORTING  SERVICE 

DEPOSITION  NOTARIES 

HEARST  BUILDING 
THIRD  AND  MARKET 

SAN  FRANCISCO,  CALIFORNIA  94103 


PHONE  434-1055 
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CQMMISSIOljERS 

H.  WeX*on  Plynii,  President  i 
Joseph  P.  Byrne >  Vice  President 
Joseph  J.  Dlvlny 
Henry  E.  Bertnan 
Dennis  V.  Carey 

'  John  D.  Growiey^^ '-general  Manager- tC;;  PwbliG  Utilities 

Thomas      Flynn,  Secretary  and  Assistant  General  Manager 

Adaiini  atrativ© 

John  M.  Christensen,  Assistant  General  Manager  Finanoe 

Curtis  M*  Green,  General  Manager,  Ifenicipal  Railway 

Hino  Bel,  Project  Manager,  Transit  Equipment  Program, 

Transit  Isiproveinent  Program  and  Systems  Improve 
ment  Program. 

Robert  Stein,  Project  Manager,  Power  Improvement  Program 
Dean  Collins,  Director  of  Computer  Center 
WITIjESSESi 

Arthur  Hecht,  Sunset-Parlslde  Education  Bs  Action 

Committee  (SPEAK)  Sm.  §%mes 

Charles  Rozema,  Eureka  Valley  Association 

Marguerite  Warren,  Sunset  Community  Improvement  Club 
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 f   f  Z 

PROCEEDINGS 

PRESIDENT  FLYNNj    fhe  regular  meeting  of  the  San  Francisco 
Public  Utilities  Commission  will  please  come  to  order. 

We  have  a  public  hearing  today  with  reference  to  the 
four  sections  of  the  Transit  Improvement  Program. 

If  there  are  any  persons  in  the  audience,  any  individual 
or  representative  of  a  community  organization,  or  even  yourself 
who  have  the  desire  t@  ipeak:  on  any  issue,  would  you  please 
fill  out  a  card  and  return  it  to  the  Secretary  so  that  you  may 
be  called  to  express  your  opinions  with  reference  to  this 
public  hearing. 

DR,  CHRISTENSKNi v  JiP.  President,  fellow  Commissioners,  as 
you  are  aware,  San  Francisco  is  the  fortunate  recipient  of 
four  major  transit  improvement  grants  for  refurbishing  the 
Municipal  Railway.    The  four  programs  embody  different  aspects 
of  the  total  improvement,  and  have  come  at  different  periods 
of  time  in  the  past  five  years. 

The  first  grant  that  San  Francisco  3?®ceived  was  in  June 
1969,  when  we  received  $1,036,000  to  buy  30  busses,  and  this 
was  a  50-50  grant. 

Since  that  time,  the  total  has  changed  nrnterially.  We 
have  moved  from  those  original  50  buses  to  2,401  buses,  to 
245  trolley  coaches,  to  100  light  rail  vehicles,  to  assorted 
smaller  vehicles. 

We  have  included  in  these  programs  Complete  re-doing  of 
all  of  the  tracks  overhead  and  feeder  lines  throughout  the 
city.    We  have  undertaken  const ructldll  programs  of  significant 
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magnitude  to  re-do  all  of  the  stations,  the  maintenance  shops, 
and  all  of  the  other  structures  required  in  order  to  have  a 
first-class  transit  system. 

To  date,  these  four  programs  have  included  $147.5  million 
of  approved  items.    We  have  pending  in  grant  applications 
that  you  have  approved  but  which  the  Urban  Mass  Transportation 
Administration  has  not  yet  provided  the  funds  for,  $46.9 
million.    Here  today,  you  are  going  to  he  considering  the 
four  amendments  that  have  been  presented  to  you  in  an  . 
amount  of  $82  million  additional. 

When  we  add  these  items  up,  it  comes  to  $286  million 
dollars  which  are  being  spent  in  varying  percentages  of  support 
from  the  Federal  Government  to  provide  San  Francisco 
residents  and  visitors  who  come  here  with  one  of  the  finest 
transit  systems  in  the  C:Ountry,  --..^fe  f^^'-'^s,.. 

1  believe  it  is  WTA's  objective  to  make  San  Francisco 
the  outstanding  example  of  refurbished  «^tropolltan  transit 
systems  in  our  country.    Hopefully,  because  of  our  compact 
nature  and  because  of  the  ability  to  do  this,  they  will  be^ti 
able  to  point  to  San  Francisco  with  some  pride,  as  we  ourselves 
are  able  to  ride  and  use  this  system  with  the  same  degree  of 
pride. 

Today,  as  you  look  at  this  additional  $82  million  that's 
being  proposed  for  us,  it  must  be  borne  in  mind  that  these 
are  not  all  new  items.    Although  some  new  items  ave  included 
in  each  of  the  four  packages,  the  bulk  <3»f  the  money  is  required 
to  cover  the  tremendous  inflation  that  has  occurred  since 
the  inception  of  some  i^lthese  progi»ams. 
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I  have  already  mentioned  that  the  Transit  Equipment 
Program  was  started  In  I969.    The  approval  for  our  Transit 
Improvement  Program,  under  which  structures  are  being 
completely  refurbished,  was  approved  In  June  of  1972,  The 
Power  Improvement  Program,  which  Is  being  funded  by  our 
Hetch  Hetchy  system,  was  approved  In  April  of  1973.  The 
systems  Improvement  Program  was  approved  by  you  In  Pebruaiy 
of  last  year. 

Since  these  approvals,  costs  of  construction  and  every- 
thing else  in  our  society  have  gone  up  tremendously.  For 
example,  the  cost  of  const3:naction  In  San  Francisco  has 
increased  55  percent  since  January   ,1970  and  through  December 
of  197^#  a  55  pei^ent  Increase  since  we  began  these  programs. 

That  is  one  of  the  major  impacts  that  influences  the 
additional  funds  that  you  have  been  stildylng  and  which  you 
will  consider  today.  "^i^® 

Additionally,  there  are  some  new  engineering  items  that 
were  not  discerned  at  the  outset.    As  the  design  studies 
went  forward,  it  became  apparent  that  some  of  the  items  had 
been  under-estimated,  and,  therefore,  fr<»n  an  engineering 
standpoint  there  have  been  additional  costs  Included. 

Then,  too,  there  are  additional  items  which  have  been 
required  because  of  the  rising  expectations  of  our  citizens 
and  also  because  of  the  need  to  have  a  balanced  program 
throughout,  because,  as  you  have  just  heard,  we  began  these 
projects  almost  one  each  year  since  I969. 

Those  are  the  Items  that  you  will  be  considering  today. 
I  hope  any  questions  that  you  have  will  be  answered  satlsfactori 
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In  detail  by  Mr.  Rlno  Bel,  who  Is  the  Project  Manager  for 
our  Transit  Equipment  Program,  our  Transit  Improvement  Program, 
and  our  Systems  Improvement  Program;  and  by  Mr.  Robert  Stein, 
who  is  the  Project  Manager  for  our  Power  Improvement  Program, 
which  is  being  funded  by  Hetch  Hetchy;  and  for  the  technical 
studies  grant,  which  is  also  made  a  part  of  this  action  and 
which  will  be  covered  in  such  detail  as  you  wish  by 
Mr.  Dean  Collins,  Director  of  our  Computer  Center. 

The  technical  studies  grant  embodies  a  complete 
management  information  system  for  the  operation  of  the 
Municipal  Railway.    There  is  little  point  in  spending  $286  • 
million  on  capital  items,  if  we  don't  have  the  proper 
management  tools  to  run  and  use  those  capital  items.  Certainly 
if  we  expect  this  plant  to  operate  at  its  optimum  and  to  last 
as  long  as  the  vehicles  can  be  serviceably  maintained,  we  must 
have  information  readily  available  to  the  management  of  the 
Municipal  Railway  so  they  can  operate  in  ah  effective  way. 

The  Transit  Information  Management  System  is  unique.  It 
is  a  product  of  almost  20  months  of  study  carried  on  here 
in  the  Municipal  Railway.    We  have  briefed  you  before  on 
this  program,  but  I  would  like  to  just  interject  an  additional 
point  now. 

Our  efforts  in  this  area  are  already  unique  in  the 
United  States.    No  transit  system  has  developed  as  complete 
a  management  information  system  as  we  have  in  concept.  UMTA 
has  adopted  our  views  and  philosophy  in  this  area 
enthusiastically  and  has  indicated  that  they  intend  to  back  us 
in  both  the  procurement  of  the  hardware  which  is  included  in 
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TIMS,  a  new  computer,  and  peripheral  equipment,  as  well  as 
the  front-end  work  that  must  be  done  In  order  to  properly 
reflect  all  of  the  Information  that  will  be  available  to  us. 

These  are  the  matters  that  you  will  be  considering  this 
afternoon,  and  I»d  like  now  to  ask  Mr.  Bel  to  give  you  a  very 
quick  overview  of  the  details  of  the  three  projects  for  which 
he  is  the  Project  Manager.    He  will  then  be  followed  by 
Mr.  Stein,  and  finally  by  Mr.  Collins. 

MR.  BEI:    Mr.  President,  members  of  the  Commission;  before 
we  get  into  the  details  here,  I  have  a  little  hand -out  for 
you,  which  I  know  Mr.  Carey  and  Mr.  Byrne  are  familiar  with. 

This  is  the  building  cost  index  which  is  utilized  for 
determining  construction  costs.    I  have  underlined  on  this 
paper  the  San  Francisco  cost  index,  which  indicates  that  Just 
from  December  1973  to  December  197^,  construction  building 
costs  in  San  Francisco  went  up  11.1  percent. 

The  Engineering  News  Record  is  an  industry  index  that  is 
used  throughout  the  construction  industi^^  and  the  Engineering 
News  Record  has  projected  the  forecast  that  the  index  will 
continue  to  rise  during  1975  at  the  rate  of  9.9  percent. 
So,  essentially,  about  10  percent  is  the  anticipated  increase 
in  the  construction  costs. 

But,  of  course,  our  program  will  go  beyond  December  1973* 
so,  while  we  have  in  previous  applications  tried  to  provide 
for  inflation,  we  have  perhaps  been  a  little  bit  optimistic 
that  they  wouldn't  rise  as  much  as  they  have. 

Consequently,  we  find  ourselves  here  a  year  from  the 
last  amendment  for  some  of  these  line  items,  whereby  we  are 
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asking  for  additional  funding  which  will  be  required  to 
complete  these  projects* 

Alao,  new  projects  have  become  apparent  during  the  past 
year  or  so  that  Muni  had,  you  might  say,  on  the  back  burner, 
and  now  it*s  time  to  come  forth  and  participate  in  this 
project  and  request  the  appropriate  funding  for  this  particular 
project,  which  I  will  cover  in  some  detail  when  I  corae  to 
that  particular  line  item. 

Those  projects  are  those  that  will  make  San  Francisco  — 
a®  Dr*  Christensen  mentioned  —  one  of  the  finest  transportatio 
systems  in  the  counti^,  if  not  in  the  world.    That  sounds 
like  glowing  praise,  but  you  ha.ve  got  to  believe  in  yourself 
and  your  operation  if  you  want  to  ever  be  able  to  succeed. 
That  reflects  the  Huni*s  approach  to  its  improvement  programs. 

The  first  program  being  amended  is  the  Transit  Equipment 
program ,  which,  if  you  will  look  on  the  BUtmBxj  which  waa 
furnished  to  you,  the  final  page  has  the  amount  of  money,  and 
there  we  have  the/  articulated  rail  transit  cars  —  the  light 
rail  vehicles,  as  we  call  them  -~  which  are  to  add  additional 
finance  to  cover  the  numrous  change  orders  that  have  come 
about  during  the  design  and  manufacture  of  the  cars  « 

The  next  item  is  for  small  transit  buses.    These  are 
what  we  call  mini -buses  —  not  Muni  buses  —  which  are  the 
small  buses.    The  ^nl-bus  is  approximately  a  30  to  35~pss3enge: 
bus,  and  these  would  be  used  primarily  on  shoppers'  shuttle 
runs  and  routes  where  there  is  a  narrow  environment. 

We  had  20  already  approved,  but  the  amount  of  funds 
available  there  will  be  insufficient  to  meet  the  requirement. 


i  .  ■  •'■ 

i 


1 

2 
3 
4 
5 
6 
7 
8 
9 

10 
11 
12 
13 
14 
15 
16 
17 

ts 

19 
20 
21 
22 
23 
24 
25 
26 
27 
28 


We  have  new  estimated  costs  for  acquisition  of  these  vehicles 
estimated  at  $40,000  each.    Therefore,  we  are  aslclng  for  the 
additional  funding  to  acquire  these  20  vehicles. 

Down  the  line,  we  have  the  purchase  of  242  radios.  This 
is  an  acljiilnistrative  adjustment  which  we  aj'ie, jpklng  for  UMTA^s 
purpose.    They  have  asked  us  to  put  the  radios  in  a  separate 
line  item  from  the  vehicle  itself,  so  that's  actually  what^^ 
we  are  doing  "here.  ^-^ 

Originally,  when  the  Transit  Equipment  Program  was  being 
funded  and  the  initial  application  was  made,  there  was  no 
money  included  in  there  for  engineering  and  for  contingency 
funds,  so  at  this  time  we  are  adding  those  two  items  requesting 
those  fundings,  which  will  make  our  total  request  for  the 
Transit  Equipment  Program  amount  to  $7,657*054,  and  this  will 
make  the  total  amount  $66,558,040. 

The  second  program  which  we  propose  amending  today  is  the 
Transit  Improvement  Program.    You  will  note  that  most  of 
the  rerailing  contracts  —  not  contracts,  but  the  rerailing 
line  items  for  each  of  the  rail  lines  —  and  I  know  you  are 
all  familiar  with  the  fact  that  we  have  five  lines  in  the 
Muni       based  on  bids  we  have  been  receiving  on  the  track 
work  which  we  presently  have  underway,  our  projections  are 
that  we  will  need  additional  funding  to  complete  the  i»erailing 
on  these  various  lines. 

We  will  be  underground  with  the  new  Muni  Metro  from 
Embarcadero  all  the  way  out  to  West  Portal.    The  K,  L  and  M 
lines  have  surface  trackage,  and  that  is  what  is  being  rerailed 
We  have  the  same  thing  at  the  Duboce -Portal,  and  we  will  have 
to  replace  the  track  on  that. 
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Most  of  that  track  was  put  in  in  the  20*  s,  so  the  age/ of  t*n^? 
that  track  Is  somewhere  around  50  years  old*    Therefore,  what 
we  put  In  now  will  probably  be  here  after  a  lot  of  us  are 
gone . 

Another  item,  construction  financing,  has  caused  this 
need  for  additional  funding. 

The  next  item  we  have  is  the  Forest  Hills  Station*  We 
had  an  architectural  firm  conduct  an  engineering  study  of  the 
present  Forest  Hills  Station.    Under  the  new  Muni  Metro 
System,  we  have  eight  brand-new  stations  being  constructed 
f<r  the  Muni  Metro  System  by  BART.    The  ninth  station  will  be 
the  Forest  Hills  Station,  which  was  built  by  the  City  in  1917* 
when  the  Twin  Peaks  Tunnel  was  oonstamcted*    It's  a  very> 
dismal  place  today  and  many  people  aa^e  afraid  to  go  into  the 
area,  especially  at  night.    It  gives  you  a  closed  in  fee3Ling, 
narrow  corridorsi  it's  almost  like  a  rabbit  warren.  bcf^^.€*ij|$ 

The  engineering  study  indicated  that  the  entire  station 
should  be  completely  replaced  ,    You  have  the  situation  with 
the  Forest  Hills  Station  that  there  is  concern  about  its 
ability  to  withstand  an  earthquake.    The  platform  down  at 
track  level  is  too  narrow  to  be  utilized  for  a  system  such 
as  the  new  Muni  Metro  System,  and  th®  surface  configuration 
does  not  lend  itself  to  utilizing  the  existing  facilities 
under  a  possible  rehabilitation  program. 

This  particular  estimate  here  is  in  the  amount  of 
$12  million-    We  had  previously  applied  for  $8  million.  We 
are  now  asking  for  an  additional  $4  million. 

Included  in  this  project  will  be  funding  provided  by  the 
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Department  of  Public  Works  from  gas  tax  funds  because  of  the 
improved  traffic  conditions  that  will  evolve  from  this 
development  up  on  the  surface.      Essentially  what  we  would 
be  doing  is  separating  the  bus  traffic  by  depressed  bus-way 
from  the  local  through  traffic,  automobile  traffic  and 
trucks,  which  would  be  operating  on  the  surface  itself. 
Consequently,  we  are  now  asking  for  this  additional  ^4  million. 

The  next  item  is  the  Twin  Peaks  Tunnel  repairs.    We  have 
had  an  engineering  study  completed  by  a  well-qualified  firm, 
and  they  have  found  thing a  in  the  tunnel  itself  —  and  you 
must  recognise  that  that  tunnel  has  been  there  for  58  years, 
it  was  finished  in  191?  —  tfmt  muet  be  corrected.    For  example 
there  are  a  lot  of  cracks  that  must  be  corrected  in  there. 

We  also  have  to^  include  in  there  a  complete  ventilation 
system  because  when  we  connect  the  fwln  Peaks  Tunnel  to  the 
new  Market  Street  gubway,  the- TMn  -  Peaks  ^Tunnel  will  become 
an  extension  of  the  ^rket  Street  subway.  ; 

In  that  regard,  we  mast  provide  the  same  environment  in' 
the  Twin  Peaks  Tunnel  that  we  have  in  the  rest  of  the  subway 
system.    We  have  to  add  a  ventilation  system. 

Also^  the  Fire  Department  hae  requested-  a  fire  line 
through  the  tunnel.    It  will  be  put  in  alongside  the  tracks, 
and  will  be  available  in  the  event  a  fire  should  occur  on  one 
of  the  cars  or  in  th#  tunnel  itself* 

The  next  item  is  the  new  rail  ear  storage  and  railway 
facility  and  iC  Line  Tenninal.    We  have  discussed  this  before. 
We  have  ahown  you  diagrams  when  we  were  getting  ready  to  go 
out  for  bids.    W.e  are  on  bid  right  now^  and  bids  will  be 
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received  on  February  18th. 

The  estimated  cost  of  this  facility  at  the  present  t|me 
ia  approximately  $16  million.    We  will  be  receiving  those 
bida,  which  will  cover  the  construction  of  the  facility,  but 
we  also  have  several  other  contracts  on  switches  and  things 
like  that  ahead  of  time,  so  that  we  will  have  this  available 
instead  of  Waiting  and  letting  the  contractor  order.    We  will 
gain  quite  a  bit  of  time,  and  we  will  also  have  the  advantage 
of  being  able  to  deal  directly  with  the  supplier  of  the 
rails  and  the  neces^ry  switches.    ¥e  are  talking  roughly 
around  40  to  50  switchei"  within  the  rail  area  itself  in  this 
8t03c*age  ya3!*d.  -..-.^        'v^**,  *..5.  .^ 

The  next  item  is  adding  s  little,  some  money  in  there 
for  our  aubway  signal  system,  which  is  installed  at  the 
present  time.    We  have  a  little  short-fall,,,tii.,  .,the.,|4eceasary 
funding,  so  we  are  asking  for  some  additional  funding  for 
that  purpose . 

The  next  item  i^  the  new  combined  Central  Shop  and 
replacement  for  Ocean  Avenue  Coach  Yard,    T^t  essentially  is 
one  project,  and  it*s  the  new  yard  now  being  constructed  at 
22nd  and  Indiana  Streets.    The  first  stage  c<5;i|gtruction  will 
be  finished  approximately  the  end  of  April.    The  Ocean 
Division  buses  will  be  moved  to  thi^  location,  so  that  the^ 
can  start  construction,  and  we  Just  received  bids  on  this  Job 
today.    We  received  excellent  bids  on  the  Phase  II  constructionl 
and  we  were  very  pleased  we  had  a  lot  of  activity.    W©  had 
some  excellent  results  in  the  bid  process. 

Thereis  a  lot  of  interest  also  in  our  JIuni  Metro  Center, 


1 

2 
3 
4 
5 
6 
7 
8 
9 
10 
11 
12 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 
25 
26 
27 
28 


 _   _____  ^ 

on  which  we  expect  to  get  a  nximber  of  bids. 

Here  we  f lB<3  ou.i'selVQs  short  again,  30  we  are  asking 
for  almost  $2  million^  to  bring  this  total  line  itens  up  to 

^i^Mo.ooo.  ^  ■ . 

We  have  another  item  for  engineering  and  inspection.  Of 
course,  when  yon  start  projtfots  and  get  Into  more  details, 
you  need  additional  engineering  and  inspection  money,  so  we  are 


asking  for  that  money. 


Also,  to  cover  ourselves  in  the  event  of  contingencies* 
we  have  a  contingency  line  item*,v|J  y/-  ■  tliat 

The  total  amount  of  this  additional  request  is  $16,417,000 
tt  the  previous  ameiidment  ,i©  approved  in  its  entirety  by  the 
Federal  Governmnt,  the  total  amount  of  the  Transit  Improvement 
Program  would  be  $96,473,000, 

The  third  proiram  was  a  new  progrsm  initiated  last  year 
when  we  had  the  public ^ hearing  for  the  initial  application. 
This  was  prisiarily  a  program  which  included  both  rolling  stock 
that  had  not  been  provided  for  in  the  Transit  Equipmnt 
Program,,,  and  facilities  which  were  not ^ in  the  Transit  Xmproveme; 
Program.  . 

In  this  regard,  tOTA  requested  us  to  combine  these 
additional  requests  into  a  separate  program.    This  was  given 
the  name  3yatem  Improvement  Program,  Bmd  we  have  additional  ^ 

1 

requests  for  fundir^  to  cover  those  projects,  plus  new 
projects  that  have  been  add#d  through  _thi,a,^pr€»§i»am* 

The  first  item  that  we  are  requesting  is  additional 
funding  for  the  5  additional  mini  buses,  the  small  transit 
vehicles  which  we  have  over  in  the  Transit  Equipment  Program 
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thatt  had  20  in  it.    We  have  provision  for  5  additional  in  this 
program,  making  a  total  of  25 ♦    This  will  mean  that  when  we 
get  tl|f 25  buses,;  plus  the,:  400  we  have  now,  that  is  the  new 
Imsas  that  were  acquired  in  1970^  plus  the  100  that  we  are 
getting,  it  will  bring  the  total  amount  to  52^  vei^icles. 

Then,  of  course,  we  have  the  trolley  coaches,  which 
amount  to  3^5  trolley  coaches. 

Again,  we  have  the  item  for  separating  the  radios  out 
from  the  vehicles.    We  have  a  separate  line  item  to  cover 
the  acquisition  of  the  radios  for  the  vehicles  that  are 
being  acquired  under  this  program. 

We' 'haVe  a.  driver  training  siimilator*    We  have  done  the 
preliminary  work  on  it,  developed  a  preliminary  spec  which 
we  have  furnished  to  the  industry.    TOI?A  is  quite  interested 
in  seeing  this  projecting  as  an  industa?y  standard.  The 
pu3?pose  <;»f.,,|i|is  driver  training  siimiittor  is  to  provide  a 
driving  environment  for  the  operators  to  use  in  training 
and  retraining  our  JIuni  drivers.    Essentially,  you  might 
correspond  it  to  the  simulators  that  are  used  by  the  air  lines 
to  train  pilots,  except  in  this  case,  w«i  wiX|,be  operating 
in  a  bus  environment. 

The  estimates  we  ^ave  received  Irom  tim  industry  firms 
that  prepared  this  particular  item,  indicates  that  the  final 
coat  will  probably  a^un  in  the  range  of  $259#0QO. 

There  is  one  thing  X  want  to  point  out  about  this.  If 
it  gets  our  drivers  to  the  point  where  just  one  accident  might 
be  prevented  by  this  training  and  retraining,  I  think  this 
thing  would  more  than  pay  for  itself  in  our  operation  of  the 
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system. 

Down  at  the  bottom  of  the  page,  we  have  ooinputerized 
operations  and  maintenance  programs,    this  portion  of  the  pro- 
gram  provides  for  the  hardware  and"  the  associated' '■'-^'^  Center.  , 
installation  that  goes  with  that,    km  I5r»  Ghristensen 
mentioned  >  it  would  be  a  Ww 'csosiputei*''!!!  tite  FCJG  Computer  ■■ 
Center,  which  will  provid®  the  infom^^tion  for  n^nagement 
both  from  a  maintenance  standpoint,  operations  standpoint, 
payroll  standpoint,  and:  supply  standpoint* 

fh©  r^xt'item  is  offic®  equipmnt  and  non*revenue 
vehicles.    We  have  learned  from  W^k  that  replacainant  of  non- 
revenue  vehiclea  and  office  equipiaent  ii^^ih  tligible  project, 
so  the  Blani  has  compiled  a  list  of  the  office  equipiaant 
that  will  be  necessary  to  equip  th@  new  facilitiai  that  ara 
being  construe  tad  under  the  various  programs.  '  : 

7his  would  provide  all  tha  nacessary  desks,  files,        '  ' 
office  equipBient,'  and  automobiles  snd:tmclcs  that  will  b@" 
usad  in  the  operation  of  the  l^ni.    W©  have  compiled  a  list 
of  all  th®  equipiaent  that  w®  require  as  replacement • 

The  next  item  is  the  Muni  Railway «b  facilities  r-apair 
and  rahabilltation  project*    We' have  in  the  l^ni  a  nmibar  of 
facilities  that  are  not  going  to  be  improved  undar  these 
various  improvaiaent  programs,  such  as  our  two  trolley  coach 
installations.    When  tha  Huni  built  thosa  facilitias  in  tha 
20* a,  thay  did  a  first-class  Job,    Those  structtiraa ' are 
quite  sound,  and  thay  will  not  require  replacement  or  a van 
too  much  in  the  way  of  rehabilitation* 

But,  there  ara  aos^  projects  at  each  location  .    We  also 
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cable  car  barn.    We  ham  a  whole  flock  of  projects.  They 
amoimt  to  about  33  separate  projects  on  this  list,  all 
combined  under  this  particular  line  item* 

,h#^f,  a,  corr@ct4oii  in  the  M  idm^  Xn  %)m  Metro  Center, 
We  had  asked  for  that  previously,  but  now  we  feel  we  need 
additional ,  fundii^g  tt  |mt-that  in.    It  will  permit  the  H  ...^-^ 
cars  to  come  all  the  way  around  and  go  into  the  M  Line 
terminal,  which  will  be  located  alongside  the  BART  Balboa 
Park  station,  with  a  direct  connection  to  the  Balboa  Park 
Station, 

¥e  have  a  new  project  which  is  called  the  Emba reader© 
track  extension.    ¥hen  the  Embarcadero  station  configuration 
was  being  planned,  the  Muni  found  itself  b<^ed  in  from  the 
standpoint  of  costs*  in,,  that  BABT^  1^4  a  great  reluctance  to 
provide  a  viable  termiiial  for  the  WxnX,  and  Hmni  had  to  end 
up  accepting  a  double  crossover  track,  which*  in  the  way  of 
meeting  our  headways  will  create  quite  a  problem  in  scheduling 
and  staying  within  the  configuration  of  the  cars  and.  of  .the 
trains  that'-would  be"  made  up. 

Now,  the  proposal  here  is  at  thi.3  point  here,  you  are  at 
the^  east  wail,  of  the  Embarcadero  Station,    In  other  words, 
Jlarket  street  is  up  that  wayj  the  Bay  is  out  that  way.  These 
two  circles  that  we  have  on  this  diagram  here  are  the  two 
vent  shafts  that  BAHT  constructed  as  an  adjunct  to  their 
under  water  tube  which  enters  the  Embarcadero  Station  at  this 
location.    These  vents  go  all  the  way  up  from  the  tube, 
which  is  down  approximately  60  feet  below  the  street,  and  they 
have  this  vent  shaft  to  get  the  piston  action  of  the  car 
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going  here.    It  pushes  the  air  out.    You  also  have  it  foj?,^;^, . 
ventilation  purposes. 

What  is  proposed  is  to  punch  through  the  two  vent  ^ 
shafts*    This  has  heen  the  source  of  a  study,  that  it»3 
engineeringly  feasible  to  accomplish  this.    The  idea  is 
to  bridge  across  this  vent  with  an  open  lattice  work  and  truss 
system,  with  the  ties  across  through  this,  so  the  vent 
function  will  not  be  impaired  and  so  the  tracks  will  go 
across  this  opening  in  here,  and  then  would  be  tunneled  up 
to  this  point  here  approximately  130  feet,  ^nd  then  from  there 
on  they  would  cut  down  the  lower  end  of  Market  Street. 

This  would  pe3:iait  the  crossover  which  is  located  at  this 
location  over  here  would  not  be  utilised.    Instead  the 
trains  would  com  in  here,  discharge  **-  J||,ere  is  a  center 
platform  in  the  Embarcadero  Station*    The  cars  discharge 
passengers  into  the  center  platfopi*    All  the  people  would 
be  discharging  at  this  location.    The  trains  would  move 
through  into  this  We  reverf f  fnd  cf§e  l^ffk  out,  and  this 
way  you  would  have  passei^ers  boarding  the  cars  ready  to  go 
out  on  the  opposite  side  of  the  platfom.    There  would  be  no 
co-mingling  of  boarding  and  disembarking  passengers  when 
the  cars  ai*e  coming  in.    You  will  have  people  standing  there, 
ready  to  move  onto  the  cars* 

We  expect  with  the  traffic  flow  in  five  or  ten  years  from 
now,  when  lower  Market  is  all  fully  developed  —  and  you  all 
know  the  development  that  is  taking  place  in  the  Oolden  Gateway 
and  that  has  taken  place  south  of  Jla3?ket  —  this  station  may 
become  one  of  our  busiest  stations,  if  not  the  busiest. 
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So,  the  idea  here  wouM  W  1;S thia  wye  terminal. 
Other  proposals  have  been  studied  about  making  a  loop  around 
here,  but  because  of  tie  foundations  of  the  buildings  on  either 
side  of  Market  Street,  it  is  not  possible  to  get  a  loop 
traok  into  that  snrnll,  confined  apaci^^  feonaequently,  we 
feel  that  this  will  provide  a  solution* 

In  addition,  to  meet  peak-hour  deiaands  —  because  you  are 
feeding  these  cars  into  the  tunnel  to  meet  the  headways  that 
will  be  required  in  the  peak  hours      we  would  propose  to  have 
included  two  tail  tracks,  with  one  four-car  train  in  each  of 
these  tail  tracks. 

The  estimated  coat  is  approximately  $ici  million.    This  is 
what  we  are  asking  DWA  to  approve  in  this  project ♦ 

As  we  get  further  down,  we  may  have  to  iadjua't  that 
amount  when  we  get  the  engineering  completed. 

We  also  have  the  next  item,  Muniiipaf  Hallway  Headquarters 
Office  Building,  which  will  be  a  Joint  office  building  with  the 
Water  Department,  Hetch  Ketchy,  Muni  and  FIJ(f,  which  is  to 
be  located  within  the  Metro  Center  site.    The  architect  and 
engineer  who  did  the  layout  for  the  Metro  Banter  Station  was 
given  this  assignment  to  see  if  he  could  work  this  building 
in,  so  the  idea  would  be  to  avoid  having  to  go  out  and  get 
a  site  for  this  building.  > 

The  proposal  was  to  build  it  on  existing  Muni  property. 
The  architect  has  laid  this  whole  configuration  out  so  there 
is  room  for  a  building  to  be  located  right  aloi^  here,  along 
the  Geneva  Avenue  frontage,  with  an  entry  from  San  Jose,  and 
a  bridge  across  this  loop  track,  and  the  lines  go  on  out. 
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Me  have  re -evaluated  our  requirements*  and  In  this  case 
here,  UOTA  is  being  asked  to  fund  a  portion  of  this 
building  which  is  allocable  to  transit  ,    This  would  be 
Muni  100  percent;  Hetch  Hetchy  approximately  75  percent  — 
that  ia  in  their  office  requirements  —  and  then  the  WC  is 
also  allocated  approximately  two-^thirds-  to  the  transit 
system^  so  we  end  up  with  a  builditig  that  is  estisiated  to 
cost  approximately  $11  laillion  when  it»a  constructed,  with 
the  cost  that  cjualifia®  for  transit  financing  amounting  to 
approxii8ate3^  $7  million. 

Then  we  have  another  project  which  we  have  added  to  this 
program,  and  this  would  be  —  m  tried  originally  to  get 
a  connection  across  the  Sunset,  in  which  we  had  the  tracks 
going  on  Sunset  Boulevard  out  along  the  Beach,  but  due  to  the 
neighborhood  opposition,  it  wag  necessary  to  cut  back  on  our 
plans  on  that,  so  the  idea  would  be  to  get  the  cars  up  to  the 
end  of  the  N  line.    Eight  now  they  have  to  go  all  the  way 
down  back  in  the  subway  and  back  out,  the  same  way  the  J  cars 
have  to  do  this. 

This  way  the  J  car  can  go  directly  into  aei^vice  at  . 
this  location!  the  Jl  car  would  go  over  here,  and  it  would  be 
over  5  minutes  longer  to  go  this  way  than  if  we  had  gotten 
the  Sunset  crossover  {pointing  to  diagram). 

The  system  Improvement  Program  is  requesting  $29,57^,376 
in  additional  funds,  bringing  the  grai^  total  to  $63*^60,096, 
if  yMTA  approves  this  program. 

DR.  CHRXSTINSEHj    Mr.  Stein  will  now  describe  the  Power 
Improvement  Program. 
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MR.  STEIN:    The  Power  Improvement  Program^  which 
provides  for  the  complete  rehabilitation  for  the  electrical 
pow@r  supply  conversion  and  distribution  system  for  the  lluni 
Railway,  directly  to  the  oollectors  on' th©  veiiicles,  including 
substations,  electrification  of  the  neT«  subway,  and  items 
related  to  those  prdgriins,  consists  of  approximately  49  , 
separate  line  items  in  the  grant  that  was  approved  in  April 
of  1973. 

We  find  that,  due  to  the  previously  mentioned  inflationary 
rise  in  construction  costs  and  material  costs,  particularly 
in  all  electrical  items  ,  copper  wire  feeder  cable,  that 
45  of  these  line'  items  must  b©  amended  for  an  additional 
|18  million  in  funds.  ^.m^m 

In  addition,  we  have  found  changing  requirements  and 
additional  facilities  that  should  be  provided  in  the  program. 
We  have  added  nine  new  projects,  new  line  items..    Theae  amount 
to  a  total  of  approximately'  $10' milliorir' "'V' '         -^mm  it 

The  more  significant  of  these  items  relates  to  a  project 
for  acquiring  still  useable  and  serviceable  equipment  in  four 
substations  now  owned  by  the  Pacific  Gas  and  Electric  Compare 
and  for  further  furnishing  and  installing  new  and  additional 
rectifier  equipment  in  these  substations  in  order  to 
modernize  them,  to  bring  them  up  to  the  standards  of  the 
14  substations  that  will  be  City  owned  under  the  original 
program,  so  that  all  responsibility  for  the  power  supply  for 
the  l^uni  will  be  completely  within  Hetch  Hetchy  and  the 
Muni,  and  will  not  be  iivided. 

The  total  cost  of  the  program,  including  the  acquisition 
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Of  the  equipment  and  related  actlvitieB,  la  approximately 
$4-1/2  million.  ■  ■     IW-    '  ■ 

Another  new  line  item  is  that  related  to  the  Transit  First 
Program.    As  you  are  Ware,  the  Boarii  of  Supervisors  has  -^u 
enacted  ordinances  providing  for  transit  prefei*ential  streets 
in  San  Pranclaco.    f Jia  ii^lementiJlig  of  til 0  program  requires 
the  relocation  and  reconstruction  of  ta^olley  coach  wiring 
which  has  not  been  previously  provided  for.    This  line  itemi?; 
will  provide  the  necessary  funds,  estimated  at  $275,000,  tm^ 
relocate  and  t^contract  the  necessary  wiring  on  Mission 
Street  from  Van  Hess  to  Beal,  and  on  Fourth  Street,  from 
Market  to  Town send. 

An  additional  new  line  item  in  the  program  is  the 
installation  of  electrification  for  the  trolley  system  and 
feeders  in  the  mx^mt  Street  subway,    This  amounts  to 
approximately  $4  million.    This  was  originally  not  included 
in  the  Power  Bsprovement  Program  grant  application,  because  it 
was  expected  that  this  would  have  been  done  by  BAHT  for  the 
city*    However,  BART ♦a  responsibility  and  limitations  seem 
to  be  that  a  system  which  would  be  unsatisfactory  for 
opei^ting  the  new  vehicles  in  the  subway*    It  would  be 
satisfactory  requirements,  perhaps,  for  the  old  cars  which 
were  on  the  surface,  but  would  not  talce  cire  of  the  new 
vehicles. 

Further  studies  of  the  engineering  requirements  of  new 
vehicles  showed  that  an  additional  and  improved  type  of 
system  was  required  and  would  cost  considerably  more.    It  was 
decided  this  should  be  a  part  of  the  Power  Improvement  program. 
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SO  that  the  responalblllty  for  the  feeders  and  the  hardware 
could  be  coordinated  with  that  which  was  being  provided  under 
the  Power  Improvement  Program  in  the  Twin  Feaks  Tunnel  and 
other  parts  of  the  system.    Therefore,  this  item  has  been 
added.  ^  ■  .We  prgp^^^t^-  to 

A  further  line  item  waa  for  a  similar  item,  althoiagh  much 
lower  in  o<^st,  for  the  reconstruction  of  the  overhead  system 
in  the  Sunset  Tunnel.    Thia  was  not  originally  included  in 
the  budget.  Again,  due  to  the  engineering  features  on  the^^v^* 
new  vehicles,  we  learned  that  this  system  would  have  to  be 
I'eaonstructed,  and  therefore,  it  was  added.  3 

This  is  the  first  amendment  to  the  Power  Improvement 
Program  which  was  can^eived  three  years  ago,  and  in  the 
ensiling  interval,  a  great  many  of  these  items  have  been 
defined  and  better  oo^t  estimates  developed*    Each  of  the 
line  items  of  the  49  that  you  see  on  the  suusnary  in  the  last 
three  pages  there,  takes  into  consideration  inflation  and 
engineering  contingencies  as  projected  to  the  end  of  the 
project  * 

PRESIDENT  Fmms    Thank  you,  Mr.  St#in.  "mm 
m,  CHRISTEN3EHS    Mr,  Dean  Collins  will  briefly  describe 
for  you  the  major  func titans  ai«3  developments  that  we 
anticipate  in  the  Transit  Information  Management  System. 

MR.  COLLINS s    The  Transit  InfoMation  Management  System, 
which  we  refer  to  as  TIB©,  was  begun  about  a  year~and-a-half 
ago,  and  we  were  here  before.    I*d  like  to  go  into  the  phases 
of  it  now. 

In  our  technical  assistance  grant,  the  first  would  be  the 
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Personnel  System,  Which  priroarlly  would  keep  track  of  bus 
drivers  and  employees  of  the  Muni,  their  records,  and  carry 
them  forward  to  a  timely  process.    This  is  roughly  e  three- 
month  entire  project  of  $40,000. 

The  big  one  is  the  Maintenance  System.    We  propose  to 
provide  on-line,  immediate  capability  in  the  service  and 
maintenance  of  all  ?luni  vehicles  within  a  computer  located  in 
the  Computer  Center,  that  being  Phase  II* 

The  third  phaae  is  Inventory  Control*    I  think  you  have 
heard  many  times  the  Inventory  problems  of  the  revolving  funds 
and  items  of  that  nature.    We  propose  to  computerize  this 
particular  element  of  TIMS,  reducing  the  lead  time> 
automatically  ordering  (juantitiesj  and  reducing  the  level  of 
quantities  kept  on  hand. 

The  fourth  phase  is  the  Accoxmtiii^  System*  The  AccountiJ^ 
Syatem  really  ties  all  the  other  sub-systems  into  TIMS, 

The  fifth  is  payroll.    The  platform:  contracts  get   .  ..^  ■■ 
more  and  more  complicated.    We  feel  a  computerized  approach, 
especially  to  platform  payrolls,  as  well  as  per  diem  and 
miscellaneous  employee s>  would  speed  up  not  only  the  process 
of  warrants, but  the  process  data  associated  with  that. 

The  sixth  item  is  Vehicle  Scheduling,  which  is  called 
HtlCtJS.    That  has  already  been  approved  by  the  Commisaion  and 
by  UMTA,  and  we  are  ready  to  coBmience  on  that  in  about  a 
month. 

The  entire  TIMS  technical  a s si atance  amounts  to 
$1,428,000,  and  the  duration  of  the  project  will  be  approxi- 
mately four  years. 
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The  general  design,  as  I  mentioned  at  the  outset,  has 
been  completed  ♦    We  have  a  commitment  i*dr  $160,000  to  feegln 
from  UMTA,  and,  as  I  mentioned,  the  RtJCUS  portion  of  TIMS 
has  already  begun. 

DR,  CHRISTENSSHs    Hr.  president,  the  project  managers 
are  prepared  to  answer  any  apecifio  detailed  questions  that 
you  might  have*  '  v    .  .. 

It"  ah<^l<3"' lie  borne  in  mii^  that  .we  anticipate  80«20' 
funding,  80  percent  Federal  and  20  percent  local  share.  Our 
local  share  will  come  from  the  San  Francisco  B^nicipal 
Railway  Improvement  Corporation,  from  letch  Hetehy,  from  our 
local  inputs,  because  we  are  now  charging  W3?A  administrative 
charges  for  the  work  that  we  are  doing,  and  from  Transportation 
Development  Act  funds,  so  that  we  feel  our  local  share  will  be 
met  with  dispatch.    We  are  confident  that  we  will  have  —  if 
you  approve  these  items  and  if  the  Board  of  Supervisors 
approves  them  —  100  percent  support  froiii  tlM^Ai  in  processing 
these  grants  over  the  ensuing  three  or  four  years, 

COMMISSIONER  OARI^s    I*d  like  to  addreas  a  «|uestion  to 
Mr.  Bel,  please. 

Mr.  Bei,  in  reviewing  the  documents  submitted  to  tile 
Commission,  I  am  mindful  of  the  events  that  occurred  recently 
on  the'  ikm  isisare  "k^f  iPt^'irf  elec^fiiiii  'illiure  and''tlie'^'^ 
emergency  persona,  namely  the  Fire  Department,  were  required 
to  pack  equipment  into  th#  aite  of  the  occurrence. 

Now,  with  regard  to  projections  and  engineering,  what 
consideration  has  been  given  the  engineering  facets  of  this 
relative  to  the  Forest  Hill  Tunnel  coming  from  the  West 
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Portal  end?  .  '        .^■'^'^  -v         s  ::;fer  in" 

MR,  BEli    or  course,  like  any  subway  system,  you  can't 
g©t  a  fire  engine  in,  you  have  to  coiae  dovm  tiirough  the 
station  and  you  have  to  carry  the  equipment  in  there,  and 
there  will  Ije  places  with  hydrants  along  the  line  where  they 
can  connect  to  it. 

That  is  the  longest  stretch,  between  the  Forest  Hills 
Station  and  Caatro  Station,  which  is  a  mile  and  a  half. 
And  that  is  correct,  if  it  hits  the  mid  point,  you*d  have  to 
haul  evei^thlng  i|>  for  three-quarters  of  a  mile,  ■yms.m^ 

COMMISSIONER  CAHEYs    Based  on  what  occurred  in  the  ' 
BART  Station  -iT,ahd  l^m  had  some  conversations  with 
firemen  —  I  would  like  you  to  explore  with  engineering' 
personnel  to  see  if  it  ii  feasible  for  you  to  provide  some 
type  of  gas-operated  equipment  in  a  oa^e  of  an  emergency.  ■ 
The  difficulty  with  the  BART  situation  was  by  the  time  the 
safety  personnel  reached  the  site  of  the  occurrence*  they 
were  physically  exhausted  from  packing  oxygen  equipment  on 
.their  backs.    I  think  if  some  atudy  can  be  given  along  that 
line,  we  might  be  able  to  omm  up  with  something  helpful. 

MR,  BEIi    This  is  exactly  what  we  do  have  in  mind,  the 
high-rail  vehicle.    Unfortunately,  it*s  the  one  the  train 
ran  into.    But  It^s  a  vehicle  that  can  run  on  the  tracks. 
It  geta  the  traction  from  ti:^  rubber  tires  on  the  rails.  The 
proposal  is  to  have  4t  stored  at  the  fire  house  on  Sanchez 
Street,  so  that  it  could  enter  if  there  weren't  any 
intervening  cars. 

If  you're  in  a  position  where  you  have  a  fire,  let's  say. 
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between  Civic  Center  and  Poweill  and  there  was  a  car  in  between, 
you  couldn't  get  to  it^  but  if  there  is  a  possibility  of 
getting  in J  we  do  plan  to  purchase  such  a  vehicle  for  the 
Fi3?e  Departiaent.    We  have  it  in  our  program. 

PRESXDEUr  FLYNNs    Are  there  any  other  questions  from  any 
of  the  Coiffinissionera? 
(No  response, ) 

Mr.  Bei,  I*d  like  to  ask  you  —  in  view  of  the  fact  that 
we  apparently  have  abandoned  the  pOiaibilit|^  of  going  down 
Sunset  Boulevard,      a,$  X  recall,  WiSk  had  some  reservations 
and  asked  us  to  do  a  prototype  to  show  how  this  might  look. 

MR.  BEIs    We  went  to  bid  on  that  particular  project  and  th 
landscapini;  bids,  that  is  for  the  area  which  is  currently 
under  construction,  ware  so  high  we  rejected  them. 

We  went  back,  separating  the  landscaping  aa  a  separate 
package,  so  you  could  compare  what  it  would  be  like  with  and 
without  it,  but  the  bid  was  at  $300,000  to  landscape  1200 
feet  of  right-away,,  ,so  illI?A  ,saidj,^  "}lo  way  would  we  participate 
in  such  a  project.    In  view  of  the  situation  that  the 
P08sibi34,1fcy  of  et^r  getting  the  Sunset  cross-over  was  pretty 
remote,  we  made  the  recoimaendation  to  the  Commission  that  it 
be  awarded  on  the  basis  without  landscaping. 

PRESIDENT  PLYI^N:    We  may  assume  Sunset  Boulevard  is 
out  now? 

MR,  BSI:    I  think  we  have  not  only  the  neighborhood  group 
lined  up  against  us,  but  we  have  some  city  groups  lined  up 
against  us. 

PRESIDEOT  FLYM:    Yes,  we  had  to  borrow  the  Board  of 
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Supervisors'  chambers  when  we  had  the  meeting. 

MR,  BEIj    All  rolling  stock  will  have  the  radios  in 
them,  new  radios.    The  400  0M  cars  and  the  ten  flexible 3 
all  have  radios  now.    Those  are  the  red  buses.    All  of  the 
new  equipment  will  be  radio  equipped.  , 

PRESIBEOT  FLTHN:    I  might  ask  you  again,  the  amounts  that 
you  are  asking  for  now  do  have  built  in  the  escalation  you 
expect  to  be  present  at  the  time  these  contracts  are  put  to 

bid?  Sffe?; 

MR*  BEI:    If  the  curve  stays  like  this.  ' 

PRESIDEHP  FLYNHi    If  it  gets  too  far  out  of  line  nmybe  the 
contingency  might  pick  up  a  little  piece  of  it? 

MR,  BEIs    in  case'  of  overruns  on  a  particular  line  item* 

I»m  not  saying  that  could  happen,  but  maybe  three  years  ftm 

now  when  we  are  getting  into  the  latter  stages  of  that 

program,  we  don»t  know  what  the  situation  might  be,  and  we.. 

might  have  to  chop  of  a  project  or  two  of  less  priority .IMs 

PRESIDEUr  FLYim*    I  think  Dr.  Ohriatensen  offered  this, 

* 

btil  again,  may  I  ask,  on  all  amounts  we  are  asking  for  now 
the  80-20  is  applicable? 

M.  CHRISTENSENi    That's  correct,  sir,  ...    .  u  .    .  .v^. 

On  the  contingemy  funds,  we  have  had  extensive 
discussions  with  tIMTA  officials.    We  have  received  a  very 
receptive  approach  on  their  part  to  our  suggestions  on  the 
amount  in  the  contingency  and  also  on  the  inflation  factor 
that  we  inserted  for  each  year  up  until  the  point  that  that 
project  will  be  completed,  so  that  it  is  built  into  the  line 
item  as  well  as  in  the  contingency 
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PBESIBEOT  PIiTHH:    1*6  like  to  ask  one  other  question 
of  Dr.  Chrlstensen. 

After  approval  by  the  Board  of  Supervisors  —  assuming 
that  they  are  approved  —  of  line  items  whioh  caused  the 
grant  to  equal  the  dollars  which  you  request,  will  it  then 
be  possible  for  the  Board  to  decide  we  don't  need  a  car  as 
opposed  to  the  budget  now^  that  they  laay  strip  one  out  of  your 
funds? 

DH,  CHRISTEBSEM?    Are  you  talkli^  about  the  non-revenue 
vehicles? 

DH,  CHEISflMSEHs    The  eqiiipffient  ltei8s>  also  referred  %0 
as  the  rehabilitation  and  replacement  line  items,  are, 
in  effect,  test  vehicles.    We  are  not  completely  sure  that  they 
will  approve  everythlm  that  we're  going  to  ask  for> -but 
we  developed  this  through  our  discussions  with  them  that  it 
would  be  a  good  thing  for  us  to  pfUt  in,  so  we  are  doing  this 
while,  at  the  mm  time,  we  still  haire  to  go  foward  with 
our  budget.  '"^''''"''^ 

How,  our  budget,  as  we  get  closer  to  tmdget  time, 
hopefully  we  will  Mm  i  Reaction  ttm  l^A  as  to  the  items  the; 
will  approve.    This  will  be  accompanied  by  extensive  lists. 
It  will  list  every  item  of  equipment,  every  Item  of  equipnent 
we  will  have  to  put  into  some  building  or  something.    We  \ 
cannot  include  in  here  anything  that  will  be  rehabilitation 
in  the  sense  of  painting  or  anything  like  that,  but  ar^thlng 
that  we  can  define  as  a  piece  of  equipment  or  replacement  for 
something  already  there  is  acceptable. 

FHE3XDM?  PLYHK?    Mr.  Bel,  you  spoke  of  early  purchase  of 
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rail  and  electrical  equipment  so  that  you  won't  have  delays, 
la  there  any  possibility  that  what  yom  may  htay  will  become 
obsolete  down  the  line? 

ME,  BEis    Kallroada  haven't  changed  that  lauch  over  the 
years.    We  have  bought  rails  and  ties*  and  there  Is  now 
currently  stockpildd  enough  to  cover  all  of  our  projects. 

mEihw^' WWk^t  'llow  that  we  htve  abandoned  the 
Idea  —  If  that's  a  correct  statamentv-*s*@?t;.Of  the  Sunset  . 
Boulevard  ct»ossover  iM  are  making  a  connection  at  another 
Spot,  I  think  you  said  the  run  waa  approxliaately  five  minutes 
longer  than  It  w#uld  hive  been  otherwise  ? 

MH«  BEls    it  takes  3^  minutes  for  the  H  cars  to  go  along 
this  way  (pointing     ''diagram)  using  the^  J  -Ulne  tracks  on^^ 
Church  street  to  arrive  here  at  the  H  tracks  on  Buboce  Avenue. 
The  conhlciion  would  be  #long  thla  way#  San  ,^ose  Avenue,  Bernal 
Cut  and  Dolores  Street  to  the  terml.nal.    fhe  J  would  start 
as  soon  as  the  cars  got  there.    Instead  of  having  to  go  aroxind 
like  this  they  would  ©tart  revenue  service  right  there.    How,  ^ 
on  this  tie -line  that  is  proposed,  you  can't  pwt  a  tli^^l^s  track, 
you  put  a  double  track.    In  the  event  that  studies  li^icate  it 
would  be  beneficial  to  serving  the  people  of  Sail,  f ramlsco  to 
make  thla  an  extension,  we  could  bring  the  ^  line  around 
also.    The  Sunset  crossover  would  have  taken  29  minutes,  so  thin 
would  be  five  minutes  longer. 

COMMISSIOHER  B5fHl^t  hAre  the  various  plans  approved  for 
the  city  before  they  go  out  to  bid? 

MH»  BEIj    When  our  plans  are  prepared,  and  especially 
specifications,  they  go  to  the  various  departments  such  as  the 
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Fire  Department  for  approval  before  they  are  put  out  to  bid  — 
not  to  the  point  of  sending  the  plans  and  specs,  but  we  work 
with  the  various  departments,  and  some  of  them  provided  the 
sections  to  add  to  our  specs. 

COMMISSIONER  BYRNE s    They  approve  that  the  plans  are  up  to 
the  Cit3^  Code  before  they  go  out  to  bid;  is  that  correct? 

MR.  BEIj    The  projects,  such  as  the  buildings  and  things 
like  that,  are  submitted  to  the  Bureau  of  Building  Inspectors, 
regular  building  permits  like  any  other  structure  being  built, 
and  we  have  to  get  a  regular  building  permit  like  any  private 
project.    On  the  construction  projects,  we  don't.    On  the 
building  permit  we  do  it  like  regular  street  work,  like  the 
Department  of  Public  Works  does.    Where  we  are  providing 
facilities  like  this  fire  line,  we  have  been  talking  with  the 
Fire  Department  on  that  on  what  their  requirements  would  be. 

PRESIDENT  PLYNNs    This  is  where  you  are  going  through 
tunnels? 

MR,  BEIj    The  BAl^  is  building  a  fire  system  all  the  way 
from  the  Embarcadero  to  Castro  Street  as  an  adjunct  to  the 
subway  itself.    We  have  to  take  care  of  Twin  Peaks  Tunnel, 

COMMISSIOi^^R  BERHANs    Their  fire  system  is  available  for 
dual  purposes? 

MR.  BEI:    No,  sir.    We  have  our  own  independent  system 
from  BART.    BART  is  on  the  lower  level,  on  their  own  track 
level  on  lower  Market.    Then  from  Civic  Center  westerly 
there  is  only  a  Muni  subway,  so  we  have  our  own  system  along 
in  there . 

PRESIDENT  FLYNN:    Are  there  any  further  questions  of 
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Mr.  Bel?  .  v«v..., 

(No  response. ) 
PRESIDENT  PLYNNj    Ar©  there  any  questions  of 
Dr.  Chrlstensen?"' 

(No  response. ) 

Mr«  secretary,  you  have  some  carda  from  persons  desiring 
to  apeak  to  the  publio  hearing. 

Some  additional  people  have  come  into  the  room  Bince  X 
made  the  amiounceiaent.    If  you  have  a  desire  to  speak  on  ' 
the  is3ue3«  will  you  please  fill  out  a  oard  which  is  on  the 
side  table  near  the  door  and  give  it  to  the  secretary,  and 
we  will  call  you  in  order  of  the  cards  subisltted. 

COMMISSIONEH  CAREYj    I  would  like  to  ask  two  questions  of 
Mr.  Collins,  please, 

Mr.  Collins,  in  youi»  presentation  regarding  fIMB,  2 
want  to  address  aiyaelf  to  the  seoQnd  and  third  items  you 
discussed  witih  the  Coii»ai0sion# 

One  was  the  subject  of  maintenance  on  line,  we  would  be 
able  to  have  a  fairly  Immediate  response  to  maintaining 
equipment. 

Could        or  8ome6ne  for  my  benefit  relate  to  us  on 
the  subject  of  maintenance  the  situation  as  it  relates  today 
on  total  roiling  stock,  how  much  of  that  is  because  of 
inability  to  keep  abreast  of  this  is  tied  up  due  to  the  lack 
of  equipment  to  replace  the  roiling  stock  or  make  emergency 
repairs,  and  how  will  this  new  prograa  benefit  the  community? 

MR.  COLLINS 5    Hhe  two  prime  cauae s  of  equipment  failures 
and  breakdowns  are  improper  preventative  maintenance  and 
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one  part  Inavailatollity ,    That  means  two  things]  It  either 
lsn»t  there  or  it  is  there  and  you  don't  know  where  to  find 
it «  . 

Our  maintenance  system  proposes  to  keep  track  of  each 
piece  of  rolling  stock,  the  parts  that  are  associated  with 
that  in  their  entirety,  and,  with  the  inventory  system,  to  be 
able  to  locate  thoae  parts. 

This  is  specifically  preventative  maintenance,  which  we 
think  can  free  up  more  coaches,  because  that  is  the  gist  of 
the  maintenance  system.    It  gets  extremely  technical  when 
you  consider  the  gross  number  of  parts,  but  this  would  be  an  on 
line  system  where,  for  example,  in  the  shop  the  mechanic  will 
go  over  to  Coach  1135  ^nd  he  can  find  out  the  last  two  years* 
8.ctivity.  ■   t^i^  '  .  .  V 

Another  big  payoff  on  this  is  that  we  can  determine  on 
breaklines  the  good  ones  from  the  bad  ones.    You  will  know 
that  the  brakes  were  replaced  six  months  ago  and  the  coach 
hai  gone  X-amount  of  mlies.    The  purchaser  awards  the  contracts 
to  different  vendors,  and  we  can  say,  "Hey,  we  don't  want 
those  brakelines;  we  know  they  are  not  as  good."  That 
information  is  not  available  now. 

MR,  CAREYS    The  critical  part  of  your  construction,  your 
inventory  construction,  would  give  us  lead  time  and  X^number 
of  items  will  be  on  hand  for  our  craftsmen  or  machinists? 

MR.  COLLINS:    Yes,    We  have  spent  a  lot  of  time  —  we 
found  that  a  lot  of  their  problems  are  that  it  takes  six  months 
to  get  an  item,  so  you  have  got  to  forecast  nine  months. 

MR.  CROWLEY:    This  will  also  in  the  subway  surface  cars 
identify  the  major  components,  not  just  the  cars,  but  the 
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major  component a  of  it. 

PRESIDENT  FLYNN:    Are  there  any  further  questions  of  the 
gentlemen  who  made  presentations? 
(No  response. ) 

PRESIDENT  FLYNNj    If  you  would  call  the  persons  who 
wished  to  speak. 

MR*  HECHT:    Arthur  Hecht,  representing  the  Sunset -Pa rkslde 
Education  &  Action  Committee,  f 

This  is  a  statement  of  the  policy  of  our  organization 
concerning  the  need  for  additional  federal  funds  to  promote 
improved  mass  transpor'tation  in  San  Francisco.    I  am  speaidng 
on  behalf  of  Mr.  Arthur  J.  Goedewaagen,  Chairman  of  SPEAK* s 
Citizens  Planning  Commission,  who  regrets  that  he  is  not 
ahle  to  personally  present  this  testimony. 

SPEAK  is  a  community  organization  with  330  dues -paying 
members  who  reside  in  the  Sunset  and  Parkside  districts,  some 
50  of  whom  may  also  vote  their  own  personal  conscience  in 
our  deliberations  as  representatives  of  an  equivalent  number 
of  organizations  and  agencies  in  our  coimminity.    Our  planning 
section,  SPEAK' s  Citizens  Planning  Commission,  is  made  up 
largely  of  such  organizations. 

In  general  SPEAK  wholeheartedly  endorses  the  principle 
of  additional  funding  to  carry  on  the  modernization  program 
of  the  San  Francisco  Municipal  Railway.    In  August  1971*  our 
organization  passed  a  statement  on  transportation  and  street 
use  policy  which  declared  that.    The  present  balance  between 
automobile  use  and  mass  public  transit  should  be  tipped 
increasingly  in  favor  of  the  latter  ..."    This  statement 
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endorsed  improved  transit  service  within  and  between  the 
Sunaet-parkside  district  and  other  parts  of  the  City,  along 
with  better  coordination  of  existing  and  future  mass  transit 
modes  such  as  BART. 

SPEAK  expanded  on  this  position  in  a  policy  statement 
passed  a  year  ago.    In  response  to  the  energy  crises,  SPEAK 
noted  that  'Federal,  state,  and  local  appropriations  for 
research,  development  and  operation  Of  mass  transit  systems 
must  be  expanded  with  the  utmost  speed/'    The  statement  also 
noted  that  fnergy  shortages  "must  b^  a^t  with  immediate  steps 
to  upgrade  the  safety,  dependability  and  convenience  of  exist-** 
ing  public  transit  servioes"  such  as  those  provided  by  the 
Municipal  Railway. 

More  specifically|  ,§pM|j;  wholeheartedly  endorses  the  use 
of  additional  funds  to  upgrade  service  on  the  N-Judah  line. 
During  the  past  three  years  we  have  been  4n  touch  with  nearly 
every  civic  organization  In  our  community  concerning  the  need 
to  construct  a  streetcar  right-of-way,  with  loading  platforms 
and  attendant  street  landscaping,  to  supplement  a  city  plan 
to  relay  streetcar  tracks  and  underground  utility  lines  on 
Judah  Street.    Currently  construction  is  taking  place  to 
implement  this  plan  between  gth  and  ^th  Avenues.  This 
construction  was  approved  by  a  9  to  2  vote  of  the  Boa3?d  of 
Supe  rvi  sor 3 .  ^^i^  , 

But  funds  are  now  needed  to  fund  this  plan  between  19th 
Avenue  and  48th  Avenues.    The  implementation  of  a  streetcar 
right-of-way  and  loading  platforms  on  this  final  stretch  of 
Judah  Street  is  desired  by  residents  in  this  area  who  want 
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the  safety,  the  reliability,  the  convenience,  and  the  enea^gy 
savings  provided  hy  this  massive  upgrading  of  streetcar  service 
in  mr  community.    The  basic  eleraenis  of  thia  plan  have  been 
endorsed  by  the  great  laajority  of  the  improveaient  clubs, 
merchant  groups,  and  btfeer  organissationa  in  our  coawiunity. 
Xt  has  been  the  subject  of  intensive  public  input  at  many  mil 
announced  public  laeetingB  held  since  Hay  of  1972. 

The  need  for  additional  federal  funds  to  i^y  for  the 
Iroprovements  on  Judah  Street  is  imperative -  ^s^m  #f  ■ ' 

In  addition,  the  staff  of  the  Muni  met  with  SPEAK*  a 
Citiziena  Planning  Coi»[»iaaion  around  ttfO  years  ago  to  present 
plan3  for  two  electric  sub-^atationa  in  our  cominity  needed 
to  provide  proper  power  for  atreetcar  service.    It  waa  and  is 
our  underatanding  that  theae  aulbatationa  would  not  require 
the  destruction  of  any  residence  and  would  not  environamntally 
degrade  the  area,  and  on  this  basis  no  objection  was  made  to 
these  projects  at  that  time. 

In  conclusion,  SPEAIC  wishes  to  congratulate  the  Municipal 
Railway  and  the  Public  litilities  CoOTdssion  on  their  initiation 
Of  these  transit  improvements^  while  urging  you  to  take  every 
action  to  implement  the  specific  plans  in  our  own  community 
as  quickly  as  possible.    We  haw  waited  too  long  already,  and 
the  City  has  moved  entirely  too  slowly  on  these  projects, 
lift's  move  ahead  now  to  assure  that  these  transit  improvements 
will  be  properly  funded. 

mESimm  FLYNN:    Let  a  copy  of  the  doc\Maent  be  filed 
with  the  Secretary. 

Thank  you.    The  next  speaker,  please. 
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MR*  FLYNN:    Mr,  Charlea  Rozeraa,  representlrjg  the  Eureka 
Valley  Promotion  AB8pc|||itlQn. 

MR*  ROZEMAj    The  Eureka  Valley  Aasociation  haj3  not  had 
e  chance  officially  to  tfke  a  poait^     on  this  specific 
item  because  we  haven't  had  a  meeting,  but  in  the  past,  as 
you  know,  we  have  very  much  supported  Muni  projects  and 
improvements. 

I  would  like,  however,  to  make  a  couple  of  personal 
observations  on  this.    Number  one,  the  extension  of  the  3 
Line  sounds  like  a  very  desirable  thing,    Tou  should  realize 
that  by  so  doing  one  could  provide  clean  and  quiet  transit 
seapvice  to  an  area  that  does  not  now  have  it  by  substituting 
J  streetcars  for  26-Valencia  buses. 

Number  two,  however  desirable  this  may  be,  I  am  worried 
ibout  the  possibilities  of  implementation*    That  is,  I  am 
worried  that  it  may  not  be  possible  to  construct  such  an 
improvement  by  the  time  the  Muni  Metro  is  supposed  to  go 
into  service. 

As  you  might  kn^ji  ft  present  the  streetcar  is  detourii^ 
from  the  Twin  Peaks  Tunnel  in  our  neighborhood  and  is  running 
down  17th  Street.    I  would  like  to  suggest  that  the  staff  — 
the  Commission  give  consideration  to  making  arrangements  with 
BART,  which  is  building  the  subway  for  MxnX,  to  keep  these 
tracks  in  service  if  it  is  necessary  as  a  temporary  means 
for  getting  M  line  cars  into  service  without  having  to  go  all 
the  way  downtown,    fhe  tracks  are  there,  and  they  are  being 
used  right  now,  and  I  don't  think  it  would  be  very  difficult 
to  keep  these  tracks  for  a  purpose  similar  to  what  has  been 
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proposed  hem*  ■  -..^  M'^^- 

Thirdly,  I  have  sow  vary  serious  reservations  about 
this  wye  terminal.  Mr.  Bei  was  0p@aid.1js  before  about  how 
one  could  move  trains  out  of  the  station.  I  am  wondering 
whether  I4ini»s  propo^l  to  oouple  the  streetcars  from  the 
individual  lines  into  traina  In  going  to  work. 

Tou  may  know  that  the  first  subway  in  the  United  States 
was  a  streetcar  aubway  liice  Muni*s*  and  it  operated  with  a  loop 
It  was  a  streetcar  operation;  it  wasn't  a  train  schedule 
every  certain  number  of  minutes.    Streetcars  came  almoat  at 
randoiaa  and  two  or  more  of  them  could  occupy  the  station  at  the 
same  tirae.  ■  ^ 

The  promotion  for  the  MBT  ay  stem  showed  an  artist's 
conception  ff  ^.t|i0  FC|We.|i,  Street  station  with  a  single  streetcar 
and  side  loading  platform©.    The  whole  buaineas  of  having  to 
go  to  double  ears #  having  to,  co^o^e  this  business  of  opera tii^ 
cars  in  trains^,  which  no  other  subway  service  operation  —  they 
do  operate  trains*  but  they  don*t        to  couple  them  from 
different  lines.    They  do  operate  so  that  more  than  one  car  or 
train  can  be  in  the  mm  station  at  the  mm  time.    They  all 
have  loops. 

It  is  going  to  take  an  operator  tijae  to  change  ends  here, 
to  get  in  and  get  back  out.    Essentially  fro®  an  operational 
standpoint^  you  still  have  a  crossover,  you  have  Just  moved 
it  to  beyond  the  end  of  the  station,  and  I  suspect  there 
will  be  delays  and  problems  in  coordinating  the  surface 
portion  of  the  Huini  Metro  service. 

X  would  really  be  much  happer  with  this  proposal  if  it 
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included  a  loop,  and  I  think  i1?  would  aolve  a  lot  of 
problems  that  Ilunl  has  had  to  adapt  to  because  of  BABT's 
earlier  intransigence. 

?msimm  FLYNHj    Xt  would  be  m  wish,  Mr.  Bei,  if  you 
would  respond  to  theaa  issues,, 

MR*  BEIj    When  th©  original  studi^^s  were  mde  on  the 
Emba reader©  station*  consideration  waa  given  to  looping  track 
srounS  the  vent  shtfta  at  that  location,  but  you  find  yourself 
boxed  in  by  the  foundations  of  the  buildings  on  either  side, 
and  yfti  'Oti^t  get  a  ■lo<s^p-...in  there  because  you  have  got  to  go 
out  beyond  Just  the  trade  area,  you  have  got  walls  to  put  in. 

have  the  studies  that  have  been  laade  that  inveatigated  the 
possibility  of  a  loop,  ■  " 

One      the  original  concepts  back,  in  the  original 
eomposit  report  tha.t  mB  aade^.by  the ^  consultants  to  BAHf  ''"^^^  I 
before  the  MM  elB&tXm,m§.]m^::.iM  *62  was  to  have  a  loop 
ax^und  the  block,  so  to  ^peak,  around  the  lower  end  of  Market* 
Bat  at  this  point :4-P^,I^Ms^  , to -d^^^  i«  other  words,  you 

can*t  make  that  ti^t  a  turn  if  you  went  around  the  block, 
but,  of  course,  yipii  are  talking  about  an  extended  lei^th  of 
subway.    You  would  have  to  contract  considerably  more  than 
this*    Also,  you  would  have  the  situation  of  the  added 
amnnlng  time  that  you » re  adding  to  the  whole  operation 
beyond  that  station. 

It  was  primarily  that  you  just  cannot  squeeze  in  a  loop 
within  the  confines  of  the  B^rket  street  property  line. 

PRESIDENT  FLYHN:    This  is  something  that  cannot  be  done 
with  the  buildings? 
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MR,  BElj    That  is  correct. 

m,  CROWm;    What  if  you  Just  had  the  loop  and  you  had 
breakdowns  down  there?   This  gives  m  the  insurance  that  at 
least  we  can  shuttle  the  cars  into  the  wye  or  the  two 
parallel  tracks  and  the  arosaover  in  front  is  mighty  good 
Insurance,  hecauae  if  anything  goea  wrong  with  that  your 
whole  system  is  dead,  '     tjinr  ■ 

0OMMiI33IOliER  BERIiAiis    How  many  seta  of  cars  can  he  held 
in  atorage?  -  m'  mr'-  <J  HBd  mMsBtii^x? 

MR.  BEIs    On  this  one  or 

BERHANj    On  this  proposed  one.  :,m^  Hm-. 

MR#  BE  I J    You  would  have  two  storage  tracks  along  he3?e, 
one  on  this  side  (pointing  to  diagram)  which  would  hold  a 
four-car  train;  one  over  hex^  that  would  hold  four  car©  alaoi 
and  the  isiddle  track  hecomea  the  operational  track,  whereas, 
at  the  present  time  at  the  Emharcadero  Station  at  the  far 
end  of  the  station  we  have  room  to  put  two  car  a  only* 

Crowley  mentioned  this  doe®  give  you  that  refuge, 
that  otherwise  you  are  going  to  have  to  push  that  car  all  the 
way  out  to  the  system*        you  have  a  car  within  the  train 
itaelf  that  hecomea  defective,  you  have  got  somewhere  to 
put  it  until  you  can  get  down  to  work  on  it,  and  then  take  it 
out  during  the  nighttime  hours  when  you* re  not  interfering 
with  operations,    You  actually  will  have  the  capacity  for 
eight  cara  additional  atorage, 

OOMMXSSIOHEH  BERM^Hi    And  is  it  your  intention  to  keep 
eight  cars  there  normally? 

MH»  BEX:    This  would  be  involved  in  Muni  schedules  as  to 
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how  many  cars  they  would  need  to  have  there* 

This  would  also  be  utilized,  if  the  schedule  works  out. 
Instead  of  the  cars  in  the  morning  peak  hours  when  most  of 
your  cars  are  out,  then  a  lot  of  them  go  all  the  wqjr  back  to 
the  barn  and  back  agailn  in  the  afternoon »    They  can  lay  over 
in  this  location,  and  you  wouldn't  have  to  go  all  the  way 
back  out  and  down  again  during  the  afternoon,  \'^%  ori 

MR.  ROZEMA.*    MSy  point  was  that  It  would  be,  I  believe, 
desirable  to  extend  streetcar  service  on  the  J  and  substitute 
that  for  26-Valencia* 

MR,  BEI:  '  In  other  words,  use  this  ail  a  service  line  ■% 
instead  of  using  a  tie-* line.    As  I  mentioned,  as  the  result 
of  atudiesi  ""if  the  service  was  there  and  if  the  need  existed, 
then  you  could  extend  it,  you  would  have  that  flexibility. 
All  you  would  have  to  do  is  Just  put  it  in  service  because 
the  tracks  would  be  there. 

PKBSIDKM  FLYNN:    Are  you  not  talking  about,  sir,  using  it 
because  you  have  fear  that  other  operations 

MR,  ROZEMAj    What  1  was  talking  about  was  the  temporary 
track  on  IJth  Sta^eet  between  the  point  100  feet  west  of 
Castro  street  where  the  streetcars  are  presently  usix^,  and 
this  trackage  is  fairly  new. 

MR.  BEI I    The  only  problem  with  that  is  that  you'd 
never  finish  the  Castro  Street  Station  because  BART  is 
supposed  to  remove  them,  and  it  is  their  obligation  of 
keeping  up  the  whole  intersection  and  keeping  up  the  station. 
In  fact,  when  it  was  put  in  there,  it  was  sold  to  the  City. 

PRESIDED?  PLYim:    They  ^ml^  remove  it  at  no  cost  to  us? 
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MR,  BEI:    All  at  the  expense  of  BART.    It  was  sold  to  the 
people  on  17th  Street  and  It  was  originally  a  temporary  track, 

MB«  ROZEMAs    I'm  not  saying  that  this  should  he  left 
there  permanently  neoessarily,  but  until  you  can  get  the  J  Line 
built,  then  you  should. 

If  I  could  make  one  last  comment.    I  believe  that  there 
are  curves  that  the  streetcars  are  presently  operating  on 
and  presumably  the  LFEV's  can  operate  on  them  as  at  this  time 
within  the  building  line  of  Market  Street? 

MR.  BEI:    Yes,  but  you  have  the  situation  where  you  would 
be  squeezing  these  oars  in  there  because  they  are  making  the 
turns  around  such  a  tight  turn  continually.    I^his  was 
investigated  thoroughly  by  the  consultant,  even  in  the  early 
days  when  we  were  working  on  the  design  of  the  Embarcadero 
Station. 

MR,  ROZEHAj    But  you  do  agree  it  is  physically  feasible 
to  build  such  a  system? 

MR.  BEI 8    It  would  be  pretty  difficult.    You  might  be 
able  to  squeeze  it  in^  but  I  don't  think  it  is  really  a  good 
design,  and  none  of  the  consultants  were  in  favor  of  it.  They 
recommended  some  other  solution. 

C0MMISSI0I3ER  BBRMANi    I  think  the  word  is  '^possible*^^^^^ 
rather  than  "feasible".    The  possibility  exists,  but  the 
feasibility  seems  to  be  negalive  on  the  part  of  the  engineering 
and  consultants  involved. 

MR.  BEI:    When  you  are  constructing  Ihis  thing.  Vow  would 
have  to  underpin  all  the  buildings  around  Market  to  support 
them  so  they  didn't  settle  into  your  excavations. 
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PRESIDENT  FLYNNt    Which  might  incur  a  liability  on  our  parfe 
COMMISSIONER  CPSMt    Mr.  Bel,  th©  third  area  raised  toy 
Mr*  Roaema  was  a  question  and  information  he  was  seeking 
and  hia  oonoern  relative  to  the  element  of  time  on  the 
ero^sover  downtown. 

Do  you  see  a^y  problem  a a  related  to  the  time  factor  of 
the  equipment  at  that  location?  i  n 

MR.  BEI:    Through  the  crossover?  s 
.tOWISSIONER  0AHET8    Yes.  ^Mb'^^ 
Wi»  BEI 5    This  has  been  a  matter  of  concern.    Ifou  have 
another  situation.    BAKf  has  crossover  traclea  at  their 
terminals  at  Daley  City,  Concord  and  Richmond,  but  those  ; 
trains  are  five  minutes  apart,    We  will  be  pushing  these  cara 
through  there  •**  right  now  we  are  limited  to  about  two-and-a« 
half  minutes,  and  we*d  like  to  get  a  mlnute-and^a-half ,  if 
possible ,  "  "'-^ 

00MMI3SI0NHH  CARHYs    But  you  don't  expect  any  major  I 
problems  wl^  the  crossover?  - 
BEI;    The  crosaover  that  we* re  ending  up  with  now? 
OARESTi  T«s» 

BEI  J    We  do  find  that  if  anyt^ng  goes  wrong  in 
there,  we* re  dead,  because  the  whole  system  comes  to  a  halt, 
and  you  have  four  switches  there,  any  one  of  them  could  go 
out  and  you » re  stuck  there  with  only  one  side  of  the  platform 
that  could  be  utilized*    You  can  only  use  it  in  this 
direction  (pointing  to  diagram)  and  go  back  out  again.    It* a 
good  to  have  it  If  we  build  this  one,  because  it's  an 
emergency  that  you  could  use  if  something  happened  down  in  here* 
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PRESIDEMP  FLfllHj    Mey  We  have  the  next  speaker,  please, 

MS,  WARRENi    I  am  Hargulrite  Warren*  and  I  am 
Transportation  Ghalrman  of  the  Sunset  Improvement  Club. 

Mr,  Chairman,  and  members  of  the  Public  Utilities 
CommiaQionf  "  ■ 

I  have  been  sitting  here  thinlcing  if  X  had  the  hindsight 
in  1^6,j  I-wouMn't  have  gone  again.st  Hr.  Carr's-  bond  issue, 
ai^'  you  would  not  ha^ve  all  the  trouble  with  ©treetoarB  that 
you  are., having  tpdayi  we'd  have  had  busea.    But,  I  didn't 
have  the  forethought  m  X  did  with  MOT,  so  X  am  suffering, 

I  .tp  speaking  f  #r  .j^a^lf ,  and  I  am,  a  ■.  member  of  &mmM  ■ " 
improvemnt'  club*  1  will  take  this  hmk  to  the  club,  and  ' 
we  will,  formulate  a  letter  and  send,  it  teoicto.you. 

What  I  am  very  interested  in,  is  I  imm  we  are  going 
for  $62  million,  and  .ea^h  department  e^ies  up  and.  says  th^re 
are  new  things  in  tt.  'Could  anyone  tell 'me,  are  any  of  the 
new  proposals      In  it  mandat03E^  that  jm  go  back  to  the 
citisjens  for  their  -mippirt*  or  ia  it  t  public  hearing  that 
imat  be  heard  on  some  of  these  new  items?  ■  ■ 

FRESlBEHi*  FLTKHi    I  think  we  comply  with  the  law  with  the 
public  hearingsi  is  that  not  correct? 

HRS,  WARRBKi    We're  talking  about        million  now,  but 
has  there  been  a  citizena*  participation  other  than  today 
on  any  of  the  new  items  that  are  coming  in? 

BEIs    The  Urban  Mass  Transportation  Administration 
requires  full  evaluation  of  each  project,  which  involves* 
public  hearings  and  all  that  before  they  will  fund  any 
pro^Ject.    They  require  an  environmental  impact  statement  #n 
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eaaft  lim  item  where  It  involves  opening  up  publio  streets. 
The  California  Environmental  Quality  Aet  and  our  ovrn  city 
planning  procedures  l?r£ll'  also  require  a jl  evaluation,  at  which 
time  all  of  these  wouia  be  aired  to  discuss  the  particular 
project.         -  ...     ...  ^at\i  ma  cii^^crib^d 

?msimM  FXitHNi    3u@t  me  aay,  m  X  recall  some  of  the  ■ 
new  itema  recited  by  W^,  Steih,  they  .related  to  some  overhead 
wiring.    Is  that  what  you  have  been  tallcing  to  people  about t 

'US.  WAHHEHs    Mr*  Bei  says  he  doe 011*%:^ even  mention  the 
figure,  and' we  are  not  sitting  here  with  the  report  that 
evidently  you  have^  a,nd-  consequently^  the  <pestion  arises 
in" 'm^' mind*  each  ' gent leii^n '  say ^*We  have  put  in  new  itemis", 
aiKS  X'want  to  toow  this*  if  it  is  not  neceiaary  for  -  "^^^ 
^itiiens*'"' participation?  '    '  '  ' 

I  know  'how  we  are  tryii^  to  be  polite*    I  imow  how  we 
are  being'* mi ainfonaed,  aM>'  cimaecitttetiir,  I ^  want  to  be  sure 
that  is' taken  care  of, 

vmswmn  Wtl^WMi         Chriatenath,  ■  you' talked  about 
aome  equipment  items , 

■1)E»'-^0aRISfElBti}i    fher©'  is  nothing  new  in  fEF  or  flF*  ' 
fhe  only  new  itema  in  FIF  would  be  the   Transit  First"  items , 
whioii-^' f'tolieW  al*ii 'M" ticori"fat^~  the'  ^WmM  of  supervisora 
directive a*  and  procurement  of  equipment  from  PG&E  in  order 
t#  reduce  our  long-range  charges  and  provide  infoawti^ 
throughotjt  the  system*  ^  7 

fhe  ^Transit  Improvement  Program  is  lai^ely  increased 
engineering  and  inflation,  f here  are,  however,  items  that 
Mr,  Bei  referred  to  a  a  the  "J"  extension  and  the  Embarcadero 
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extension. 

Now,  we  do  have  In  the  TIP  program  at  the  present  tirae  v/ 
the  Embarcadero  spur  for  $2  million,  and  that  is  In  Ar-en 
itself  an  extension  of  the  line,  bwt  lt*s  not  sufficient 
to  give  us  the  f lexihility  that  Isjhe^ded  and  as  described 
by  Mr.  Bei, 

These  are  two  Riajor  new  ittiHs,  and,  with  the  "J",  in  the 
System  Improvement  Program  there  would  be  a  requirement  for 
an  Environmental  Impact  Report  on  e^ch.    All  of  the  items 
that  have  an  impact  on  the  citizens  will  require  an 
environmental  impact  report,  and  at  that  time  expressions 
can  be  made  by  the  citizens. 

Now,  if  those  are  not  favorable,  then  UMTA  will  not  go 
ahead  with  the  project.    An  e;:9^mple  of  that  was  the  Sunset 
crossing  in  which  we  didn't  get  approbation,  and,  therefore, 
we  suspended  it.    We  didn^t  eliminate  it|  we  suspended  it,  and 
it  is  still  in  a  state  of  suspension  so  that  we  can  re -energize 
it  if  desirable  to  do  so.    However,  apparently  it's  not,  and, 
therefore,  it  will  stay  in  suspension  while  we  prepare  the 
"J*"  alternative  ♦ 

PRESIDEmVFLYNN:    Do  I  interpret  it  then  that  items  that 
Ijecessarily  need  community  sanction  or  input  will  be  taken 
care  of  even  If  it's  done  subsequent  to  the  granting  of 
these  increases? 

DR.  CHRISTENSENs    Yes,  sir. 

MS,  WARRSN:    I've  another  question  on  that  point. 
When  these  projects  —  or  when  there  is  an  extension 
or  some  new  ideas,  who  gives  their  official  okay  to  it 
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Within  the  department,  because  it  seems  to  me  that  this  can 
be  a  perpetual  factor  that  we  will  be  going  back  all  the  time 
to  improve  our  system.    Unfortunately,  the  way  the  figures 
are  set  up  would  not  be  the  way  you  and  I  would  do  it. 

I  would  like  to  know  the  original  set  of  figures  and 
how  much  the  San  Francisco  incorporation  is  involved  in  this, 
and  how  we  progress  as  we  go  back  and  ask  UilCPA  for  more 
money . 

I  am  interested  to  know,  i^  listening  again  to  all 
of  thes:  new  proposals,  who  makes  the  final  determination  i.;  . 
that  it  will  go  into  the  plan? 

PRESIDEIW?  PLTNN:    'This  Commission  does. 

m.  WABRSNs    Well,  I 

FRESIDEHT  PLYNH:    Excuse  me.    We  >iould  hop©  to  be 
intelligent  enough  after  their  presentation  to  make  the 
decision.    We  make  it  after  staff  has  done  the  work,  and 
hopefully,  we  will  — 

MS,  WARREN:    I  was  below  the  ConBnissioners.  X.was 
thinking  in  terras  of  the  staff,  because,  as  I  see  it,  it 
becomes  apparent  that  we  could  new  item  ourselves  to  death 
on  this  particular  set-up  if  someone  comes  along  and  thinks 
of  something  else.  : 

I  recognize  you  make  the  final  determination  when  it's 
presented  to  you,  but  who  presented  to  what  person  in  the 
staff? 

PRESIDENT.  FLYNN:    Are  you  asking  me  whether  or  not  the 
community  comes  to  staff  before  the  staff  comes  to  the 
Commission? 
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MS,  WARREN  J    No.    I  have  listened  to  the  gentlemen 
say  that  they  went  out,  they  decided  to  improve  it  or 
add  to  the  system.  .imT^ 

Who  gives  the  permission  for  them  to  add  to  the  system 
so  that  they  can  finally  come  to  you? 

PRESIDENT  FLYNNj    First  of  all,  we  have  consultants 
and  engineers  who  are  looking  at  these  projects.    We  have 
authorized  them  to  do  so  from  the  inception,  and  it » a  my 
understanding  that  they  get  together  with  the  staff  and 
negotiate  whether  this  is  the  best  possible  way  of  doing  it. 
After  that  time,  it  comes  to  this  Conui^ssion. 

Before  we  start  any  project,  we  hire  consultants 
to  work  with  the  staffs  I  think  is  the  best  way  I  can  answer 
it. 

The  General  Manager  makes  recommendations  to  this 
Commission  under  the  Cl^rter  grant  of  authority  to  him,  and 
other  direct  power  or  derivative  power  from  the  Commission^ 
so  I  think  the  answer  to  Ms.  Vlarreti»s  question  is  that  the 
General  Manager  is  the  one. 

MS.  WARRENj    But  I  want  to  know  who  tells  him? 

MR.  CROWLBYj    This  is  a  continuing  process  in  an 
operation  of  this  size.    You  have  staff  meetings,  people  have 
ideas,  and  you  accept  some  of  them. 

PRESIDENT  PLYNN?    This  meeting  today  is  for  the  benefit 
of  the  public  to  put  their  input  in,  arx!  the  Eureka  Valley 
Aiisociation  has  Just  had  a  chance  to  say  something.    But  I 
think  I  am  on  the  right  track  as  to  Who  tells  who. 

DR.  CHRISTENSEN;    We  have  a  Transit  Improvement  Program 
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Control  Group  that  consists  of  approximately  60  engineers  and 
assistants  who  spend  full  time  developing  an  adequate  program 
to  refurbish  the  Municipal  Railway,  mU^% 

As  they  develop  their  program,  they  are  in  constant 
contact  with  the  Urhan  Ifess  Transportation  Administration. 
None  of  the  things  that  are  before  you  this  afternoon  are 
new  or  strange  to  the  gentlemen  from  TOTA.    We  have  taken 
all  of  this  material  back  to  them  and  have  discussed  it. 
They  have  come  here  and  have  had  extensive  briefings  with 
the  control  group  men,  who  are  highly  skilled  in  all  sorts 
of  engineering  and  who  are  being  paid  80*20  by  the  Federal 
Government  to  do  this  planning* 

So  that  it  is  not  a  matter  of  somebody  saying,  "Add  here", 
or  'Add  iiiere'^ I  I  believe  this  is  a  very  Judicious,  well- 1@ 
thought-out  plan. 

I       It  has  been  apprcStximately  eight  months  in  the  making 
for  the  four  capital  grant  amendments.    They  have  already 
received  approbatioil  from  the  Urban  Mass  Transportation 
Capital  Assistance  Division,  and  I  think  the  fact  that  we  have 
an  ''EIR"  on  each  Item  where  appropriate  is  sufficient  for  all 
input  by  any  individual  citizen  who  might  object  to  anything. 

COMMISSIONER  GAHEXi    In  reference  to  a  question  addressed 
to  us  by  Ms.  Warren,  on  one  special  report  we  have  49  items 
approved,  and  45  of  those  items,  principally  because  of 
inflation,  have  increased  to  the  tune  of  $18  million.  So, 
inflation  Is  one  of  the  primary  factors  related  to  this. 

The  second  facet  of  it,  where  certain  extensions  have 
been  developed  through  staff  and  the  General  Manager  recommeiKie 
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%o  us  to  consider  todayj  those  matters  recialrliig  an    a*.  ?h^^ 
Environmental  Impaot  Report  will  be  subjeot  to  a  public 
hearing.    Maybe  Ma.  Warren  and  other  groups  aiay  voice 
their  opinions  that  ultimately  may  chaise  the  result  of  the 
deoiaion* ':'*i9s$:..  -         .    -  £  thUm 

DK,  CHHisraHSENs    M$*  Warren  ia  well  aware  of  that. 
W-a  have  had  e:Xten3ive  laeetii^i  with  the  citizens  of  her 
cominity  with  reapeot  to  the  improvenmnts  that  are  being 
laade  on  the  ^treeta  <^t  -there>  and  she        had  asiple 
opportunity  to  add  her  viewa. 

fmsxmm  WlJimt  take  your  nmt  «ptati©n*  then, 

Ha,  Warren^  ^mrl  ■ 

MS,  ¥ABEIil$   Baaed  on  your  fimmial  position  as 
we  increaae;  going  back  to  the  0ovemii^nt,  and  have  to  come 
up  with  the  SO  percent  J  I  m  rather  interested  in  knowing  i^e 
impact*    Aa  you  aay,  it  will  be  |l6j4oO,O00  baaed  on  the 
|32  million. 

sta  iiGan  san  Franciaco  talce  the  impact^  or  what  part  of  this 
have  you  considered  will  be  on  the  ad  valorem  tax#  or  will 
it  coaae  ^t  of  revenue  sharing      sO#  that  we  do  have  this 
increasing  factor*    Unfortunately >  to  i^rove  acaaething 
costa  moneyi  but  we  have  pit  a  lot  in  it#  and  we  don*t  lil^ 
to  aee  more  coming  out  of  the  ad  valorem  taxes. 

PHISXDEHT  FLSmiJ    1*11  Just  briefly        that  it  is 
better  to  pay  20  percent  to  do  tluit  which  we  would  have  to 
pay  100  percent  to  do*    The  system  has  got  to  be  improved, 
and  the  least  expensive  way  to  improve  it  is  to  talce  all  we 
can  get  from  the  Federal  Oovernment  and  put  mr  latching 
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portion  in.  I  think  we  iiave  to  consider  whether  or  not  thla 
is  a  good  venture,  and  it  could  very  well  cost  us  all  of  the 
$82  million.    We  4u9t  aiust  do  it,  ^  . bem 

While  I  don»t  loiow  what  it  will  coat  —  1*11  defer  to 
Dr,  Ghristenaen  on  that  —  I  think  we  have  to  first  accept 
the  concept  that  the  system  must  be  improved  even  if  it 
takes  ad  valorem  taxes*  ^  ? 

DR.  CHRISTENSENs    Mr.  President,  the  local  share  of 
this  $286  million  will  be  approximately  $76  million.  That 
works  out  to  a  percentage  of  about  percent. 

The  reason  it»s  higher  is  because  you  will  recall,  as 
I  mentioned  earlier,  our  first  grant  was  for  $1,360,000* 
Very  many  of  our  grants  were  at  66*33  ^nd  now  we  are 
getting  ii-ao.    All  of  this  money  today  is  iO-SO,    The  $40,  .; 

million  that  is  currently  pending  back  there        or  almost 

$50  million,  will  be  at  80-20,  ^  iciisB 

As  you  have  stated,  there  is  no  way  in  which  this  city 
can  improve  its  transit  system  unless  this  assistance  coma. 
It* 9  got  to  come  from  some  place,  and  if  anyone  thinks  that 
we  can  make  refurbishment  of  this  nature  without  paying 
something,  I  Just  d<m*t  know  where  they  have  learned  their 
mathematics.    We  have  to  pay  somathlng.    We  are  paying  now 
20  percent  out  of  every  dollar,  and  I  think  we  are  extremely 
fortunate  to  have  the  support  that  we  are  getting, 

MR,  CROWLEY:    On  the  Power  Improvement  of  $28  million, 
there  will  be  nothing  on  the  tax  roll,  it»s  all  Hatch  Hetchy 
local  money.    On  the  other  54,  we  get  an  annual  fund  from 
the  Transportation  Development  Agency  of  the  State, 
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We  have  been  averaging  $5  million  on  that  per  year,  which 
is  not  property  tax,  so  when  you  multiply  what  we  get  there 
by  five,  it  becomes  a  pretty  good  number,  too.    We  have  been 
averaging  pretty  close  to  $5  million  a  year,  so  $5  million 
becomes  $25  million. 

This  is  paying  a  considerable  part  of  this.    There  isn»t 
too  much  left  over  that  hits  the  property  taxes,  actually, 

MS.  WARREN:    Our  coraminity  has  had  the  feeling  and 
I  have  another  question 

PRESIDENT  FLYM:    We  are  going  to  answer  all  the 
questions  you  want  to  ask. 

MS.  WARREN s    You  misunderstand.    1  am  living  in  an- 
area  that»3  having  problems  with  the  Muni  Railway,  and  we 
don»t  look  at  the  jifeJihi  in  th^  saie  given  light  and  heartfelt 
thoughts  as  some  other  people  do. 

FRESIDENT  FliYNNl    flais'ls  thl'vie-^  th^^  say,  quote, 

your  community  has  had  for  some  time.    It  doesn't  come  as 
it '  surprise -^'to  lii'. 

MS.  WARRENj    We  found  out  that  we're  being  lied  to, 
and  we  don't  appreciate  that  one  iota.    That  came  out 
inadvertently  at  a  meeting. 

In  the  light  of  this  proposed  transportation  system  and 
the  lines  which  you  are  goirig  to  put  new  tracks  on  and  every- 
thing else,  is  there  anywhere  in  the  Muni  for  a  look  at  the 
rescheduling?    I  understand  this  is  in  the  making,  of  the 
buses  in  connection  with  the  streetcar  lines,  or  are 
we  going  to  do  that  locally? 

MR.  GREEN:    We  do  have  a  study  being  made  by  consultants 
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Who  will  be  studying  the  operations  and  the  schedules, 
and  certainly,  Ms.  Warren,  as  we  modernize  our  system  In 
terms  of  Its  physical  equipment,  we  will  be  looking  very 
closely  at  how  we  can  better  utilize  the  ^bus  system  and  the 
streetcar  system  to  better  serve  the  public. 

MS,  WARREN:    You » re  going  out  and  talking  to  people 
and  asking  for  support.    I  don*t  think  you  would  be  aware 
of  it,  but  this  16  hot  t^rhat^s  coming  out  &me  we  look  into 
whatever  you  propose  under. this  grant.    Then  we  found  out, 
by  an  off  remark,  that  you  are  proposing  perhaps  to  change 
our  bus  system,  and  here  we  look  into  one  phase  of  it  and 
we  don't  know  the  other.    Would  it  not  be  more  expedient  t 
on  transportation  if  you  are  going  to  put  this  so-called 
right-of-ways,  that  y©ti  intend  to  fti^:m  ... 

MR.  aREENt    What  rights-of-way? 

MS,  WARREN:    The  streetcar  right-of-ways  —  that  you 
come  out  at  the  same  time  and  discuss  your  proposals  of 
changing  your  other  facets  of  the  system  of  transportation  in 
San  Francisco  and  not  let  us  hang  fire  with  one  and  then  have 
to  fight  the  other  one? 

This  was  Just  an  Innocent  remark  that  came  out  of  a 
meeting  that  there  was  a  study  being  made  to  change  the  bus 
system  and  this  means  again,  sir,  that  we  are  working  on  one 
facet  of  your  transportation,  and  all  of  a  sudden,  the  rest 
of  it  could  be  changed.    We  have  to  go  ahead  and  work  again. 

Wouldn't  it  be  compatible  when  making  all  of  these 
proposals  that  the  change  come  into  being  so  that  we  know 
at  one  time? 
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PRESIDENT  FLYNNi    Ms.  Warren,  when  you  started  to  speak 
you  Were  very  distinctive  in  malcing  the  observation  you  were 
speaking  for  yourself,  and  that  means  "I".    Now  you  seem  to 
be  expressing  the  view  of  "we,  the  community". 

Was  the  improvement  association  notified  of  this  public 
hearing? 

MlMMi    I  cah»t  say  off-hand;  I  think  they  were, 

PRESIDENT  PLYNNs    l*ra  a  little  troubled  here       and  I 
don»t  want  to  cut  off  debate  -^rsibiit  I* m  a  little  troubled 
here.    I*m  getting^ersonal  now.  im 

You  have  completely  diverted  your  conversation  from  your 
personal  concerns  and  now  you  are  speaking  about  the  people 
in  the  community, 

I  have  said  for  the  benefit  of  everybody  here  before 
that  I  have  often  wondered  where  is  this  organization  that 
never  appears  at  these  public  hearings  to  give  us  the  benefit 
of  their  thinking  in  lieu  of  Mrs.  Warren's  "I,  I,  I,  Ij". 
Now,  I  don't  want  to  be  rude  about  this,  imt  I»m  Just  about  at 
wit" 3  end.    Are  you  really  talking  about  us  abusing  the 
neighborhood  which  you  come  from  r^,  and  that's  a  kind  of  a  bad 
remark  —  but  I'm  Just  wondering  what  are  you  really  saying? 

It  would  seem  to  me  that  the  community  that  you  purport 
to  represent  is  satisfied.    They  have  made  no  observations 
to  us.    We  do  not  intend  to  walk  over  aw  community  or  any 
neighborhood  in  reference  to  environmental  impact.    We  intend 
to  carry  out  those  charges,  because  we  have  that  responsi- 
bility —  is  that  correct,  Mr.  Crowley  —  to  the  Federal 
Government.    We  must  document  that  we  have  attempted  to 
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satisfy  the  communities. 

So  X  would  appreciate  it  if  you  would  really  give  me 
your  views,  which  you  started  off  with  before  you  started 
telling  me  about  the  various  communities.  Let's  stick  to 
your  concerns  as  opposed  to  the  communities,  who  have  not 
said  one  word . 

MS.  WARREN!    I  think  I  have  a  perfect  right  to  answer 
f«s^/   The  people  in  the  community  where  I  happen  to  live 
are  working  people  who  do  not  have  the  time  to  come  down 
to  City  Hall  and  sometimes  fight  their  oases,  and  also  are  of 
the  feeling,  many  of  them,  you  wouldn't  like  it  anyway  if  you 
come  down  here. 

PRESIDENT  FLYHM:    Then  you  do  represent  the  community? 

MS,  WARRENi    1  said  that  I  represented  myself.    I  am 
the  Transportatf W CJhala?man  of  the  Sunset  Improvement  Club. 
We  are  having  a  meeting  on  Tuesday  evening  where  these  views 
and  discussions  —  and  we  will  discuss  also  the  fact  that  we 
had  somebody  out  at  our  place  and  what  remarks  were 
made,  and  I  have  personally  —  Just  personally  —  been  7 
talking  to  individual  merchants,  and  these  remarks  are  coming 
out.    One  made  a  point  to  call  me  up  to  tell  me  something 
that  came  out  of  a  meeting.    He  was  told  by  a  member  of 
your  staff  that  came  out  from  the  Muni  Railway,  "Why  bother 
to  fight  if  you're  going  to  get  it  anyway?" 

PRESIDENT  PLYNN;    I  wonder  who  the  man  was  who  came 
from  the  Muni?    We  most  certainly  will  deal  with  a  situation 
of  that  nature. 

MS.  WARREN:    That  happens  to  be  when  we  c^*, 
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MR,  GREEN:    May  I  answer  that? 

PRESIDEUT  FLYNNs    Let^s  proceed.    X  don't  want  to  have 
a  personal  debate  here. 

MS*  WARRENr  I *m  going  to  finish  this  one  answer. 
Every  time  someone  comes  and  asics  them  a  few  questions,  they 
get  up  and  defend  themselves  in  a  very  defensive  fashion. 
This  la  a  .public  hearing.    People  are  Interested  in  what 
they're  doing.    We  are  not  always  enamored  with  what  they 
are  doing  I  sometimes  We  are,  sometimea  we  are  notj^^^ 

Somewhere  along  the  line  we  like  to  be  heard,  and  we're 
sure  not  being  heard  this  particular  moment  on  the 
representation  that  comes  out  from  the  Muni  Railway  to 
participate  with  the  citizens  of  San  Francisco,  period,  and 
good  afternoon. 

PRESIDED'  FLYM:    Dr.  Christensen,  would  you  like  to 
summarize  this? 

DR.  CHRISTENSEN:    Mr.  President,  fellow  Commissioners: 

You  have  been  presented  this  afternoon  with  what  our  group 
our  control  group  in  concert  with  UMTA  representatives  and 
engineers  consider  to  be  the  final  installment  of  the  total 
improvement  program  based  upon  our  current  knowledge  of  prices 
and  requirements. 

We  have  attempted  in  this  presentation  to  be  complete 
so  that  we  may  not  u^er-run  our  project  and,  therefore,  have 
to  come  in  again  with  an  additional  amendment. 

We  have  attempted  to  program  our  requirements  in  a  way 
that  will  permit  UMTA  to  fund  these  Items  in  accordance 
with  their  total  programs  throughout  the  country. 
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We  feel  that  the  $82  million  which  you  are  being  requested 
to  approve  now  for  the  capital  grants,  and  the  $1.4  million  — 
or  $1.5  million  .with  contingency  --  for  the  technical  studies 
grant,  will  materially  aid  the  San  Francisco  Municipal^ in 
becoming  the  urban  mass  transit  example  that  UPfP A  wants  it 
to  be. 

PRESIDEINT  PtSrmii    Thank  you  very  much;      ^  ^ 

MR.  BEI:    Just  to  allay  the  concerns,  perhaps,  of  the 
Commission  about  our  jfjelghbdrhoad  participation,  the 
Transit  Improvement  Program  has  been  under  way  for 
approximately  two -and -a -ha If  years,  and  rare  is  the  week 
that  passes  that  I  or  a  member  of  iny  staff,  Mr.  Green, 
Mr.  Stein,  or  the  Bepartment  of  Public  Works  are  not  working 
with  neighborhood  groups.    We  are  working  with  neighborhood 
groups  continuously.    There  is  input,  ant  We  are  all  known 
to  the  neighborhood  groups  throughout  the  city.    They  call 
Us,  they  give  us  ideas,  they  write  us  letters,  and  there  is  a 
continual  flow  back  and  forth.    We  are  all  mat  there  all 
the  time.    If  you  knew  how  much  overtime  our  people  have 
put  in,  it  would  mount  up  into  thousands  of  hours. 

So,  despite  what  Ms.  Warren  commented  on,  we  have  been 
working  with  the  neighborhoods  continuously. 

PRESIDENT  FLYNN:    And  specifically  with  the  neighborhood 
of  which  she  speaks? 

MR.  BEI:    Yes,  specifically  with  the  Sunset  District. 

PRESIDED  FLY13N:    Let  the  record  show  that. 

MR.  CROWLEY  J    I  believe  that  this  program  has  been 
very  thoroughly  thought  out.    We  have  been  working  on  it 
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for  eight  months.    We  probably  had  a  dozen  meetings  Just 

on  that  extension  through  the  Embarcadero,    This  is  the  best 

way  to  go,  looking  at  all  the  alternatives^  ' 

We  have  tried  to  coordinate  with  the  people  in  Washington 
to  give  them  our  ideas  —  there  is  no  sense  going  down  a 
blind  alley  —  and  they  seem  to  agree  with  our  concept, 
i  thihii  ^ost  of  the  items  will  be  approved,  and  I  feel  this 
is  the  result  of  a  lot  of  hard  work  and  the  best  expertise 
we  could  round  up  on  this  project.  Klvvx::^;!/ , ) 

PRESIDENT  WMMi    Thank  you  very  much. 

MR,  GREEN:    Mr»  President,  I  certainly  do  want  to  stand 
here  and  emphasize  my  total  and  complete  support  for  the 
program  and  the  funding  to  further  update  and  Improve 
our  system.    I  have  been  part  of  the  whole  concept  at  each 
step  of  the  way,  although  perhaps  there  may  have  been 
misunderstanding.    I  want  to  make  it  clear  that  I  totally 
support  it,  and  have  been  a  part  of  it.    I  think  it* a 
vitally  necessary  that  we  have  continuous  support. 

COMMISSIONER  CAHEt:    May  I  inquire,  have  you  and  your 
staff  participated  in  neighborhood  meetings  with  the  Sunset 
District 

MR.  GRBEN:  Yes. 

COMMISSIONER  CAREY:    —  and  discussed  various  issues 
regarding  our  transit  system? 

MR.  GREEN:    Yes,  sir,    I  have  been  to  several  meetings 
of  the  Sunset  group  and  at  all  times  we  have  stood  up  there 
and  answered  their  questions.    I  would  say  that  the  reception 
has  been  friendly  and  our  position  has  been  understood,  and 
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it  is  ray  feeling  that  our  position  is  supported. 
COMMISSIONER  CAREYs    Thank  you. 

PRESIDENT  PLYNN:    Are  there  any  further  questions  of 
the  Commissioners? 

(No  response. ) 
Mr.  Secretary,  will  you  call  the  roll?    We  are  voting 
as  a  package  item? 

MR»  BERMAN?    The  total  presentation. 

(Whereupon,  the  motion  was  adopted  unanimously.) 
PRESIDENT  FliYNNs    Thank  you  very  imAch*    The  resolution 
is  adopted. 

I  don*t  believe  that  "we  need  the  cotirt  reporter  for  the 
"balance  of  the  hearing. 


.       SAN  FRANCISCO  MUNICIPAL  RAILWAY 
TRANSIT  EQUIPMENT  PROGRAM 
UMTA  PROJECT  NO.  CA- 03- 0022 
SUPPLEMENTARY  AMENDMENT  DETAIL 

PROJECT  DESCRIPTION 

Articulated  Rail  Transit  Cars  (LRy).  Under  this  program  Muni  is  currently 
acquiring  80  articulated  rail  transit  cars  (known  as  Light  Rail  Vehicles 
or  LRVs) .    The  cars  are  being  manufactured  by  the  Boeing  Corporation,  As 
in  the  procurement  of  any  vehicle  of  new  design,  engineering  changes  or 
design  modifications  occur. 

In  order  to  procure  a  vehicle  most  responsive  to  transit  needs  it  will 
be  necessary  to  order  these  changes  or  modifications.     It  is  requested 
that  an  additional  amount  of  $2,000,000  for  this  purpose  be  added  to 
this  item,  increasing  it  to  a  total  of  $28,000,000, 
Small  Transit  Buses,     Funds  were  approved  for  the  acquisition  of  20 
small  transit  buses  at  an  estimated  cost  of  approximately  $25,000,  Re- 
cent bids  received  for  these  buses  have  indicated  that  they  will  cost 
approximately  $40,000  each.     It  will  be  necessary  to  provide  additional 
funding  in  the  amount  of  $301,404,  thereby  increasing  this  line  item  to 
$800,000, 

Radios  For  Trolley  Coaches  And  Small  Buses,     The  original  application 
requested  funding  for  210  radio-equipped  trolley  coaches.     At  UMTA's 
request,  the  radios  are  now  being  listed  separately.    This  results  in 
the  establishment  of  a  line  item  for  this  purpose  in  the  amount  of 
$710,650,  which  will  purchase  242  radios  (for  210  coaches  and  20  small 
buses  plus  12  spare  radios)  and  required  base  stations  installation. 


Engineering „     No  funds  for  this  purpose  were  included  in  the 
original  application.     To  date,  the  purchase  of  the  400  buses  has 
not  required  the  expenditure  of  significant  amounts  of  engineering 
funds.     It  is  now  necessary,  however,  to  provide  design  engineering 
and  inspection  for  the  light  rail  vehicles,  trolley  coaches  and 
small  buses  and  should  be  allocated  5%  to  cover  these  costs.  This 
amounts  to  $2,220,000  and  this  is  the  amount  being  requested  for  this 
line  item,  .  ..  .     ...       .      ,  ; 

Contingencies »     It  is  necessary  to  provide  funds  for  engineering 
changes,  price  escalations  and  unforeseen  modifications.     It  is  there- 
fore being  requested  that  a  contingency  line  item  be  established  to 
cover  those  items  still  to  be  acquired c    A  contingency  fund  for  this 
purpose  would  amount  to  $4,370, 000 „     For  the  rail  transit  cars  des- 
cribed above  $2,000,000  of  this  amount  is  requested  for  the  line  item 
for  the  purchase  of  the  80  articulated  rail  transit  cars.  Therefore, 
it  is  being  requested  that  the  balance  of  $2,370,000  be  provided  in 
the  Contingency  line  item  for  any  other  changes  or  modifications  to 
the  vehicles  being  procured  under  this  program. 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 

TRANSIT  IMPROVEMENT  PROGRAM  ■ 

UMTA  PROJECT  NOo  CA- 03- 0045 
SUPPLEMENTARY  AMENDMENT  DETAIL 

General o     With  the  ever-expanding  spiral  of  the  inflationary  trend 
in  construction  costs  it  has  been  necessary  to  review  the  various  projects 
in  this  program  to  determine  the  expected  costs  at  the  time  of  construc- 
tion.    The  estimates  of  funding  for  those  projects  which  require  a  con- 
siderable amount  of  construction  have  been  increased.     Some  projects 
have  had  the  design  phase  completed  and  cost  estimates  indicate  that 
additional  funds  will  be  required.     Detailed  engineering  studies  have 
been  made  to  establish  the  requirements  that  will  permit  the  Municipal 
Railway  to  carry  out  its  assignment  of  providing  transportation  service 
to  the  citizens  of  San  Francisco  and  its  numerous  visitors. 

This  amendment  is  the  second  amendment  submitted  for  this  program„ 
Approval  of  the  first  amendment  is  pending.    Those  projects  requiring 
additional  financing  are  included  in  this  amendment, 

Rerail  N  Line,     The  first  contract  for  this  project  is  currently 
under  construction.     It  is  part  of  an  overall  improvement  of  Judah  Street 
which  will  have  a  semi-exclusive  right-of-way  m  the  center  of  the  street 
for  operation  of  the  new  Muni  Metro  transit  cars  (knom  as  Light  Rail  Ve- 
hicles) 0    This  will  minimize  interference  by  automobiles  with  Muni  opera- 
tions and  assist  considerably  in  maintaining  schedules  so  that  subway 
operations  on  Market  Street  will  not  be  impaired  by  surface  traffic  con- 
ditions.    Loading  islands  are  being  provided  for  the  safety  of  Muni 
patrons.     Based  on  the  prices  bid  for  the  first  contract  it  was  evident 


that  additional  funding  was  needed  to  complete  the  rerailing  of  the  N 
Line,    A  contract  for  the  rerailing  of  the  tracks  in  the  Sunset  Tunnel 
(a  section  of  the  N  Line)  is  currently  getting  underway.    The  estimated 
additional  funding  required  amounts  to  $417, 000c     With  the  original 
approved  amount  and  an  additional  amount  for  which  approval  is  pending, 
the  amount  for  this  line  item  will  be  $4, 591, 000 „ 

Rerail  L  Line.     It  will  also  be  necessary  to  increase  this  line  item„ 
The  initial  contract  for  this  line  will  be  starting  early  this  year. 
Approximately  one  mile  of  this  line  is  scheduled  to  have  the  raised  semi- 
exclusive right-of-Way  installed „     The  estimated  additional  requirements 
amount  to  $254,000  and  with  the  approved  amount  and  an  amount  pending 
approval  the  line  item  will  be  $2, 790, 000 » 

Rerail  J  Line,    This  project  includes  approximately  1-1/2  miles  of 
raised  right-of-way.    As  stated  above  for  the  other  rerailing  projects, 
bid  prices  show  that  this  project  must  be  increased  an  additional  amount 
of  $115,000  to  a  revised  line  item  amount    of  $1,260,000, 

Rerail  K  Line,     The  portion  of  the  K  Line  between  Ocean  Avenue  and 
Sto  Francis  Circle  is  currently  being  rerailed.    The  K  Line  will  be  ex- 
tended from  the  present  Phelan  Loop  to  a  connection  with  the  loop  track 
at  the  new  Muni  Metro  Center  which  will  permit  the  K  Line  to  have  a  direct 
connection  to  the  Bay  Area  Rapid  Transit  District's  Balboa  F*ark  Station, 
This  will  provide  an  excellent  service  for  both  BART  and  Muni  patrons. 
All  cars  going  into  and  out  of  service  travel  over  the  K  Line  tracks  to 
the  individual  lines,    '  • 

In  coordination  with  the  City's  Department  of  Public  Works,  a  joint 
project  will  provide  the  Muni  cars  an  exclusive  right-of-way  along  Ocean 
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Avenue  between  Phelan  Avenue  and  the  Interstate  Highway  280  overcrossing , 
Long  loading  islands  connecting  with  a  pedestrian  overpass  will  furnish 
excellent  service  for  the  numerous  students  at  City  College  of  San 
Francisco. 

An  additional  amount  of  $182,000  will  be  required  which  will  make 
the  revised  line  item  $997,000. 

Forest  Hill  Stat ion „     The  amount  approved  for  this  project  in  the 
original  application  was  $1,892,000.     In  the  first  amendment  to  this  pro- 
gram a  request  for  additional  funding  was  submitted  in  the  amount  of 
$6,108,000  for  a  total  of  $8,000,000  which  was  estimated  to  be  the  cost 
of  a  new  replacement  for  this  underground  station,  which  was  constructed 
in  1917,  to  bring  it  up  on  a  par  with  the  other  eight  transit  stations 
which  BART  is  building  for  the  Muni  for  its  subway  operation, 

A  preliminary  engineering  report  on  this  station  has  been  completed 
by  a  well-know  architectural  firm  which  designed  five  BART  stations.  The 
report  indicated  that  very  little  improvement  is  possible  for  the  origi- 
nal amount,     A  complete  rehabilitation  of  the  station  is  possible  for  the 
amended  amount,  if  approved „     However,  this  firm  stated  that  because  of 
the  age  of  the  present  station  and  its  condition,  a  safety  hazard  exists 
and  recommended  that  consideration  be  given  to  a  complete  replacement  of 
the  station  as  the  only  prudent  and  feasible  course  of  action. 

Conceptual  designs  were  included  in  the  report.     It  is  Muni  manage- 
ment's position  that  a  new  station  should  be  constructed,  utilizing  the 
conceptual  design  in  the  report.     The  other  City  departments  enthusiasti- 
cally endorse  this  position  as  an  outstanding  improvement  in  the  City's 
transit  system.     The  Department  of  Public  Works  is  willing  to  contribute 
gasoline  tax  funds  towards  the  project  for  the  improved  traffic  conditions 

on  the  surface  that  will  result, 
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An  additional  $4,000,000  will  be  required  to  cover  the  Muni  portion 
of  the  project.    This  will  increase  this  line  item  to  $12,000,000, 

Twin  Peaks  Tunnel  Repairs >    A  preliminary  engineering  report  by  a 
consulting  engineering  firm  has  been  completed.     The  amount  of  structural 
repairs  required  has  been  established  and  will  be  part  of  a  contract  to 
get  underway  this  year.     All  work  will  be  done  during  night  hours  of 
11:00  PM  to  4:30  AM  when  streetcar  operations  are  suspended.  Streetcars 
for  all  lines  use  the  tunnel  every  day  and  it  is  not  possible  to  shut 
down  the  tunnel  since  these  lines  carry  a  large  portion  of  the  Muni  pat- 
ronage.    In  addition  to  the  structural  repairs,  it  will  be  necessary  to 
add  a  forced  ventilation  system  to  the  tunnel  since  it  will  be  connected 
directly  to  the  Market  Street  Subway  when  Muni  lines  go  underground  in 
the  new  subway  being  constructed  for  Muni  by  BART„ 

The  ventilation  system  will  also  exhaust  smoke  and  heat  in  the  event 
of  a  fire  in  the  tunnel.     It  will  also  be  necessary  to  provide  a  water 
main  for  firefighting  purposes  throughout  the  length  of  the  tunnel.  With 
the  foregoing  improvements,  the  tunnel,  which  essentially  will  be  an  ex- 
tension of  the  subway,  will  then  be  able  to  meet  the  requirements  of  a 
modern  subway  system. 

An  additional  $1,880,000  will  be  required  for  the  above  improvements 
thereby  making  the  amount  for  this,  line  item  $3,000,000. 

New  Rail  Car  Storage  and  Service  Facility  and  K  Line  Terminal.  The 
design  of  this  facility,  which  will  be  known  as  Muni  Metro  Rail  Center, 
has  been  completed  and  bids  for  its  construction  are  now  being  solicited. 
The  consulting  engineering  firm  has  developed  an  excellent  design,  with 
cost-consciousness  given  primary  consideration,  and  yet  which  will  furnish 
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an  extremely  efficient  operation.     The  new  facility  will  be  utilized  to 
store  and  maintain  the  100  transit  cars  which  currently  are  on  order. 
The  facility  will  also  include  a  revenue  loop  track  and  a  terminal  for 
the  K  and  M  Lines  adjacent  to  the  BART  Balboa  Park  Station,  thereby  per- 
mitting a  direct  connection  between  the  two  systems. 

Included  in  this  facility  will  be  mockups  and  training  aids  to  enable 
the  maintenance  personnel  to  become  thoroughly  schooled  in  the  many  com- 
plex features  of  the  new  transit  cars„    Muni  will  be  the  first  transit 
system  to  use  the  new  Light  Rail  Vehicles  and  it  is  imperative  that  they 
be  expertly  maintained. 

With  the  inflationary  trend  in  construction  cost,  it  will  be  neces- 
sary that  additional  financing  be  provided  to  build  this  most  essential 
facility.     The  original  amount  approved  for  this  project  was  $5,466,000, 
but  this  estimated  cost  was  prior  to  the  determination  of  all  the  re- 
quirements of  the  new  cars„     The  first  amendment  to  the  program  requested 
an  additional  $4,734,000  and  this  amount  is  currently  awaiting  approval » 
A  detailed  cost  estimate  of  $16,000,000  has  been  prepared  by  the  Consul- 
tant to  include  the  entire  facility  with  permanently  installed  equipment = 
It  will  be  necessary  that  an  additional  $5,800,000  be  provided  and  this 
is  the  amount  requested  in  this  application. 

Safety  Train  Control  for  Subway.     It  has  been  necessary  to  add 
several  change  orders  to  the  contract  for  installation  of  the  subway  sig- 
nal system.     These  change  orders  were  issued  to  improve  the  signal  system 
and  to  add  cab  signal  sets  for  the  20  additional  LRVs  being  acquired  under 
another  program  (UMTA  Project  Noo  CA-03-0078) ,     In  order  to  provide  the 


funds  to  cover  the  cost  of  this  contract,  $149,000  is  added  in  this 
amendment  making  the  line  item  $3, 500, 000 „ 

New  Combined  Central  Shop  and  Replacement  for  Ocean  Avenue  Coach  Yard, 
The  final  design  of  the  new  central  shop  for  maintenance  of  all  Muni  buses, 
the  new  operations  building  and  the  cable  car  repairs  and  carpenter  shop 
has  been  completed.     This  Phase  II  construction  at  the  new  bus  storage 
and  maintenance  installation  at  22nd  and  Indiana  Streets  is  currently  out 
to  bido     The  entire  complex  has  been  designated  the  John  M„  Woods  Motor 
Coach  Center,  named  for  the  previous  Muni  general  manager. 

Under  Phase  I  construction,  the  bus  storage  yard,  the  service  line 
which  includes  inspection  pits,  fare  removal,  fueling  and  cleaning  func- 
tions and  a  temporary  operations  building  are  being  constructed. 

The  design  of  this  installation  is  such  that  an  efficient  operation 
will  result  and  an  effective  maintenance  program  can  be  undertaken.  Ex- 
tensive study  by  the  consultant  has  resulted  in  a  cost-effective  design 
and  will  enable  the  Muni  to  carry  out  its  maintenance  mission. 

Construction  costs  have  escalated  substantially  so  that  additional 
financing  will  be  required.     The  original  approved  amount  for  this  pro- 
ject, which  consists  of  two  functions  combined  on  one  site,  was  $5,986,000. 
An  additional  $4,633,000  awaits  approval  under  a  previous  amendment.  In 
order  that  this  installation  may  be  completed,  an  additional  amount  of 
$1,781,000  is  being  requested  which  makes  this  combined  line  item 
$12,400,000. 

Engineering  and  Inspection.     In  order  to  provide  engineering  and  in- 
spection costs  to  cover  the  supplements  included  in  this  amendment,  it 
will  be  necessary  to  increase  this  line  item  by  $1,023,000.     This  amount 
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together  with  the  $2,675,000  now  awaiting  approval,  in  a  prior  amendment, 
will  increase  this  line  item  to  $8,094,000. 

Contingencies .     The  original  application  for  this  program  did  not  in- 
clude a  contingency  line  item  to  cover  cost  overruns,  design  changes  and 
modification  of  requirements.     A  prior  amendment  requested  establishment 
of  this  line  item  for  such  purposes.    The  amount  requested  in  the  prior 
amendment  was  $7,278,000  and  is  awaiting  approval.     It  is  now  requested 
that  an  additional  amount  of  $816,000  be  added  to  the  previous  request 
which  results  in  a  line  item  in  the  amount  of  $8,094,000.     This  represents 
a  10%  contingencies  factor  for  all  the  projects  included  in  this  program. 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

UbfTA  PROJECT  CA- 03 -005 6 
TRANSIT  POWER  IMPROVEMENT  PROGRAM 
SUPPLEMENTARY  AMENDMENT  DETAIL 

GENERAL 

The  line  items  in  the  original  budget  were  prepared  in  early  1972  and  were 
based  on  preliminary  estimates  developed  from  a  conceptual  design  studyo 
Since  that  time  the  scope  of  each  line  item  has  been  developed  by  more  thorough 
engineering o    Certain  operating  criteria  and  power  requirements  of  the  new  sub- 
way-surface light  rail  vehicles  have  changed  or  have  become  better  defined. 
The  effect  on  the  power  supply  and  distribution  system  was  evaluated  by  an  up- 
dating of  the  conceptual  design,  approved  by  UMTA.    The  final  report  was  re- 
ceived after  the  approval  of  the  Project  grant  and  budget o     Subsequent  detailed 
engineering  design  has  developed  more  realistic  cost  estimates.  Unprecedented 
inflationary  trends  in  materials  and  construction  costs  have  resulted  in  great- 
ly increased  costSo 

The  project  budget  has  been  revised  twice,  both  times  resulting  in  no  increase 
in  total  project  funds.    The  first  revision  transferred  funds  from  the  con- 
tingencies line  item  to  the  various  line  items  associated  with  the  purchase 
of  rectifier  Substation  equipment.    The  second  revision  transferred  funds  from 
contingencies,  engineering  and  inspection  line  items  to  set  up  supporting 
services  and  project  administration  under  the  new  cost  allocation  plan. 

The  revised  estimates  in  this  supplementary  amendment  take  into  account  all 
changes  in  system  requirements  and  inflation  as  forecast  to  the  completion  of 
the  Project. 
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PROJECT  LINE  ITEMS 

Purchase  and  Install  Rectifiers  and  Related  Switchgear  for  Substations » 
The  low  bid  received  and  approved  by  UMTA  for  the  furnishing  and  delivering  of 
the  Substation  equipment  was  $5j896,434o    The  existing  total  budgeted  amounts 
for  all  SiJbstations  for  furnishing  and  installing  the  equipment  is  $6,157,000, 
leaving  a  balance  of  only  $260,000  for  installationo    Our  estimated  cost  of 
this  installation  work  is  $l,541s000,  requiring  an  increase  of  $l,281,000o 
Fart  of  the  increase  is  due  to  the  higher  equipment  cost.    The  remainder  is 
due  to  inflation  and  required  work  not  originally  accounted  for«    The  original 
estimates  were  based  on  an  average  percentage  cost  of  equipment  as  installa- 
tion cos to    This  did  not  account  for  the  cost  of  above-average  conduit  and 
feeder  installations  within  the  Substation  building  or  property,  which  in  some 
stations  is  considerable.     In  the  case  of  installation  in  existing  Substation 
buildings s  no  allowance  was  made  for  mechanical  ventilation,  fire  detection 
and  alarm  systems,  minor  structural  repairs  necessary  to  accomodate  the  new 
equipment,  or  noise  suppression  equipment.    In  addition  to  the  above  complica- 
tions, which  are  applicable  to  all  Substations,  specific  items  are  as  follows s 

Sutter  Substation, 

This  Substation  will  be  located  on  property  in  a  Redevelopment  Area  and  will 
be  surrounded  by  new  housing  developments.    To  satisfy  the  requirements  of  the 
Redevelopment  Agency,  this  Substation  will  be  an  underground  structure  set  back 
from  the  street  and  reached  by  a  narrow  driveway  between  buildings.    This  re- 
quires longer  than  average  runs  of  feeder  conduits  and  cables.    This  is  one  of 
the  larger  Substations  and  has  many  feeder  circuits.    The  additional  funds  re- 
quired for  this  installation  is  $113,000  of  which  $61,000  is  for  the  increased 
feeder  work. 
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Bryant  and  Downtown  Substations. 

This  item  is  for  a  new  installation  at  Bryant  and  half  of  the  installation  (one 
of  two  4,000  kW  units)  at  the  existing  Downtown  Substation.    The  other  half  of 
the  Downtown  installation  is  combined  in  a  line  item  with  Laguna  Honda  Substa- 
tiono    The  estimated  cost  for  this  installation  is  $214,000  of  which  $62,000 
is  for  Bryant  and  $152,000  for  Downtown.     Due  to  an  error  when  combining  Down- 
town in  two  different  line  items,  the  actual  cost  of  the  equipment  for  this 
line  item  is  greater  than  the  amount  budgeted  for  equipment  and  installation 
by  $95,000.    Therefore,  additional  funds  of  $309,000  are  required.    The  high 
cost  of  the  work  at  Downtown  is  due  to  reasons  stated  for  an  installation  in 
an  existing  building,  complicated  in  this  case  by  the  necessity  for  removing 
the  existing  equipment  in  phases  and  keeping  the  remainder  operating  while 
installing  the  new  equipment.    This  is  also  a  major  Substation  with  many 
feeder  circuits;  hence,  a  larger  cost  for  feeder  work  within  the  station. 

Outer  Mission  Substation. 

The  existing  switchgear  and  transformer  will  be  retained  at  this  existing  Sub- 
station.   Only  the  existing  mercury-arc  rectifier  is  being  replaced  by  a  new 
silicon-diode  type  unit.    The  cost  of  the  equipment  has  depleted  the  budget. 
The  additional  funds  required  for  the  installation  are  $19,000,  which  includes 
feeder  work  in  the  station  and  other  costs  stated  for  work  in  an  existing 
building. 

Richmond  Substation. 

The  original  budget  contemplated  installing  the  existing  rectifier  and  switch- 
gear  from  the  old  West  Portal  Station  (to  be  abandoned)  at  the  existing  Rich- 
mond Substation.    The  switchgear  and  transformer  can  be  used  but  the  existing 
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mercury-arc  rectifier  is  to  be  replaced  by  a  silicon-diode  type«    The  cost  of 
the  equipment  has  depleted  the  budget o    The  additional  funds  required  are 
$132  5,000 5,  which  include    the  removal  of  the  equipment  and  transportation  from 
the  old  to  the  new  location,  the  installation  of  the  equipment  and  removal  of 
the  old  equipment  and  other  costs  stated  for  work  in  an  existing  building. 

DowntowTi  and  Laguna  Honda  Substations » 

This  item  is  for  the  installation  of  the  other  half  of  the  equipment  in  the 
existing  Downtown  Substation  and  for  the  new  installation  at  Laguna  Hondao 
The  estimated  cost  of  this  work  is  $290,000  of  which  $152 ^OOO  is  for  Downtown 
and  $138$, 000  is  for  Laguna  Honda.    Due  to  the  error  in  allocation  of  funds  for 
each  part  of  Downtown  as  combined  in  two  line  items,  a  larger  proportion  was 
left  in  this  item,  and  additional  funds  of  only  $80,000  are  required  to  com- 
plete this  installation..    The  high  cost  of  the  work  at  Downtown  is  again  the 
same  as  stated  for  the  first  half  of  the  Substation  in  the  previous  line  item. 
The  high  cost  of  the  work  at  Laguna  Honda  is  due  to  extremely  long  feeder  and 
service  runso    The  original  location  for  this  Substation,  on  City  Property, 
was  adjacent  to  a  vent  shaft  from  the  Twin  Peaks  Tunnel,,    The  feeders  run  down 
the  vent  shaft  to  the  tunnel »    Due  to  the  City  Master  Plan  open  space  require- 
ments for  this  land  use,  the  Substation  had  to  be  re-sited  300  feet  away  from 
the  original  location,  near  other  buildings  on  the  property  at  the  edge  of  the 
open  space  areao    This  greatly  increases  the  cost  of  the  DoCo  feeder  installa- 
tiojio    Additionally,  the  12  kV  AoC»  service  for  this  Substation  is  not  avail- 
able from  the  PGandE  Company  in  the  immediate  area.    It  is  necessary  to  pro- 
vide the  service  conduit  and  cable  from  the  West  Portal  Station,  5,250  feet  to 
the  west,  through  the  tunnel  and  up  the  vent  shafts    The  increased  feeders  and 
service  work  add  $93,000  to  the  cost* 
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In  addition  to  the  $80,000  requested  to  complete  the  installation  of  equipment 
now  on  order,  $330,000  is  requested  to  purchase  and  install  additional  equip- 
ment at  Laguna  Honda  Subs tat ion.    This  Substation  will  supply  power  for  the 
central  portion  of  the  Twin  Peaks  Tunnel.    A  failure  of  the  single  rectifier 
unit  now  planned  would  interrupt  service  to  all  vehicles  in  the  tunnel.  The 
other  Substations  serving  the  tunnel  and  the  Market  Street  Subway  have  dual 
rectifier  units  to  provide  service  reliability  and  safetyo    The  second  unit  at 
Laguna  Honda  will  bring  this  Substation  to  the  same  standards  for  all  Substa- 
tions serving  underground  transit  facilities. 

Randolph,  Taraval,  Judah  and  West  Portal  Substations » 

These  are  all  new  installations.    The  cost  of  the  equipment  depleted  the  budget. 
The  additional  funds  required  for  this  installation  are  $270,000  as  follows: 
Randolph,  $44,000;  Taraval  and  Judah,  $58,000  each;  West  Portal,  $110,000. 
West  Portal  is  a  two-unit  Substation,  formerly  called  Junipero  Substation. 
During  the  revisions  to  the  conceptual  design,  it  was  decided  to  relocate  the 
Junipero  Substation  to  the  West  Portal  of  the  Twin  Peaks  Tunnel  and  include 
the  Substation  in  the  structure  of  the  West  Portal  Passenger  Station  to  be 
built  for  Muni  by  BART.  , 

Civic  Center  and  Church  Street  Substations. 

These  are  new  installations.    The  additional  funds  required  for  this  item  are 
$128,000.    Both  stations  are  dual-unit  installations  and  have  above-average 
feeder  installation  costs.    The  structures  are  being  constructed  as  part  of 
the  subway  station  work  by  BART  for  Muni;  however,  some  additional  finishing 
work  is  necessary  in  addition  to  the  normal  equipment  installation. 
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Carl  and  San  Jose  Substations o 

These  are  new  installations »    The  cost  of  equipment  depleted  the  budget o  The 
additional  funds  required  for  the  installation  are  $168s000  of  which  $98,000 
is  for  Carl  and  $70s,000  is  for  San  Jose«     Carl  is  a  dual-unit  installation  and 
has  above-average  feeder  installations.     San  Jose  Substation  is  a  single-unit 
station.    The  structure  is  being  constructed  as  a  part  of  the  new  Muni  Metro 
Centero  ; ; 

Substations  "E",  "F"»  "J"  and  "N". 

When  the  presently  approved  program  is  completedj  the  system  will  still  include 
four  Pacific  Gas  and  Electric  Company  (PGandE)  Substations  which  have  a  combina- 
tion of  obsolete  and  modern  equipment.    These  PGandE  Substations  are  essential 
for  continuous  service  to  the  electric  trolley  coaches  and  LRVs  of  the  Muni  and 
should  be  balanced  with  the  14  Substations  owned  by  the  City.     PGandE  does  not 
supply  this  type  of  service  elsewhere  and  it  is  a  specialized  and  small  part 
of  their  overall  function.    They  have  requested  that  the  City  acquire  the  new 
equipment  necessary  to  continue  operation  of  these  Substations.    The  City  would 
then  have  complete  responsibility  for  the  transit  power  supply  system. 

The  funds  requested  under  the  new  line  items  for  Substations  "F"  and  "J"  are 
$1,625,000  and  for  Substations  "E"  and  "N"  are  $1,830,000.    Of  those  amounts, 
$955,000  will  be  used  to  acquire  from  PGandE,  at  the  net  book  value,  the  ser- 
viceable equipment  existing  in  these  Substations.    The  remaining  $2,500,000 
will  be  used  to  purchase  and  install  the  additional  rectifiers  and  related 
switchgear  necessary  to  replace  the  obsolete  equipment.    The  installation  costs 
include  the  rearrangement  of  other  equipment  in  the  Substations  that  is  not 
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used  for  transit  power  so  that  the  City  equipment  can  be  isolated  and  con- 
trolled only  by  City  personnel o     In  two  of  the  stations g  partitions  and  sepa- 
rate access  will  be  constructed  and  the  City  will  lease  the  portion  of  the 
premises  to  be  usedo    In  the  other  two  stations g  the  entire  building  will  be 
acquired  under  other  line  items o    The  installation  costs  also  include  feeder 
circuit  cable  and  conduit  connections  within  the  Substations  and  to  the  inter- 
faces with  the  distribution  system  currently  being  improved  under  the  Project o 
Any  fully  depreciated  equipment  currently  being  used  for  the  transit  power 
installation  in  these  Substations  and  no  longer  required  by  the  PGandE  will  be 
salvaged  and  funds  will  be  credited  to  the  Projecto 

Purchase  and  Install  Gap  Breakers  at  Four  (4)  Stations <, 

During  the  revisions  to  the  conceptual  design^  with  the  relocation  of  Junipero 
Substation  to  West  Portal ^  it  became  necessary  to  add  a  fourth  gap  breaker 
station  to  the  three  in  the  original  budgeto    The  additional  station  is  to  be 
located  in  the  Twin  Peaks  Tunnel  at  the  present  Forest  Hills  Station  and  sepa- 
rates the  circuits  in  the  tunnel  from  the  West  Portal  and  Laguna  Honda  Stations 
The  cost  of  the  equipment  purchased  has  depleted  the  budgeto    The  additional 
funds  required  for  installation  are  $62^000  for  the  four  locations  which  in- 
cludes the  construction  of  enclosures  to  house  the  equipment  at  Eureka  and 
Forest  Hills »     Space  has  been  provided  for  the  equipment  at  the  Van  Ness  and 
Powell  BART-constructed  stations o 

Construct  Buildings  for  Substations,, 

The  original  budget  estimates,  with  the  exception  of  Church  and  Civic  Center 
Substations,  were  based  on  average  building  costs  of  $40/sqofto  for  a  building 
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sized  for  equipment  based  on  generally  available  catalog  dimensions.  Subse- 
quent detailed  engineering  of  each  building,  based  on  the  requirements  of  the 
equipment  now  on  order  and  the  dictates  of  the  individual  sites j  have  produced 
more  realistic  costs „  Items  contributing  to  higher  costs  are  those  which  are 
not  normally  included  in  the  average  buildingo  Some  of  these  are:  increased 
mechanical  ventilation  for  removing  heat  losses  of  electrical  equipment,  fire 
detection  and  alarm  systems,  noise  suppression  equipment,  above-average  elec- 
trical work,  etCo    Specific  items  are  as  follows: 

Sutter  Substationo 

As  previously  stated,  this  building  will  be  an  underground  structure  to  satisfy 
the  requirements  of  the  Redevelopment  Agency  for  the  site.    Greater  costs  for 
excavation,  shoring,  underpinning  of  adjacent  structures  and  structural  aspects 
of  the  building  have  resulted  from  this  requirement*    The  cost  for  this  struc- 
ture is  estimated  at  $508,000,  requiring  additional  funds  of  $276,000o 

Bryant  Substation. 

This  Substation  will  be  either  a  new  structure  built  on  the  existing  property, 
adjacent  to  the  present  Substation  building,  or  a  major  rebuilding  of  an  un- 
used area  of  the  present  building.    Complete  analysis  of  the  alternates  has 
not  been  completed  at  this  time.    Preliminary  estimates  indicate  the  same  mag- 
nitude of  cost  for  either  plan*    Estimated  cost  is  $206,000  requiring  additional 
funds  of  $111,000. 

Laguna  Honda  Substation. 

Estimated  cost  for  this  structure  is  $301,000  requiring  additional  funds  of 
$192,000.    The  increase  includes  $70,000  to  enlarge  the  building  from  the 
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original  planned  design  in  order  to  accommodate  the  second  set  of  rectifier 
and  switchgear  equipment  described  hereinbefore o 

Randolphs  Taraval  and  Judah  Substations o 

The  budget  for  this  line  item  originally  included  a  fourth  Substation^  Jtjnipero, 
which  is  now  deletedo    Junipero  was  relocated  and  re-named  West  Portal,,  The 
Substation  structure  is  being  provided  by  BART  as  a  replacement  for  the  exist- 
ing West  Portal  Substation  which  must  be  removed  to  enable  construction  of  the 
new  West  Portal  Passenger  Stationo    The  remaining  Substation  structures  are 
estimated  to  cost  as  follows:     Randolph,  $144s000;  Taraval,  $202,000;  Judah, 
$202,000o    Additional  funds  of  $251,000  are  required  for  this  line  itemo 

Carl  and  San  Jose  Substations » 

Carl  Substation  will  be  an  underground  structure  located  on  Muni  property  above 
the  West  Portal  of  the  Sunset  Tunnel o    The  property  is  zoned  as  open  space  and 
the  subsurface  construction  is  required  for  conformity  with  the  City  Master 
Piano    Carl  is  a  dual-unit  Substation  and  like  Sutter  Substation  has  the  same 
higher  construction  costs  associated  with  an  underground  structure  of  this 
size.    Restoration  of  the  surface  area  to  a  plaza  for  public  use  in  keeping 
with  the  nature  of  the  open  space  in  a  residential  neighborhood  is  included  in 
the  cos to    This  work  is  estimated  at  $532,000,  which  is  slightly  higher  than 
Sutter  Substationo    Both  values  compare  favorably  with  the  cost  of  the  Civic 
Center  Substation,  a  similarly-sized  underground  structure  now  under  construc- 
tion for  Muni  by  BART  at  a  cost  of  $450,000,     San  Jose  Substation  structure  is 
being  included  as  part  of  the  Muni  Metro  Center  complex  in  order  to  fully  uti- 
lize existing  propertyo    The  Project  share  of  the  cost  for  the  Substation 
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structure,  including  feeder  and  service  conduit  runs  on  the  property,  which 
are  above -average,  is  estimated  at  $250,000.  Additional  funds  required  for 
the  two  structures  in  this  line  item  are  $656,000. 

Real  Estate  Acquisition  for  Substations. 

The  budget  line  items  for  real  estate  acquisition  for  the  new  Substations  have 
been  revised  to  reflect  the  latest  anticipated  costs  of  the  property  acquisi- 
tion as  established  by  the  completed  independent  appraisals  made  under  con- 
tracts administered  by  the  City  Real  Estate  Department  and  approved  by  IMTA. 
Included  also  are  the  changes  necessitated  by  the  Substation  relocations  re- 
ferred to  previously.    The  total  net  change  in  costs  for  the  several  line 
items  involved  is  $166,000,  which  also  includes  estimated  relocation  costs. 
Specific  items  are  as  follows: 

Sutter  Substation. 

Costs  reduced  by  $15,000, 

Laguna  Honda  Substation. 

This  was  not  included  in  the  original  budget  since  it  is  located  on  existing 
City  property.    However,  a  transfer  of  funds  is  required  between  City  depart- 
ments from  the  Public  Utilities  Commission  to  the  Public  Health  Department. 
Additional  funds  required  amount  to  $25,000, 

Randolph,  Taraval  and  Judah  Substations. 

The  original  budget  for  this  line  item  included  a  fourth  site  to  be  acquired 
for  Junipero  Substation,  As  previously  noted,  this  Substation  was  relocated 
to  West  Portal  and  located  on  existing  Muni  property;  hence, no  funds  are 


-10- 


neededo  The  additional  funds  required  for  the  three  remaining  sites,  including 
the  relocation  costs  for  the  existing  owners  of  the  property  required  for  the 

Judah  Substation^  are  $19j000o 

Carl  Substation,, 

Costs  reduced  by  $23, 000 » 


These  new  line  items  are  for  the  acquisition  of  the  land  and  buildings  now 
owned  by  the  PGandE  and  used  exclusively  for  transit  power  Substations.  As 
previously  noted,  the  City  will  purchase  and  install  new  Substation  equipment 
in  these  buildings o    Additional  funds  required  are  $115,000  for  Substation  "F" 
and  $45,000  for  Substation  "N", 

Purchase  and  Install  Subway  Maintenance  Telephone  Systemo 

Updated  estimates  require  additional  funds  of  $6,000  for  this  line  item. 

Purchase  and  Install  Substation  Supervisory  Control  Systemo 

The  several  budget  line  items  for  this  work  have  been  revised  as  a  result  of 
the  preliminary  work  which  resulted  in  the  completion  of  the  professional  ser- 
vices agreement,  approved  by  UMTA,  for  the  design  of  this  system*    The  cost 
estimates  thus  reached,  although  still  preliminary  in  nature,  are  felt  to  be 


more  realistic  of  current  costs.    Allocations  of  the  costs  were  shifted  among 
line  items  to  more  properly  reflect  the  distribution  of  costs.    The  net  in- 
crease in  funds  required  is  $327,000  which  increases  the  present  budget  from 
$853,000  to  $1,180,000,    The  increase  includes  $200,000  to  extend  the  system 
to  the  four  new  Substations, 


Substations  "F"  and  "N" 


o 
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Furnish  and  Install  Feeders  and  Trolley  Wlreo 

The  several  budget  line  items  for  furnishing  and  installing  feeders  and  trolley 
wire  have  been  revisedo    All  show  substantial  increases  over  the  original  es- 
timates o    This  is  due  to  the  unprecedented  inflation  in  construction  costs  as 
affecting  the  construction  of  underground  duct  systems  and  even  more  drastical- 
ly in  the  cost  of  copper  and  the  resulting  trolley  wire  and  insulated  power 
cablco     For  example ^  the  price  of  copper  in  December  of  1972  was  $0o47/lbo  and 
insulated  power  cable  j  750  MCM,  was  quoted  at  $3o60/fto    In  April  of  19745,  the 
price  of  copper  was  $lo52/lbo  and  is  currently,  January  1975s,  about  $0o70/lbo 
Our  best  estimate  for  this  size  cable,  when  we  will  be  purchasing  it,  averages 
$5o50/fto    Under  the  various  line  items,  quantities  have  been  verified  and 
costs  estimated  for  duct  system  construction  and  cable  installation  based  on 
the  latest  experience  with  bids  received  on  the  contracts  thus  far  completed 
or  underway  on  the  Projecto     Specific  line  items  are  as  follows: 

Feeders  for  Sutter  Substation  Area  (Trolley  Coaches) «. 

Increase  of  $2,612,000  to  revised  amount  of  $5, 751, 000,    This  represents  338,000 
fto  of  cablej  cable  cost  $4o93/fto   (average)  or  $l,6673000o    Installation  cost 
is  $1,484,000  and  duct  system  construction  costs,  52,000  fto  including  manholes, 
conduit  risers,  etCo,  are  estimated  at  $2,600,000o 

Feeders  for  Bryant  and  Downtown  Substation  Areas  (Trolley  Coaches) o 
Increase  $2,190,000  to  revised  amount  $5,294,000^     300,000  fto  of  cable  at 
$4„44/ft„   (average)  is  $1,330,000;     Installation  cost,  $1,304,000;     Duct  system 
cost,  $2,660,000o 
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Feeders  for  Remainder  of  Area  (Trolley  Coaches), 

Increase  $2sl83s000  to  revised  amount,  $6^65 6^,0000    435s,000  fto  of  cable  at 
$5o00/fto   (average)  is  $2s,175s000;     Installation  cost,  $1,870,000;  Duct 
system  cost,  $25,6105000o 

Feeders  for  Surface  Streetcar  Lines  <, 

Increase  $ls,945s000  to  revised  amount  $6s,358,000o     314s000  fto  of  cable  at 
$5o56/fto   (average)  is  $lj, 742^0005    Installation  costj,  $ls,391  ^OOO ;  Duct 
system  cost^,  $3s225g000o 

Market  Street  Subway  Feeders  and  Trolley  Wireo 

This  item  was  not  included  in  the  original  budget  since  it  was  believed  that 
BART  would  provide  the  electrification  system  for  the  subwayo     BART  has  in- 
stalled most  of  the  conduit  system  in  the  subway.    However^  because  streetcar 
design  criteria  were  not  known  sufficiently  to  provide  an  acceptable  feeder 
and  catenary  overhead  system,  it  was  decided  that  the  work  should  be  undertaken 
by  the  PIPo    Our  design  consultant,  under  an  UMTA-approved  contract,  has  com- 
pleted detailed  preliminary  cost  estimates  for  the  subway.    The  feeder  cable 
system,  including  connections  to  the  overhead,  some  conduit  and  duct  system 
installations  where  not  provided  by  BART,  and  cable  installation  in  the  sub- 
way and  back  to  the  Substations,  is  estimated  to  cost  $2,803,000,    This  in- 
cludes cable  cost  at  $5o56/ft,   (average)  of  $1,120,000,    The  overhead  catenary 
system,  including  supports,  copper  messenger  cable,  trolley  contact  wire  and 
all  specialized  hardware  items,  is  estimated  to  cost  $1,230,000  installed. 
Funds  are  required  in  the  amount  of  $4,033,000  for  this  new  line  item. 
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Twin  Peaks  Tunnel  Feeders  and  Trolley  Wireo 

The  budget  line  item  for  Twin  Peaks  Tunnel  feeders,  $1,236,000  does  not  need 
revisiono    Our  consultant  has  estimated  the  cost  for  the  feeder  cable  system, 
including  conduit  where  required  and  connections  to  the  overhead  and  to  the 
Substations  5,  as  being  within  the  budgeted  funds »    Although  the  same  increased 
cost  factors  applied  to  this  line  item,  no  change  was  necessary  since  a  reduc- 
tion in  the  amount  of  feeder  cable  required  was  effected  by  the  revision  to 
the  conceptual  design  and  the  relocation  of  Junipero  Substation  to  West  Portal, 

The  budget  line  item  for  furnishing  and  installing  the  trolley  wire,  however, 
is  grossly  inadequateo    The  original  budget  estimate  of  $125,000  contemplated 
very  little  work  since  the  existing  overhead  system  in  the  tunnel  is  a  catenary. 
The  budgeted  amount  would  have  provided  for  some  wire  replacement  only.  The 
existing  messenger  wire  is  inadequate  from  a  current-voltage  standpoint  and 
must  be  replaced o    Further  examination  has  revealed  that  the  trolley  contact 
wire  is  badly  worn  and  requires  complete  replacement o    The  installation  in  the 
tunnel,  unlike  that  in  the  subway,  must  be  suitable  for  continued  operation  by 
existing  PCC  streetcars  with  trolley  poles  as  well  as  the  new  LRVs  with  panto- 
graphs during  the  transition  period o    Our  consultant  has  recommended  the  in- 
stallation of  a  complete  new  catenary  system  for  the  pantograph  operation,  par- 
alleling the  existing  system  which  would  be  retained  for  use  by  the  PCC  cars 
until  no  longer  required.    This  dual  system  results  in  overall  greater  econo- 
mies in  installation  costs,  and  no  significant  increase  in  material  costs  since 
the  existing  system  needs  complete  replacements    The  consultant's  estimate  of 
cost  for  this  line  item,  including  supports,  copper  messenger  cable,  trolley 


-14- 


contact  wire  and  all  specialized  hardware  items ,  is  $ls,  190,000  which  requires 
additional  funds  in  the  amount  of  $ls065s,000o    The  cost  is  also  higher  for  this 
item  partly  due  to  the  need  for  constructing  the  new  system  in  the  tunnel  with- 
out being  able  to  completely  shut  down  streetcar  operations    This  limits  work- 
ing hours  to  late  night  periods  when  the  tunnel  is  normally  out  of  service  and 
premium  overtime  labor  rates  for  construction  forces  will  applyo 

Sunset  Tunnel  Feeders  and  Trolley  Wireo 

The  original  budget  did  not  include  funds  for  this  itemo    While  the  feeder 
cable  requirements  may  have  been  included  with  the  feeders  for  the  surface 
streetcar  lines ^  it  is  believed  that  a  separate  line  item  will  better  reflect 
the  distribution  of  costs o    The  existing  overhead  system  is  a  catenary,  but 
requires  rebuilding,  including  replacement  of  hardwares    Our  consultant's  es- 
timate for  this  work  is  $191,000  for  the  feeder  cable  system,  including  a  cable 
cost  of  $86,000,  and  $216,000  for  the  overhead  catenary  system  (trolley  wire). 
As  was  the  case  in  the  Twin  Peaks  Tunnel  installation,  the  higher  costs  here 
are  partly  attributable  to  premium  time  work  in  an  operating  facilityo  Funds 
are  required  in  the  amount  of  $407,000  for  this  new  line  itemo 

Relocate  and  Reconstruct  Trolley  Coach  Overhead  Wiring  -  "Transit  First"  Program, 
The  City  and  County  of  San  Francisco  has  enacted  legislation  giving  priority 
to  transit  vehicles  on  selected  streets.     In  implementing  this  "transit  first" 
program^  the  Department  of  Public  Works,  with  the  concurrence  of  the  Municipal 
Railway,  has  prepared  plans  for  exclusive  Muni  trolley  coach  lanes  on  Mission 
and  Fourth  Streets,    The  plans  call  for  the  construction  of  passenger  loading 
platforms  and  traffic  controlling  islands,  diverters  and  striping  to  reserve 
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the  center  lanes  on  these  streets  for  the  exclusive  use  of  trolley  coaches.  It 
is  necessary  to  relocate  and  reconstruct  approximately  13,000  feet  of  overhead 
paired  trolley  coach  wire,  including  special  overhead  work  involving  crossings 
and  turnouts,  supporting  spans  and  trolley  poles  at  about  20  locations.  This 
new  line  item  will  provide  for  the  reconstruction  work.    Additional  funds  re- 
quired are  $215,000. 

Engineering  and  Designo     (Refer  to  Cost  Allocation  Plan.) 

The  cost  allocation  plan  submitted  to  UMTA  July  17,  1974,  gives  a  complete 
breakdown  of  engineering  and  design  costs  for  the  Project.    It  was  stated  at 
that  time  that  all  costs  were  based  on  current  salaries  and  prices  and  did  not 
include  escalation.    The  amended  cost  allocation  plan  submitted  with  this 
amended  budget  updates  the  costs  as  follows: 

PIP  Control  Group  Payroll  Costs  have  been  increased  by  157.  for  escalation  based 
on  average  wage  increases  of  6%  a  year  for  the  four  years  ($192,000)  and  by 
$309,000  for  additional  engineering  and  design  on  the  new  items  in  the  amend- 
ment. ' 

Vehicle  and  Equipment  Costs  to  Support  Control  Group  have  been  increased  by  15% 
for  inflation  ($3,000). 

Engineering  and  Design  (Consultants)  costs  have  been  revised  as  shown  on  Attach 
ment  "A"  to  the  Cost  Allocation  Plan  ($595,000). 

Additional  funds  of  $1,099,000  for  this  line  item  are  required.    The  increase 
is  due  to  escalation  as  stated  above  and  the  addition  of  engineering  and  cer- 
tain professional  services  that  were  not  previously  included.  Contingencies 
have  also  been  included. 
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Construction  Management  and  Inspectione     (Refer  to  Cost  Allocation  Plan,) 
PIP  Control  Group  Payroll  Costs  have  been  increased  by  157o  for  escalation  as 
above  ($2235,000)  and  by  $249^000  for  additional  construction  management  and 
inspection  on  the  new  items  in  the  amendment <> 

Vehicle  and  Equipment  Costs  to  Support  Control  Group  have  been  increased  15% 
for  inflation  as  above  ($5s000)6 

Construction  Inspection  Services  (Consultants)  costs  have  been  revised  as 
shown  on  Attachment  "A"  ($30,000)0 

Additional  funds  of  $507 ^ 000  for  this  line  item  are  required o    The  increase  is 
due  to  escalation^  additional  services  required^  and  contingencies « 

Grantee's  Staff  and  Force  Account  Work  and  Material; 
Supporting  Services »  Project  Administration^  EtCo 

This  budget  line  item  was  established  with  the  Cost  Allocation  Plan  submitted 
to  UMTA  July  17,  1974o    No  escalation  was  included  in  the  original  item*  An 
increase  of  15%  for  escalation  is  included  in  the  amendmento    Additional  funds 
of  $120^000  are  required  for  this  line  iterao 
Removal  of  Existing  Overhead  Feeder  Cable o 

The  use  of  grantee's  staff  personnel  to  remove  and  salvage  existing  overhead 
feeder  cable  was  requested  and  approved  by  UMTAo    The  cost  of  this  work  will 
be  more  than  offset  by  the  sale  of  the  copper o     Funds  amounting  to  $225,000 
are  required  for  this  line  itemo 
Sale  of  Copper  and  Obsolete  Equipment o 

The  deduction  to  the  Project  budget  was  increased  due  to  the  higher  salvage 
value  of  the  copper  cable o    The  anticipated  gain  was  increased  by  50%  ($175 ,000) 
to  a  new  total  of  $525,000, 
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Contingencies « 

The  estimated  costs  of  construction  and  construction-related  line  items  have 
been  increased  $21,926,000  by  this  amendment  to  a  new  total  of  $47, 077, 000, 
The  original  budget  contingencies  funds  were  used  for  prior  budget  amendments 
to  cover  higher  than  expected  costs  for  the  purchase  of  the  Substation  equip- 
ment and  to  establish  funds  for  supporting  services  and  project  administration. 
The  remaining  contingencies  funds  are  $330j000o    It  is  requested  by  this  amend- 
ment that  the  contingencies  funds  be  re-established  at  a  suitable  value o  It 
is  considered  that  a  10%  safety  factor  on  all  construction  and  related  items 
currently  approved,  as  well  as  the  items  in  this  amendment,  will  provide  the 
necessary  funds  for  budget  modifications  that  almost  certainly  will  be  required 
over  the  extended  period  of  years  that  the  work  is  to  be  performed.    The  addi- 
tional funds  required  for  this  line  item  are  $4,379,0000 
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Rev»  1/2/75 


AMENDED 
COST  ALLOCATION  PLAN 

Construction  Costs  $45,565,000 
Costs  Related  to  Construction  1^287^000 
Force  Account  Construction  225 » OOP 


2o     Engineering  and  Design  v; 

a«    PIP  Control  Group  Payroll  Costs  $  1,782,000 

b.  Vehicle  &  Equipment  to  Support 

Control  Group  22,000 

c.  Engineering  &  Design  (Consultants) 

(See  Attachment  "A")  1,415,000 


3.     Construction  Management  and  Inspection 

a.    PIP  Control  Group  Payroll  Costs  $  1,961,000 

b»    Vehicles  &  Equipment  to  Support 

>1  Group  39,000 


c.    Construction  Inspection  Services 

(Consultants)   (See  Attachment  "A")  105 ,000 


$47,077,000 


$  3,219,000 


$  2,105, 


4.  Supporting  Services,  Project  Administration,  etc. 

5.  Contingencies 

Gross  Project  Cost 
Less:     Salvage  of  Material 

Net  Project  Cost  $57s5 


^  Rev.     1/2/75  ' 

ATTACHMENT  "A" 

Estimated  Architectural  and  Engineering  Services 
(Outside  Consultants) 

Required  to  Supplement  PIP  Control  Group 

Services  Cost 

1.    Professional  Services  for  Design  of  Electrification  of 
Market  Street  Subway j,  Modification  of  Existing  Rail 
Vehicle  Trolley  System  and  Tunnel  Feeders  and  Related 
Works,   (PBQ&D,  Inc.  and  Gibbs  &  Hill,  Inc «  -  PBGH)  Power 

Improvement  Program  Portion  $    230,000  * 

2o    Professional  Services  for  Design  of  Substation  Buildings 

and  Installation  of  Rectifier  Equipment..     (Bechtel  Inc.)  501,300  * 

3o     Professional  Services  for  Design  of  Control  and 

Communications  System  85,895  * 

4.  Professional  Services  for  Conceptual  Design  of  D.C. 

Power  Supply  System,  Phases  I,  II  and  III  327^500  ** 

5.  Professional  Services  for  Design  of  Substation  Building 

as  a  part  of  Muni  Metro  Center  20s>000 

6.  Professional  Services  for  Substations  Relay  Coordination 

of  Power  System  30^000 

7.  Professional  Services  for  Verifying  Use  of  Existing  Duct 

Systems,  etc.  100^000 

8.  Other  Professional  Services  and  Contingencies  120 305 

$1,415,000 

Estimated  Construction  Inspection  Services 
(Outside  Consultants) 

Required  to  Supplement  PIP  Control  Group 

Services  Cost 

1.  Material  Testing  $  20,000 

2.  Surveying  10,000 
3o  Specialty  Inspection  of  Switchgear  30,000 
4.  Other  Specialty  Inspection  Services  and  Contingencies   45 ,000 


*  Approved  per  UMTA  letters  dated  November  9,  1973,  December  12,  1973 
and  September  6,  1974. 

**  Approved  per  UMTA  letters  dated  June  27,  1972  and  September  13,  1972 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 


SYSTEM  IMPROVEMENT  PROGRAM 
UMTA  PROJECT  No.  CA-05-Q078 
SUPPLEMENTARY  AMENDMENT  DETAIL 

PROJECT  DESCRIPTION  ■ 

General .     The  System  Improvement  Program  (SIP)  of  the  San  Francisco 
Municipal  Railway  (Muni)  was  submitted  to  the  Urban  Mass  Transportation 
Administration  (UMTA)  in  February,  1974,     It  represents  the  fourth  step 
in  the  modernization  program  of  the  Munio 

Since  submitted  to  UMTA,  further  detailed  studies  of  Muni's  ultimate 
requirements  have  established  the  need  for  the  inclusion  of  several  new 
projects  into  this  program  and  an  increase  in  funding  for  previously 
approved  projects  due  to  the  ever-increasing  spiral  in  construction  costs. 

Small  Transit  Buses,     Under  this  program,  5  small  transit  buses  are  to  be 
acquired.     These  are  in  addition  to  the  20  to  be  acquired  under  the  Tran- 
sit Equipment  Program  (UMTA  Project  No,  CA-03-0022),  making  a  total  of 
25  small  buses  to  be  added  to  the  Muni  fleet o     Recent  bids  received  have 
indicated  that  the  cost  of  each  bus  will  be  approximately  $40,000.  The 
amount  of  $175,000  has  been  approved  for  this  acquisition.     It  will  be 
necessary  that  an  additional  $25,000  be  added  to  this  line  item^  making 
the  total  $200,000. 

-  -  ■  ■  ■ 

Radios  for  Trolley  Coaches ,  Buses ,_  and  Small  Buses,     Under  this  program 
135  trolley  coaches,  100  buses  and  the  5  small  transit  buses  are  to  be 
purchased.     At  UMTA's  request,  the  radios  are  now  being  listed  separately. 


This  results  in  a  new  line  item  for  this  purpose  in  the  amount  of 
$825,087,  which  sum  is  required  to  procure  252  radios  (for  240  vehi- 
cles plus  12  spare  radios)  and  the  associated  base  stations  installa- 
tion. 

Driver  Training  Simulator ^     When  the  original  application  was 
submitted,  it  was  Muni's  estimate,  based  on  preliminary  discussion 
with  potential  suppliers,  that  this  most  effective  training  aid  could 
be  obtained  for  $125,000.     Detail  plans  and  specifications  have  been 
completed  and  the  potential  suppliers  indicate  that  the  cost  of  this 
equipment  will  be  approximately  $250, 000 »     This  training  tool  is  most 
urgently  needed.     It  is  anticipated  that  it  will  be  invaluable  in 
improving    driving  skills  of  operators,  resulting  in  a  potential  re- 
duction in  liability  and  damage  claims,.    The  Muni  will  be  operating 
845  off-track  vehicles.     It  is  requested  that  this  line  item  be  in- 
creased by  $125,000  to  a  total  of  $250,000.     This  item  could  become 
a  transit  industry  standard,  with  other  transit  agencies  benefitting 
from  its  developments 

Computerized  Opeiations  and  Maintenance  Programs.     The  Muni , 
under  the  various  improvement  programs,  is  engaged  m  a  major  effort 
to  improve  the  City's  transportation  system„     While  the  numerous 
projects  will  provide  San  Francisco  with  advanced  physical  facilities 
for  transportation,  a  very  definite  need  exists  for  an  advanced 
informational  capability  to  ensure  that  all  resources  are  allocated 
and  utilized  in  the  most  efficient  manner. 

Following  an  investigation  of  information  flow,  approximately  16 
months  have  been  spent  in  preliminary  design  of  an  integrated  information 
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system  known  as  Transit  Information  Management  Services  (TIMS) . 
The  program  consists  of  maintenance,  inventory,  personnel  and  payroll 
systems  with  an  accounting  system  which  will  summarize  financial  in- 
formation from  the  foregoing  four  systems =     This  system  will  provide  a 
management  reporting  system  to  control  and  utilize  the  Muni  resources , 
It  will  produce  both  internal  management  responsibility  reports  and 
Financial  Accounting  and  Reporting  Elements  (FARE)  reports,  developed 
by  UMTA,    Modern  information  technology  has  been  applied  to  ensure 
single  source  data  entry  and  distribution  of  information  to  all  areas 
requiring  that  data  for  internal  control o 

Currently,  the  Public  Utilities  Computer  Center  is  servicing  the 
Muni  and  five  other  City  departments c    Although  current  processing 
capacity  is  sufficient  to  meet  operating  requirements,  the  ongoing 
TIMS  development  requires  increased  machine  capability,  particularly 
in  the  area  of  telecommunications.     The  required  hardware  and  associated 
software  are  estimated  to  cost  approximately  $2,000,000  and  are  re- 
quested as  a  new  line  item. 

Office  Equipment  and  Non-Revenue  Vehicles,    Most  office  equip- 
ment and  service  vehicles  and  trucks  of  the  Muni  are  in  poor  condition. 
Much  of  this  equipment  is  of  ancient  vintage,  has  long  outlived  its 
useful  life  and  is  in  need  of  constant  maintenance.     This  situation  has 
evolved  because  of  the  inadequate  funding  provided  the  Muni  for  many 
years  due  to  a  combination  of  factors.     The  deficit  in  transit  revenues 
over  expenditures  has  required  considerable  subsidy  from  the  local  tax 
baseo     Public  indifference  to  the  needs  of  local  transportation  has 
worsened  conditions.     Utilization  of  other  modes  of  transportation 
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had  reduced  patronage.  The  new  awareness  of  public  transportation's  role 
in  the  energy- short  urban  environment  has  resulted  in  increased  patronage 
and  a  clamor  for  better  service, 

A  number  of  new  facilities  are  being  constructed  under  the  various 
Muni  improvement  programs c     In  order  to  promote  efficiency  and  pro- 
duction it  is  necessary  to  equip  these  facilities  with  new  office  equip- 
ment and  acquire  replacement  service  vehicles  and  trucks.     It  is  re- 
quested that  a  new  line  item  in  the  estimated  amount  of  $2,000,000  be 
established  for  this  purpose, 

' ■    Municipal  Railway  Facilities  Repair  and  Rehabilitation  Project. 
The  Muni  has  numerous  installations  throughout  the  City  of  San  Francisco. 
Several  new  major  facilities  are  being  constructed  under  the  various 
improvement  programs.    The  remaining  buildings  and  structures  are  in 
urgent  need  of  reconstruction  and  replacement  work.     Their  present  con- 
dition has  resulted  from  previous  inadequate  City  resources  to  meet  these 
needs. 

There  are  a  substantial  number  of  minor  improvement  projects  that 
must  be  undertaken  to  provide  a  safe,  efficient  and  adequate  working 
environment  for  the  Muni  personnel  and,  where  applicable,  the  public 
which  it  serves,  -  . 

It  is  proposed  to  establish  a  new  line  item  for  this  all-inclusive 
project  and  the  amount  required  is  estimated  as  $2,000,000. 

Rerail  M  Line.     This  line  item  includes  the  rerailing  of  the  M 
Line  on  West  Portal  Avenue  from  Uiloa  Street  to  St.  Francis  Circle 
and  in  the  private  right-of-way  from  St,  Francis  Circle  to  Junipero 
Serra  Boulevard  and  19th  Avenue.     Based  on  bid  prices  received  on  other 
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rerailing  projects,  it  is  evident  that  the  amount  for  this  project 
must  be  increased.     It  is  requested  that  the  amount  currently  await- 
ing approval  of  $1,996,000  be  increased  by  $200,000,    thus  increas- 
ing this  line  item  to  $2,196,000,  > 

'    Connect  M  Line  to  BART  Balboa  Park  Station.     This  project  would 
connect  the  M  Line  from  its  present  terminal  at  Plymouth  and  Broad 
Streets  to  the  revenue  loop  track  at  the  new  Muni  Metro  Center  to  pro- 
vide   a  direct  transfer  to  the  BART  Balboa  Park  Station.     Tracks  will 
be  installed  along  San  Jose  Avenue  for  the  connection.    The  project 
received  a  "Negative  Impact  Declaration"  from  the  City  Planning  Com- 
mission (CPC)  when  the  project  was  submitted  for  environmental  evalua- 
tion.    This  finding  by  the  CPC  establishes  that  the  project  will  have 
little  or  no  effect  on  the  environment.     Because  of  escalated  con- 
struction costs,  it  will  be  necessary  to  add  $146,000  to  the  amount  of 
$1,390,000  previously  submitted  for  approval,  thereby  increasing  this 
line  item  to  $1,536,000. 

Embarcadero  Station  Track  Extension.     The  Market  Street  Muni  sub- 
way is  designed  to  have  its  terminal  at  the  Muni  level  of  the  Embar- 
cadero Station,     When  preliminary  designs  of  this  station  were  being 
considered,  BART  insisted  that  a  crossover  track  stub  terminal  be 
utilized  by  Muni  and  that  no  storage  tracks  beyond  the  station  be  con- 
structed .  -  ■      :  ;  -    '  / 

Scheduling  and  operations  studies  now  indicate  that  it  will  be 
extremely  difficult,  if  not  impossible,  to  maintain  the  required 
headways  for  Muni  cars  and  trains  in  the  subway  using  the  crossover 
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track.     BART  is  able  to  use  this  type  of  terminal  for  its  operations 
since  they  do  not  have  headway  requirements  such  as  the  short  ones 
that  Muni  has  to  have  for  its  operations.     An  additional  considera- 
tion is  that  under  the  present  arrangement  it  is  not  possible  to  re- 
move a  disabled  car  or  train  from  service  into  a  spur  track  until  it 
can  be  removed.    .  . 

•    An  engineering  study  has  been  completed  to  consider  possible  alter- 
natives to  resolve  this  problem.    All  feasible  solutions  involve  ex- 
tending the  Muni  tracks  beyond  the  easterly  end  of  the  Embarcadero 
Station.     Loop  tracks  were  considered  but  the  extremely  tight  radius 
required  to  remain  within  the  Market  Street  area  made  these  alternatives 
less  attractive.     Building  foundations  of  the  adjoining  properties  res- 
tricted any  solution  to  the  street  area.  . 

'■  The  recommended  solution  is  to  extend  the  tracks  easterly  under 
Market  Street  to  provide  a  wye  terminal  track  thereby  obviating  the 
need  of  using  the  crossover  tracks,  except  as  a  standby  facility  for 
emergency  use.  Use  of  the  wye  would  have  the  added  advantage  of  per- 
mitting passengers  to  unload  on  the  inbound  side  of  the  center  plat- 
form and  to  board  on  the  outbound  side.  This  would  eliminate  inter- 
secting flows  of  passengers,    . .  .. 

Also  included  in  this  proposal  is  construction  of  two  storage 
tracks,  one  on  each  side  of  the  wye.     Each  track  would  have  the 
capacity  to  store  a  four-car  train.    This  would  permit  the  storage 
of  trains  to  meet  peak  hour  demand  and  remove  disabled  vehicles. 

The  construction  would  involve  extending  the  tracks  through  the 
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BART  vent  shafts,  then  for  a  short  distance  bored  tunnels  on  a 
rising  grade  would  be  used  and , finally , a  box  section  for  the  wye 
terminal  and  storage  tracks.    All  construction  would  be  within  the 
Market  Street  area.     BART  management  has  expressed  no  objection  to 
this  proposal  with  the  understanding  that  construction  of  the  facility 
will  not  interfere  with  BART  operations  nor  affect  any  of  the  BART 
structures .  . 

Electrification  of  the  extension  will  be  required  in  the  form  of 
feeder  cables  and  trolley  wire. 

When  the  the  original  application  was  submitted,  included  therein 
was  an  item  identified  as  Embarcadero  Spur,  with  an  estimated  cost  of 
$2,000,000.     It  is  now  proposed  that  the  foregoing  project  be  substi- 
tuted and  that  this  line  item  be  increased  $8,000,000  to  a  total  of 
$10,000,000.      .     .  , 

Municipal  Railway  Headquarters  Office  Building.     The  new  office 
building  for  the  Muni  headquarters  would  be  located  within  the  Muni 
Metro  Center  site.     The  architect  for  the  Center  reserved  space  for 
the  building  in  his  design  for  the  site.     The  other  City  departments 
under  the  Public  Utilities  Commission  and  the  PUC  general  office  would 
also  be  located  in  the  building.     Only  those  costs  which  are  allocated 
to  transit  operations  are  included  in  this  request.    All  other  costs 
will  be  covered  by  the  other  departments  entirely  from  City  funds. 

The  original  application  requested  $6,000,000  for  the  cost  of  the 
building  and  its  furnishings  properly  allocable  to  the  transit  func- 
tion.    Further  evaluation  of  needs  and  construction  cost  trends  indicate 
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that  an  additional  amount  of  $960,000  must  be  added  to  the  original 
amount  requested,  making  the  amount  for  this  purpose  $6,960,000. 

Surface  Track  Connection  for  J  and  N  Lines.     When  the  original 
Transit  Improvement  Program  (UMTA  Project  No.  CA-03-0043)  was  sub- 
mitted for  approval  it  included  therein  a  cross-Sunset  District 
connection  between  the  L  and  N  Lines.     The  purpose  of  this  connec- 
tion was  to  permit  N  cars  entering  revenue  service  to  reach  the  outer 
terminal  without  having  to  be  routed  downtown  through  the  Twin  Peaks 
Tunnel  and  the  subway,  a  59-minute  trip.     Two  possible  routes  were 
considered  but  substantial  neighborhood  opposition  ensued  so  an  attempt 
has  been  made  to  find  a  viable  alternate »    The  best  approach  is  a 
rail  connection  between  the  new  Muni  Metro  Center  to  the  J  Line  ter- 
minal at  30th  and  Church  Streets,     The  route  would  be  along  San  Jose 
Avenue,  Bernal  Cut  and  Dolores  Street  to  the  terminal.    This  would 
reduce  considerably  the  deadhead  time  for  the  J  cars.     The  N  cars 
would  benefit  in  time  elapsed  by  using  the  J  Line  tracks  on  Church 
Street  to  reach  the  N  Line  tracks  on  Duboce  Avenue.     From  that  point 
the  N  cars  could  then  proceed  to  the  outer  terminal.     The  time  required 
for  the  N  cars  to  complete  this  trip  is  estimated  to  be  34  minutes 
versus  29  minutes  over  the  originally  proposed  cross-Sunset  connection. 

At  a  later  time,  when  service  requirements  dictated,  the  J  Line 
might  be  extended  to  the  vicinity  of  the  Muni  Metro  Center.  A  large 
patronage  source  for  this  service  is  the  students  at  City  College  of 
San  Francisco,   (approximately  10,000  students). 

One  key  factor  justifying  this  project  is  that  if  a  catastrophe 
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occurred  in  the  old  Twin  Peaks  Tunnel,  this  connector  would  provide 
an  alternate  route  for  all  rail  lines  using  the  Market  Street  subway o 
It  would  provide  the  complete  system  flexibility  that  the  new  Muni 
Metro  system  should  have. 

The    estimated'  cost  of  this  project  is  $4,500,000,  including 
electrification.    A  new  line  item  in  this  amount  should  be  established. 

Engineering  and  Inspection.     With  the  increase  in  the  number  of 
projects  and  their  magnitude  it  will  be  necessary  that  this  line 
item  be  correspondingly  increased  by  the  amount  of  $2,158,290.  This 
will  provide  the  additional  amount  that  will  be  required  and  the  new 
amount  for  this  purpose  is  $2,520,000. 

Contingencies .     In  order  to  provide  for  engineering  changes, 
price  escalation  and  unforeseen  modifications,  it  is  being  requested 
that  the  contingencies  line  item  be  increased.    A  contingencies  fund 
amounting  to  10%  of  the  projects  in  this  program  would  amount  to 
$5,907,500,  requiring  an  increase  of  $4,632,999. 
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TIMS  OVERVIEW        .      .  ' 

TIMS  represents  an  integrated  approach  to  providing  an 
information  system  v/hich  encompasses  the  entire  Municipal 
■Railway.     This  information  system  is  directed  to  the 
raanagers  responsible  for  the  decisions  affecting  operations 
in  their  respective  areas.     The  system  is  designed  as  a 
dynamic  tool  capable  of  meeting  altered  requirements  in 
the  future.  .  ' 

The  integrated  approach  used  in  the  TIMS  design  ensures 
that  data  is  entered  into  the  system  from  a  single  source 
and  distributed  to  the  areas  where  it  is  needed.  Duplication 
of  effort  is  avoided  and  the  reliability  of  decision  criteria 
is. assured.     Data  is  gathered  at  the  lowest  possible  organ- 
izational level,  accumulated,  sum-marized,  and  distributed  to 
the  management  personnel  whose  decisions  require  that  infor- 
-nation.     This  distribution  technique  utilizes  input  document 
codes  and  programmed  routing  to  ensure  the  availability 
of  relevant  information  at  all  managerial  levels. 

TIMS  is  understood  best  by  visualizing  its  component  sub- 
systems, their  functions  and  interrelationships.  The 
primary  subsystems  are: 


1. 

Personnel 

A.  Claims/Accidents 

2. 

Maintenance 

3. 

Inventory  Control 

4.- 

Accounting 

5. 

Payroll 

6. 

Vehicle  Scheduling 

Five  of  the  six  subsystems  capture  source  data,  both  financial 
and  non-financial,  and  produce  reports  which  pertain  speciri- 
cally  to  that  subsystem.     In  addition,  the  financial  data 
is  passed  on  to  the  Accounting  subsystem  v/hich  assembles 
and  consolidates  it  to  produce  a  unified  set  of  reports  for 
management  reviev;  and  external  reporting.     The  Accounting 
subsystem  may  be  viev/ed  as  the  key  factor  in  providing  a 
totally  integrated  information  system. 

The  sixth  system,  Vehicle  Scheduling    (RUCUS)^  will  not 
be  addressed  in  this  document  as  it  is  presently  being 
developed  under  an  UMTA  grant.     This  system  v/ill  provide 
advanced  scheduling  technology  for  the  Municipal  Railway. 
Ultimately  it  will  also  provide  payroll  information  to 
the  platform  payroll  system. 
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CHART  1 
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•  ,  ■ 

System  Input  Flow  Through  Subsystems  To  Central  Data  Base. 
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CHART  2 


MANAGEMENT 

Financial 

Reports 

Suranar^OperJitirg 

System  Output  From  Central  Facility  To  Operating  Departments 

■  -15- 


SYSTEM  DESCRIPTION  -  SUBSYSTEMS 


TIMS  PERSONNEL  SUBSYSTEM 

The  Personnel  subsystem  maintains  general,  indicative 
data  about  all  employees  of  the  Municipal  Railway.  The 
subsystem  v/ill  cover  general  personnel  records,  training 
records,  vacation  and  sick  leave  records,  miscellaneous 
performance  such  as  violations,  commendations,  industrial 
accidents,  vehicle/passenger/pedestrian  accident  records, 
and  position  control  for  permanent  and  temporary  employees 
Currently,  the  same  type  of  general  personnel  records 
are  being  maintained  by  the  six  divisions,  the  Superin- 
tendent of  Equipment,  the  Assistant  Superintendents  of 
Equipment,  as  v/ell  as  Personnel, 

TIMS  v;ould  provide  a  single  personnel  record  file  accessed 
by  terminals.     Initially,  these  centralized  personnel 
records  v/ould  be  available  only  for  the  Muni  Railway. 
However,  the  Bureau  of  Personnel  and  Safety  is  responsible 
.for.  the  whole  P.U.C,   and  duplicate  records  are  kept  in  the 
Water  Department  and  Hetch  Iletchy.     TIMS  eventually  would 
provide  centralized  personnel  records  for  these  functions. 
This  approach  will  eliminate  the  need  for  keeping  and  up- 
dating the  same  records  in  many  places  with  its  attendant 
redundant  clerical  activity. 

The  Claims  section  of  this  subsystem  will  have  access  to 
the  accident  and  personnel  records.     It  V7ill  continue  the 
present  batch  activity  V7hich  produces  output  on  current  ■ 
claim  status,  summaries  of  expenditures,  analysis  of 
accident  by  type,  location,  and  vehicle  type.  Eventually, 
a  claimant  record  will  be  a  record  of  all  persons  v/ho  have 
ever  had  claims  against  the  Muni  and  will  be  used  primaril 
by  the  Claims  Department  to"  ascertain  claim  integrity. 

TIMS  MAINTENAI^^fCE  SUBSYSTEM   ..  ,  . 

The  Maintenance  system  is  an  information  gathering  and 
reporting  system  which  provides  information  to  V7ays  and 
Structures  and  Equipment  personnel.     The  Maintenance 
system  is  comprised  of  two  subsystems,  the  Work  Order 
Entry  System  and  the  Vehicle  Maintenance  System.  The 
Work  Order  Entry  System  uses  information  entered. on  the 
time  card,  the  work  order,  and  the  materials  issue  tag 
to  create  a  file  containing  all  work  in  progress.  This 
file  provides  information  to  the  Accounting,  Payroll, 
Inventory,  and  Vehicle  Maintenance  Systems,     It  also 
provides  job  status  reporting  to  the  foremen  to  aid  in 
work  scheduling,  analysis,  and  control. 


-16- 


) 


TIMS  M?\INTENANCE  SUBSYSTEM  -  CONT'D 

The  Vehicle  Maintenance  System  receives  information  from 
'  the  Work  Order  System  and  the  Inventory  System  to  build 
vehicle  information  files.     The  system  then  generates  both' 
scheduled  maintenance  v7ork  orders  and  analytical  reports 
.    used  to  indicate  vehicles  developing  maintenance  problems. 
-These  reports  include  analysis  of  defects,  parts,  mainten- 
.  ance  activity,  commodity  usage,  and  historical  information. 
These  reports  will  provide  foremen,  servicemen,  and  mechanics 
with  timely,  accurate  information  to  aid  in  maintenance 
activities  and  reduce  the  number  of  out-of-service  vehicles. 

The  Vehicle  Maintenance  System  may  be  easily  adapted  to  future 
requirements,   including  development  of  time  standards  for 

■work  performed,  analysis  of  individual  activity,  expanded 
vehicle  history,  and  analysis  of  repair  costs  for  purchase/ 
rebuild  decisions.     Summary  financial  information  will  be 
provided  via  the  responsibility  reporting  function  of  the 

•Accounting  System. 

TIMS  INVENTORY  SUBSYSTEM 

Inventory  Control  v/ill  manage  the  inventory  of  repair 
parts.     Primary  emphasis  will  be  on  those  categories  of 
parts  V7hich  are  essential  for  insuring  vehicle  availability 
and  which  require  the  greatest  investment.     Stock  levels 

.    and  reorder  points  will  be  generated  to  maintain  optimum 
inventory  levels  for  support  of.  maintenance  operations. 
Notices  to  reorder  parts  v/ill  be  produced  automatically 
'  for  review  and  action  by  stores  personnel.  Inventory 
expenses  will  be  passed  to  the  accounting  system  for 

.  ..  distribution.         .  .    .    .  ,.  ,■ 

Specifically,  the  TIMS  Inventory  System  will  provide: 

1.  A  weekly  stock  status  report  reflecting  the 
status  in  each  store  as  of  the  end  of  the  week. 

m 

2.  A  monthly  stores  catalog  shov/ing  the  part 
description  and  bin  location  in  each  storeroom. 
This  will  be  in  three  sequences:     (1)  by  Muni 
part  number,    (2)  by  vendor,  and   (3). by  descrip- 

.   tive  noun. 

3.  -    Purchase  order/requisition  status  reports. 

4.  Action  notices  for  those  parts  which  have 
reached  minimum  level.     The  actual  requisition 
will  be  left  to  the  storekeeper. 

The  TIMS  approach  will  streamline  the  present  procedures 
by  eliminating  tne  manual  posting  of  demand  history,  bin 
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■  TIMS  INVENTORY  SUBSYSTEM  -  CONT'D  , 

location,  and  issue  cards .     It  v/ill  interface  to  the 
.Equipment  subsystem  and  the  Accounting  subsystem.. 

TIMS  PAYROLL  SUBSYSTEM 

The  Payroll  Subsystem  results  from  the  need  for  increased- 

accounting  information,  and  the  information  interchange 

potential  of  the  TIMS  system.     The  current  Miscellaneous 

timeroll  system  will  undergo  minor  modification  .to  allow  ; 

more  accurate  cost  distribution.  •  I 

i 

The  Per  Diem  or  Shop  timeroll  system  will  undergo  a  major 

revision  to  reflect  the  introduction  of  new  maintenance  i 

planning  procedures  and  job  costing  practices.  '  | 

The  present  Platform  payroll  system  will  be  replaced  by  | 
an  exception  system  such  as  the  Surface  Operators  Com- 
pensation System  which  is  currently  being  implemented  I 
by  the  Metropolitan  Atlanta.  Rapid  Transit  Association  .  ! 
under  a  federally  funded  program.     Ultimately  the 
exception  payroll  system  will  utilize  the  RUCUS  data 
base  as  the  source  of  scheduled  runs  for  Payroll  data. 

The  Payroll  System  will  interface  with  Maintenance,  Vehicle 
Scheduling,  Accounting,  and  Personnel  to  facilitate  single 
source  data  entry.     The  system  will  allov;  increased  I 
verification  of  payroll  data,   faster  turnaround  of  payroll 
reports,  and  an  on-line  editing  capability  for  the  payroll 
department.     •  .  ^  ,     ,  .  . 

TIMS  ACCOUNTING  SUBSYSTEM  ' 

The  Accounting  System  is  the  major  factor  in  TIMS  in 

providing,  a  totally  integrated  system.     Financial   *  ' 

data  from  each  subsystem,  as  well' as  from  subsidiary 

sections  of  accounting,  are  assembled  and  consolidated  ' 

to  produce  a  unified  source  of  information  for  both 

internal  and  external  reporting. 

There  will  "be  two  major  modifications  to  the  current 
accounting  procedures.     The  first  is  the  implementation 
of  completely  new  chart  of  accounts  v;hich  v;ill  permit 
more  accurate  and  meaningful  description  of  financial 
elements,  particularly  expenses.     The  new  accounts  will  be 
much  more  relevant  for  present  operations,  particularly 
for  vehicle  mode  and  fleet  analysis,  providing  improved 
information  for  management.    To  accomplish  this,  the 
F.A.R.E.  system,  being  implemented  by  the  Federal  govern- 
ment, will  be  utilized,  ] 
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TIMS  ACCOUNTING  SUBSYSTEM  -  CONT'D 


The  second  major  modification  is  the  establishment  of 
responsibility  accounting  through  the  use  of  cost  centers. 
The  allocation  of  costs  to  organizational  units  will 
significantly  increase  the  ability  of  management  to  analyze 
expenditures  and  exert  control  over  them  in  the  most 
effective  manner.     There  v/ill  also  be  the  capability  to 
allocate  costs  to  specifically  defined  projects,  such  as 
inter-departmental  or  reimburseable  v/ork,  which  would 
hot  be  adequately  controlled  by  cost  distribution  to 
organizational  cost  centers.  •  . 
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TIMS  SYSTEM  BENEFITS  ■  . 

In  addition  to  the  general  advantages  described  in  the 
"System  Overview",  each  of  the  six  TIMS  subsystems  has 
been  planned  to  meet  specific  design  criteria.     The  major 
benefits  of  these  subsystems  are  summarized  belov;. 

PERSONNEL  SUBSYSTEM  BENEFITS  .  ■ 

!•      Standardized,  central  record  keeping. 

Elimination  of  disparity  in  record-keeping  techniques 
among  the  various  divisions. 

Centrally-stored  data  available  to  all  divisions  via 
•  ■.    terminals.  ,' 

2.  Improved  training  and  reduction  in  claims. 

Files  may  be  searched  by  accident  type,  location,  etc. 

3.  Identification  of  absentee  trends  by  employee. 

4.  .     Identification  of  accidents  and  claims  by  employee. 

5.  Reduction  in  claims  through  tracking  of  claimants, 
doctor  charges,"  attorney  charges.  ^ 

IvIAINTENANCE  SUBSYSTEM  BENEFITS 

!•  .    Standardized,  single  source  documents  for  payroll, 
inventory,  and  activity  history. 

2.  Standardized  input  procedures  in  all  shops. 

3.  Increased  work  scheduling  and  tracking  capability. 

4.  Scheduled  Component  rotation  capability. 

5.  Scheduled  maintenance  step  capability. 

6.  Exception  reporting  to  indicate  excessive  maintenance 
activity,  excessive  commodity  usage,  and  excessive  part 
replacement. 

?•      Provide  summarized  vehicle  component  history  before 
every  major  inspection. 

8.      Allow  increased  determination  of  maintenance  costs. 


-20- 


INVENTORY  SUBSYSTEM  BENEFITS  . 

1.  Improved  Inventory  Control. 

2.  Tracking  of  Purchase  Orders,  Requisitions. 
^*'>3.  Timely  Reports.  ; 

;4*  f'  Automatic  calculation  of  re-order  points  and  quantities « 

5.  •  Reduction  of  paper  handling.  • 

6.  Pre-printed  requisitions/delivery  orders. 

7.  Eliminate  posting  of  ACME  files. 
8..  Eliminate  current  manual  posting  to  IBM  cards. 

9.  Saves  mechanic  time. 

10.  Cross-Ref erence  List. 

11.  Faster  parts  delivery. 

12.  Increased  management  control. 

13.  Timely  stock  status  information. 

14.  Points  to  inventory  items  causing  vehicle  out-of-servicc 
.    •  conditions.  ^ 

PAYROLL  'SUBSYSTEM  BENEFITS  ■     .  . 

1.  Reduced  clerical  workload  for  employee. 

2.  More  accurate  expense  distribution. 

3.  Improved  verification  of  work  performed. 

4.  Accurate  input  for  work  analysis  by  job. 

ACCOUNTING  SUBSYSTEM  BENEFITS  ■  ■    ■        ■  . 

!•       Reduce  clerical  effort  -  reports  are  system  generated- 
. internal  &  external  accounts  maintained, 

2.  More  audit  and  control.  • 

3.  FARE  report ing~output  of  system  is  compatible  with 
Federal  Reporting  requirements. 

4.  Better  Reports  -  More  Accurate;  more  timely. 
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ACCOUNTING  SUBSYSTEMS  BENEFITS  -  CONT'D 

5.      Management/Responsibility  Reporting  -  costs  will  be 
defined  by  organization,  account  and  mode. 

•   .6,  Afford  means  of  control  at  all  operating  levels. 

'     7.  Point  out  cost  trends, 

.8.  More  accurate  budget  preparation. 

9.  Organizational  performance  compared  with  budget. 

10.  Control  of  interdepartmental  and  specially  funded 
projects. 


-22- 


-IIBIT  C 


r 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
TRANSIT  INFORI^TION  MANAGEI4ENT  SYSTEM 

PROPOSED  DEVELOPMENT  AND  IMPLEMENTATION 


1,      Develop  long  range  plan  for  entire  TIMS  project. 

A.     Define  specifically  the  scope  of  each  subsystem. 

B«     Develop  top  level  flowchart  showing  system  inter- 
relationships. 

C.  Design  key  reports  for  each  subsystem.- 

D.  Perform  preliminary  definition  of  major  data  files. 
■E.  •  Define  logical  installation  segments. 

F.  Develop  an  installation  estimate  for  each  segment, 
including  time  'and  manpower  requirements. 

G.  Establish  installation  priorities  for  the  segments. 

H.  Prepare  final  report.  '    ^  •  ^ 

Estimated  Resource  Requirements: 

•  .  ..  .  $40,000  3  MO. 

II-.     Perform  preliminary  and  detail  systems  design,  program 
and  test  required  computer  programs,  train  operating 
personnel,  and  conduct  final  implementation  of  each  of 
the  five  subsystems.     These  systems  are  Accounting, 
Maintenance,  Inventory,  Payroll  and  Personnel.  The 
following  procedures  will  be  followed  for  each  subsystem: 

9 

A.  Outputs  from  system  design  phase  will  include  the 
following: 

1.  Design  of  system  output  reports. 

2.  Definition  of  file  requirements.  . 

3.  Design  of  processing  system. 

4.  Determination  of  input  requirements. 

5.  Installation  schedule,  controlling  work  program, 
and  final  cost  estimate. 

B.  .  Accomplishments  of  the  programming,  testing,  training 

and  implementation  phase  will  include  the  following: 

1.     Development  of  individual  computer  program  speci- 
fications. 


PROPOSED  DEVELOPMENT  AND  IMPLEMENTATION  CONT'D 

2.  Programming  of  computer  programs. 

3.  Testing  and  debugging  of  computer  programs. 

4.  Development  of  operations  manuals  and  procedures 
for  operating  personnel. 

5.  Development  of  conversion  procedures. 

6.  Design  and  procurement  of  required  equipment  and 
supplies. 

7.  Training  of  operating  personnel. 

•         .      8.     Implementation  of  new  system. 

III.     A  description  of  each  of  the  five  subsystem  and  an  estimate 
..  of  the  resources  required  follows:  , 

A.  The  Accounting  System  will  include  the  following 
applications: 

1.  External  financial  Statements. 

2.  General  ledger  accounting  reports  using  a  new 
chart  of  accounts  based  on  FARE  standards. 

3.  FARE  Reports.  "    *       .   •  . 

4.  Management  Reports  by  organizational  unit  that 
compare  budget  to  plan. 

5e    Management  Reports  by  specifically  defined  projects, 
in  addition  to  normal  reports. 

6.  Passenger  Revenue  Reports. 

« 

7.  Budget  Planning  Reports.    '  • 

Estimated  Resource  Requirements:  . 

SysteKi  Design        $120,000        6  MO. 
Program,  Train,  and  Implement  240 , 000      12  MO. 

TOTAL         $360,000       18  MO. 

B.  The  Maintenance  System  will  include  the  following  •. 
applications: 

1.  Control  of  individual  job  status  by  work  order 

2,  Maintenance  status  of  revenue  vehicles  ^nd  specified 
major  components. 
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PROPOSED  DEVELOPMENT  AND  -IMPLEMENTATION  CONT'D 

3,  Automatic  scheduling  of  routine  inspections  and 
maintenance  of  revenue  vehicles  and  major  components. 

4,  Analysis  of  overall  vehicle  and  component  performance 
for  determining  maintenance  policies. 

5,  Analysis  of  individual  vehicle  and  component 
performance  to  forecast  specific  maintenance 
problems. 

6,  Analysis  of  individual  jobs  and  types  of  maintenance 

,  ■  •     .  being  performed,   including  bot^i  time  and  expenditures 

Estimated  Resource  Requirements s 

System  Design  $180,000  12  MO. 

Program, -Train,  and  Implement  230,  OOP  18  MO. 

■          .   "■                      ■•             TOTAL  $410,000  30  MO. 

C,  •  The  Inventory  System  will  include  the  following  applica-. 

tions :  , 

1.  Stock  Status  Reports,  shewing  on-hand  and  on-order 
quantities  by  storeroom. 

2.  Catalog  of  all  controlled  items,  with  cross  index. 
.3,     Analysis  of  usage  history. 

4.  Generation  of  optimum  stock  levels.  .    .  ■ 

5.  Notification  to  storerooms,  of  reorder  requirements. 

6.  Tracking  of  requisitions  and  purchase  orders  for 
control  and  analysis  of  lead  times. 

■  7.     Collection  of  inventory  expense  for  Accounting 
and  Maintenance  Reports. 

Estimated  Resource  Requirements: 

System  Design  $40,000  4  MO. 

Program,  Train,  and  Implement  60 , OOP  8  MO. 

TOTAL  $10P,P00  12  MO. 

D.  The  Payroll  System  will  include  the  following  applica- 
tions. ,  :. 

1,     Exception  reporting  of  time  worked  for  platform 
personnel. 


1^ 

PROPOSED  DEVELOPMENT  AND  IMPLEMENTATION  CONT'D 


2.  Exception  reporting  of  time  worked  for  salaried 
management  and  office  personnel. 

3.  Simplified  reporting  of  time  worked  for  other 
hourly  personnel. 

4.  Automatic  generation  of  labor  expense  distribution 
for  Accounting  and  Maintenance, 

5.  *  Analysis  of  work  performed,  including  specifically 

overtime  worked. 

6.  Transfer  of  vacation,  leave,  and  sick  pay  time  to 
Personnel .  .. 

> 

Estimated  Resource  Requirements: 

System  Design        $92,000       9  MO. 

Program,  Test,  and  Implement  156 , 000     24  MO. 

..    TOTAL         $248,000     33  MO, 

E.  .  The  Personnel  System  will  include  the  following  applica 
tions: 

1.  Standardized  and  centralized  management  of  all  per- 
sonnel records, 

2.  Expanded  record  keeping  and  analysis. 

a.  General  indicative  data. 

b.  Training  History.  "  r  . . 

c.  Vacation  and  leave  status.  , 

d.  Performance  information,  such  as  commendations, 
accidents,  reprimands,  and  violations. 

3.  ■  Coordination  of  accident  and  claims  transactions 

with  individual  personnel  records. 

4.  Analysis  of  accident  data  and  trends. 

5.  Analysis  of  claims  expenditure  and  trends. 
Estimated  Resource  Requirements? 

System  Design      $60,000       6  MO. 
Program,  Train,  and  Implement      210 , 000     18  ^MO. 

;     .-         $270,000     24  MO. 


1 


PROPOSED  DEVELOPMENT  AND  -IMPLEMENTATION  CONT'D 

IV.     The  total  cost  for  design  and ' implementation  of  the 
Transit  Information  Management  System  for  the  San 
.Francisco  Municipal  Railway  is  estimated  to  be: 


$1,428,000 
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PUBLIC  Utilities  Commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
JOSEPH    L.   ALIOTO,  Mayor 

287  CITY  HALL 
558-4986 

H.  WELTON  FLYNN 
PRESIDENT 

JOSEPH  P.  BYRNE 
VICE  PRESIDENT 

OLIVER  M.  ROUSSEAU 
JOSEPH  J.  DIVINY 
HENRY  E.  BERMAN 

TO:  PUBLIC  UTILITIES  COMMISSION 

Hon„  Ho  Welton  Flynnj,  President 
Hon„  Joseph  P„  Byrne,  Vice  President 
Hono  Joseph  Jo  Diviny 
HoHo  Henry  E„  Berman 
Hono  Dennis  Carey 

FROM:         John  Do  Crowley 

General  Manager  of  Public  Utilities 

SUBJECT:    Line  NOo  30  Stockton  Express 
--Freeway  Operation 


Over  the  years  traffic  on  James  Lick  Freeway,  UoSo  101,  has 
steadily  become  more  congested;  and  coaches  are  being  unduly  delayed » 

One  of  the  main  bottlenecks  has  been  the  off -ramp  at  4th  Street, 
and  operators  have  periodically  requested  that  coaches  be  rerouted  to  leave 
freeway  northbound  via  the  7th  Street  of f -ramp o    Requests  have  also  been 
received  to  provide  service  in  closer  proximity  to  the  Hall  of  Justice. 

Line  No,  30  Express  currently  operates  northbound  from  Bayshore  5 
'Thornton  via  Bayshore,  U„So  101,  4th  Street  off-ramp,  Bryant,  3rd  to  Market; 
southbound  from  Market  Street  via  4th  Street  on-ramp,  UoSo  101,  Silver  off- 
ramp  to  Silver  Avenue o 


JOHN  D.  CROWLEY 

GENERAL  MANAGER  OF 
PUBLIC  UTILITIES 

JOHN  C.  FARRELL 

SECRETARY  AND 
ASSISTANT 
GENERAL  MANAGER 

JOHN  M.  CHRISTENSEN,  JR. 
ASSISTANT 
GENERAL  MANAGER 
FINANCE 


Our  investigation  indicates  that  an  improvement  of  service  and 
operations  can  be  realized  by  using  the  7th  Street  off -ramp  northbound  and 
the  7th  Street  on-ramp  southbound„    This  routing  would  not  only  reduce 
delays  to  our  coaches  but  would  provide  passenger  stops  for  the  Hall  of 
Justice:    northbound  at  6th  §  Bryant;  southbound  at  6th  and  Harrison o 

There  would  be  no  additional  cost  of  operation,  and  no  current 
coach  stops  would  be  abandoned » 

In  view  of  the  above-mentioned  advantages  I  reco?nmend  that  the 
Commission  approve  the  proposed  change. 


MUNICIPAL  RAILWAY 


HETCH    HETCHY  PROJECT 


WATER  DEPARTMENT 


M     '  SAN  FRANCISCC  ^[UNIGIPAL  RAILWAY 

Motor  Coach  Line  30  Freeway  Express 
Proposed  Routings  via  Hall  of  Justice 


Schedule  and  Traffic 
Department 
December  18,  1974 


Scale  t  None 


H.  WELTON  FLYNN 
PRESIDENT 

JOSEPH  P.  BYRNE 
VICE  PRESIDENT 

OLIVER  M.  ROUSSEAU 
JOSEPH  J.  DIVINY 
HENRY  E.  BERMAN 


Public  Utilities  Commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
JOSEPH   L.   ALIOTO,  Mayor 

287  CITY  HALL 
SAN   FRANCISCO.   CALIFORNIA  94102 
558-4986 


January  20,  1975 


JOHN  D.  CROWLEY 

GENERAL  MANAGER  OF 
PUBLIC  UTILITIES 

JOHN  C.  FARRELL 

SECRETARY  AND 
ASSISTANT 
GENERAL  MANAGER 

JOHN  M.  CHRISTENSEN,  JR. 
ASSISTANT 
GENERAL  MANAGER 
FINANCE 


TO:  PUBLIC  DTILITIES  COMMISSION 

Hon,  Ho  Wei ton  Flynn,  President 
Hon,  Joseph  Po  Byrne,  Vice  President 
Hon»  Joseph  J.  Diviny 
Hon,  Henry  Eo  Berman 
Hono  Dennis  Carey 

FROM:         John  D.  Crowley 

General  Manager  of  Public  Utilities 

SUBJECT:    Line  No,  17  Parkmerced  Express 
--Freeway  Operation 


Over  the  years  the  traffic  on  James  Lick  Freeway,  U.S.  101,  has 
become  more  congested;  and  coaches  are  being  unduly  delayed.     In  addition, 
northbound  coaches  entering  the  freeway  at  Alemany  Circle  must  cross  four 
lanes  of  moving  traffic  in  order  to  enter  the  connector  lanes  to  northbound 

U,S„  101, 

Line  No,  17  Express  is  currently  routed  northbound  from  Alemany 
Circle  via  U,S,  101,  4th  Street  off-ramp,  Bryant,  3rd  to  Market;  southbound 
from  Market  ft  2nd  via  2nd  Street,    Harrison,  4th  Street  on -ramp,  U.S,  101, 
Interstate  280  off -ramp,  Alemany  off -ramp. 


Periodically,  requests  have  been  received  to  re-route  coaches  via 
the  more  lightly  travelled  Interstate  280,    Requests  have  also  been  received 
to  provide  service  in  closer  proximity  to  the  ilall  of  Justice. 

Our  investigation  indicates  that  an  improvement  in  service  and 
operation  can  be  realized  by  utilizing  Interstate  280  northbound  from  Alemany 
to  the  6th  Street  off-ramp. 

Conversely,  however,  using  Interstate  #280  southbound  would  re- 
quire coaches  to  merge  right  across  several  lanes  of  fast  traffic,  to  the 
Alemany  off -ramp.    This  would  be  a  difficult  and  hazardous  movement  and  is 
not  deemed  feasible.    Therefore,  use  of  U,S,  101  southbound  will  be  retained; 
and  the  only  change  will  be  to  enter  the  Freeway  via  the  7th  Street  on-ramp 
instead  of  4th  Street, 

A  map  is  attached c 
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The  proposed  routing  would  not  only  reduce  delays  to  our  coaches 
but  would  also  provide  passen.Ejer  stops  at  the  Hall  of  Justice:  northbound 
at  6th  ^  Bryant;  southbound  at  6th  fr  Harrison o    There  would  be  no  addi- 
tional cost  of  operation s  and  no  current  coach  stops  would  be  abandoned » 

In  view  of  the  above-mentioned  advantages,  I  recommend  that  the 
Commission  approve  the  proposed  change., 


Attach o 


SAN  FRANCIS  f  I^JNICIPAL  RAILWAY 

Motor  Coach  Line  17    Parkmerced  Kxpress 

Proposed  Northbound  Routing  via  Interstate  280 
Proposed  Southbound  Routing  via  Kail  of  Justice 
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H.  WELTON  FLYNN 
PRESIDENT 

JOSEPH  P.  BYRNE 
VICE  PRESIDENT 

OLIVER  M.  ROUSSEAU 
JOSEPH  J.  DIVINY 
HENRY  E.  BERMAN 


Public  Utilities  Commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
JOSEPH    L.    ALIOTO.  MAYOR 

287  CITY  HALL 
SAN   FRANCISCO.   CALIFORNIA  94102 
558-4986 


January  20,  1975 


JOHN  D.  CROWLEY 

GENERAL  MANAGER  OF 
PUBLIC  UTILITIES 

JOHN  C.  FARRELL 

SECRETARY  AND 
ASSISTANT 
GENERAL  MANAGER 

JOHN  M.  CHRISTENSEN,  JR. 
ASSISTANT 
GENERAL  MANAGER 
FINANCE 


TO: 


PUBLIC  UTILITIES  COM^flSSION 

Hon,  H,  Welton  Flynn,  President 
Hono  Joseph  P„  Byrne,  Vice  President 
Hono  Joseph  J„  Diviny 
Hon  0  Henry  E „  Berman 
Hono  Dennis  Carey 


FROM:         John  D.  Crowley 

General  Manager  of  Public  Utilities 


SUBJECT:     Line  No,  14  Mission  Express 
--Freeway  Operation 


Over  the  years  the  traffic  on  James  Lick  Freeway,  U.S.  101  has 
become  more  congested;  and  coaches  are  being  unduly  delayed.     In  addition, 
northbound  coaches  entering  the  freeway  at  Alemany  Circle  must  cross  four 
lanes  of  moving  traffic  in  order  to  enter  the  connector  lanes  to  northbound 
U.S.  101 0 

Line  No.  14  Express  is  currently  routed  northbound  from  Alemany 
Boulevard  via  UoS.  101,  7th  Street  off-ramp,  7th  Street,  Mission  to  Ferry 
teminal;  southbound  from  Ferry  Terminal  via  Mission,  6th,  Harrison,  7th 
Street  on-ramp,  U.S.  101,  Interstate  280  off-ramp,  Alemany  off-ramp. 

Periodically  requests  have  been  received  to  reroute  coaches  via 
the  more  lightly-travelled  Interstate  280,    Our  investigation  indicates 
that  an  improvement  in  service  and  operation  can  be  realized  by  using  Inter- 
state 280  northbound  from  Alemany  to  the  6th  Street  off -ramp.  Conversely, 
however,  using  Interstate  280  southbound  would  require  coaches  to  merge 
right  across  several  lanes  of  fast  traffic,  to  the  Alemany  off-ramp.  This 
would  be  a  difficult  and  hazardous  movements 

Arriving  at  6th      Harrison,  coaches  could  be  routed  either  via 
Harrison,  7th  Street,  and  regular  route  or  remain  on  6th  Street  to  Mission 
Street.    Although  operating  via  6th  Street  would  consist  of  abandoning  stops 
at  7th  Ft  Harrison  and  7th  Pi  Mission,  these  stops  would  be  relocated  to  6th 
Street  (one  block  east) .    The  route  would  be  more  direct  and  consequently 
faster.    A  map  is  attached. 
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The  proposed  routing  would  reduce  delays  to  our  coaches,  thus 
improvini?  service  to  our  patrons o  There  would  he  no  additional  cost  of 
operation  0 


Attach  0 
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PEAK 


The  Sunset-Parkside  Education  and  Action  Committee 

1329  Seventh  Avenue 

San  Francisco,  California  94122 

(415)731-0123 

January  28,  1975 


To  the  Members  of  the  Public  Utilities  Commission 
City  and  County  of  San  Francisco 

A  statement  to  be  presented  by  Mr.  Arthur  Hecht,  a  member  of 
the  Board  of  Directors  of  SPEAK,  at  a  public  hearing  on  a 
proposed  application  with  the  Department  of  Transportation 
for  a  grant  under  the  Urban  Mass  Transportation  Assistance 
Act  of  1964,  as  amended. 

This  is  a  statement. of  the  policy  of  our  organization 
concerning  the  need  for  additional  federal  funds  to  promote 
improved  mass  transportation  in  San  Francisco.     I  am  speaking 
on  behalf  of  Mr.  Arthur  J.  Goedewaagen,  Chairman  of  SPE/lK's 
Citizens  Planning  Commission,  who  regrets  that  he  is  not 
able  to  personally  present  this  testimony. 

SPEAK  is  a  community  organization  with  330  dues-paying 
members  who  reside  in  the  Sunset  and  Parkside  districts,  some 
fifty  of  whom  may  also  vote  their  own  personal  conscience  in 
our  deliberations  as  representatives  of  an  equivalent  number 
of  organizations  and  agencies  in  our  community.     Our  planning 
section,  SPEAK 's  Citizens  Planning  Commission,  is  made  up 
largely  of  such  representatives. 

In  general  SPEAK  wholeheartedly  endorses  the  principle 
*v       of  additional  funding  to  carry  on  the  modernization  program 

of  the  San  Francisco  Municipal  Railway.     In  August,  1971,  our 
organization  passed  a  statement  on  transportation  and  street 
use  policy  which  declared  that,  "The  present  balance  between 
automobile  use  and  mass  public  transit  should  be  tipped 
increasingly  in  favor  of  the  latter  ..."    This  statement 
endorsed  improved  transit  service  within  and  between  the 
Sunset-Parkside  district  and  other  parts  of  the  City,  along 
with  better  coordination  of  existing  and  future  mass  transit 
modes  such  as  BART. 

SPEAK  expanded  on  this  position  in  a  policy  statement 
passed  a  year  ago.     In  response  to  the  energy  crisis,  SPEAK 
noted  that  "Federal,  state,  and  local  appropriations  for 
research,  development  and  operation  of  mass  transit  systems 
must  be  expanded  with  the  utmost  speed."    The  statement  also 
noted  that  energy  shortages  "must  be  m.et  with  immediate  steps 
to  upgrade  the  safety,  dependability  and  convenience  of  exist- 
ing public  transit  services"  such  as  those  provided  by  the 
Municipal  Railway. 


More- specif ically^  SPEAK  wholeheartedly  endorses  the  use 
of  additional  funds  to  upgrade  service  on  the  N-Judah  line. 
During  the  past  three  years  we  have  been  in  touch  with  nearly 
every  civic  organization  in  our  community  concerning  the  need 
to  construct  a  streetcar  right-of-way ^  with  loading  platforms 
and  attendant  street  landscaping^  to  supplement  a  city  plan 
to  relay  streetcar  tracks  and  underground  utility  lines  on 
Judah  Street.     Currently  construction  is  taking  place  to 
implement  this  plan  between  9th  and  19th  Avenues.     This  con- 
struction was  approved  by  a  9  to  2  vote  of  the  Board  of 
Supervisors . 

But  funds  are  now  needed  to  fund  this  plan  between  19th 
Avenue  and  48th  Avenues.     The  implementation  of  a  streetcar 
right-of-way  and  loading  platforms  on  this  final  stretch  of 
Judah  Street  is  desired  by  residents  in  this  area  who  want 
the  safety J  the  reliability^  the  convenience^  and  the  energy, 
savings  provided  by  this  massive  upgrading  of  streetcar  service 
in  our  community.     The  basic  elements  of  this  plan  have  been 
endorsed  by  the  great  majority  of  the  improvement  clubs ^ 
merchant  groups,,  and  other  organizations  in  our  community.. 
It  has  been  the  subject  of  intensive  public  input  at  many  well 
announced  public  meetings  held  since  May  of  1972. 

The  need  for  additional  federal  funds  to  pay  for  the 
improvements  on  Judah  Street  is  imperative. 

In  addition,  the  staff  of  the  Muni  met  with  SPEAK 's 
Citizens  Planning  Commission  around  two  years  ago  to  present 
plans  for  two  electric  sub-stations  in  our  community  needed 
to  provide  proper  power  for  streetcar  service.     It  was  and  is 
our  understanding    that  these  substations  would  not  require 
the  destruction  of  any  residence  and  would  not  environmentally 
degrade  the  area,  and  on  this  basis  no  objection  was  made  to 
these  projects  at  that  time. 

In  conclusion,  SFEAK  wishes  to  congratulate  the  Municipal 
Railway  and  the  Public  Utilities  Commission  on  their  initiation 
of  these  transit  improvements,  while  urging  you  to  take  every 
action  to  implement  the  specific  plans  in  our  own  community 
as  quickly  as  possible.    We  have  waited  too  long  already,  and 
the  City  has  moved  entirely  too  slowly  on  these  projects. 
Let's  move  ahead  now  to  assure  that  these  transit  improvements 
will  be  properly  funded.' 


Note:    The  complete  texts  of  the  policy  statements  alluded  to 
in  the  above  presentation  are  available  on  request,  as 
are  reports  documenting  the  community  input  into  the 
specific  transit  plans  noted  above  in  this  statement. 
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V 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO: 


General  Manager  of  Public  Utilities 


FROM:      General  Manager  and  Chief  Engineer 


Water  Supply:  ''.v-.     .  ,;;     ,  . 

1.  Rainfalls     The  seasonal  rainfall  on  Peninsula  watersheds 
averaged  from  53%  to  76%  of  normal  as  of  January  1", 
Alameda  watersheds  averaged  from  50%  to  91%  of  normal 
for  the  same  period. 

2.  Hetch  Hetchy  water  import:     An  average  of  156.2  million 
gallons  per  day  (MGD)  for  the  ^oonth  of  December. 

3.  Sunol  Valley  Filtration  Plant  treated  25.1  MGD.    •  ^ 
San  Andreas  Filtration  Plant  treated  45.3  MGD. 

4.  Consumption  (MGD  average):  ^  'd^  . 

December  1974  -  197.5)     9.8  per  cent  more 
December  1973  -  179.8) 

12  months  preceding 

January  1,  1975  -  253.8)     o.7  per  cent  more 
January  1,  1974  -  252.0) 

5.  Storage  (million  gallons)  as  of  January  1^  1975: 
Alameda  Div. 

IVJ  "  ll'^.^'^l     35.0  per  cent  less 
1974   -  26,219) 

Peninsula  Div. 


1975  -  20,184) 
1974  -  21,4l8) 


5.8  per  cent  less 


Total 


1975  -  37,231) 
1974  -  47,637) 


21.8  per  cent  less 


operations  and  Maintenance 


No  significant  Items  of  Interest  to  report. 
Sunset  Reservoir  Leakage 

Repair  work  In  progress  to  correct  minor  leakage. 
Vandalism 

Even  with  the  advent  of  the  winter  season  and  the 
vigilance  of  the  Watershed  Keepers ^  damage  to  fencing, 
gates 5  padlocks 3  windows,,  etc.  continues  to  be  Incurred 
at  various  locations  on  the  Peninsula  watershed.  243 
persons  were  evicted  from  the  area  during  the  month, 

San  Andreas  30-Inch  Cross-Connection  Pipe 

Two  leaks  occurred  in  Mlllbrae  on  the  San  Andreas 
30'inch  cross-connection  pipe  during  the  month.  The 
first  was  on  December  16,  just  northerly  of  Larkspur 
Avenue  3  and  the  second  on  December  28 ^  at  Geraldlne  and 
Helen  Drive.     Both  were  the  result  of  electrolysis 
which  Is  a  continuing  problem,  at  these  two  locations. 
This  line  feeds  Into  the  Baden  Merced  pipeline.  Both 
repairs  were  made  with  no  Interruption  of  service  to 
any  of  our  consumers.  ... 

Water  Sales 


Total  Collections 


December 


December 
1973 


1974 


Increase 


$1,914,669 


$1,770,793 


$143,876 


Net  Paying  Sales 


Fiscal  Year 


Fiscal  Year 
1973-1974 


1974-1973 


Increase 


$1,911,791 


$1,903,205 


$  8,586 


Santa  Clara  Sand  and  Gravel  $7,04l.07 
Crystal  Springs  Golf  Course  4,302.01 


Delinquent  Accounts 

The  status  of  the  three  delinquent  accounts  previously 
transferred  to  the  City  Attorney  is  as  follows:    

Roy  Kruse  ~  $^,,671.59  -•  is  being  scheduled  to  be 
tried  in  Municipal  Court;, 

Attempts  are  being  made  to  contact  William  Shelley  - 
$628.12  ~  for  Small  Claims  Court  action. 

It  has  been  recommended  by  the  City  Attorney  that 
the  account  of  Sunol  Gardens ^  Inc . ^  in  the  amount 
of  $105775,  be  written  off  as  uncollectable .  In 
accordance  with  that  recommendation^  a  resolution 
is  now  being  prepared  for  submission  to  the  Public 
Utilities  Commissiono 

Continuing  Programs 


Vehicular  Inspections 

Routine  10,000  -mile  inspections  were  conducted 
on  22  vehicles. 

Vehicular  Accidents 

During  the  month  of  December  there  were  3 
accidents  in  2  of  which  the  Department  driver 
was  at  fault.    Our  frequency  rate  for  all  accidents 
was  15.33  per  million  miles  while  driving  195,718 
miles. 

Industrial  Accidents 

There  was  1  lost  time  injury  in  December. 
There  are  a  total  of  38  for  the  calendar  year. 

Service  Renewals 


Safety 


December 


197^ 


Fiscal  Year 
1974-^1975 


Replacement  of  old, 
corroded^  or  undersized 
piping 


262 


2,602 


-3- 


December 
1974 


Fiscal  Year 
197^-1975 


CDD  -  all  sizes 


312 


2,223 


Peninsula  (Inspected  and 
repaired  as  needed) 


16 


107 


Contract  Program 

1,  1-1/2,  and  2--inch  33  323 

Flushing 

There  was  no  area  flushing  for  the  month  due  to  the 
training  of  a  promoted  Foreman  to  be  Flushing  Gateman. 
It  is  anticipated  a  flushing  program  will  be  initiated 
in  January  of  1975. 


December 


Fiscal  Year 


1974 


1974-1975 


Plains  (all  sizes) 
Linear  Feet 


^0  - 


-0" 


Number  of  individual 
flushings  to  correct 
objectionable  conditions 


20 
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PUBLIC  UTILITILS  CQ: linSSIOrl 

CITY  AND  COUNTY  OF  SAi>I  FRJ^iTCI53CO 
Joseph  Lo  Alioto,  Mayor 

Room  282,  City  Hall 
2 s 30  p. mo 

February  11,  IS  75 


COI^rilSSIOblERS 
H.    Jelton  Flynn,  President 
Joseph  Po  Byrne,  Vice  President 
Joseph  J.  Diviny 
Henry  L.  iierman 
Dennis  V.  Carey 


DEPARTMBblTS 
Municipal  Railway 
Hetch  Ketcny  Project 
Water  Department 


BUREAUS 


Accounts 


Public  Service 
Personnel  &  Safety 
Transportation 


John  Lo  Cro^i^ley 
GENERAL  Ml\i;^JAGER  OF  PUBLIC  UTILITIES 


Thomas  G.  Flynn 

SECRETARY  AixfD  ASSISTANT 
GENERAL  ilMlhGER,  ADMINISTRATIVE 
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Call  to  Orders  2; 30  p.m. 

Presents  Conuniss loners  H,  Welton  Flynn,  Joseph  P.  Byrne, 

Joseph  J.  Diviny,  Henry  E.  Berman, 

Absent;  Commissioner  Dennis  V.  Carey 


The  minutes  of  the  regular  meeting  of  the  Commission  held  January  28, 
1975  were  approved. 

RESOLUTIOiSI  On  motion  of  Byrne,  seconded  by  Diviny,  the 

MOo  follov/ing  resolution  was  adopted s 


75-0051    H  Award  of  HH  Contract  iJo.  498  -  rJest  Portal  Avenue 

and  Taraval  Street,  St.  Francis  Circle  to  20th 
Avenue,  Underground  Duct  System  -  Underground 
Construction  Company,  Inc.,  of  San  Leandro  - 
Amount,  $22 9, 5 85'. 00 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Herman 


On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted; 

75-0052     H  Modification  of  KH  Contract  Wo.  491  -  $981  debit 

Power  Improvement  Program  -  Fillmore  Street,  Pine 
to  Hayes,  Underground  Pov/er  Facilities - 

Votes    Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted s 

75-0053    H  Approving  collection  of  damage  claims  -  Bureau 

of  Light,  Heat  and  Power  -  rionth  of  December, 
1974 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Diviny,  seconded  by  Berman,  the 
following  resolution  v;as  adopted s 

75-0054     vJ  Bid  Call,  WD  Contract  No.   1648  -  Excavation  and 

Repaving  for  '7ater  Service  Trenches 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Diviny,  seconded  by  Berman,  tiie 
following  resolution  was  adopted s 

75-0055     iJ  Bid  Call,  rTD  Contract  Wo.  1669  -  Laying  of  8-Inch 

Ductile  Iron  Main  in  Sutter  and  Powell  Streets 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 
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On  motion  of  Diviny,  seconded  by  Berman,  the 
following  resolution  v/as  adopted: 

Approving  collection  of  damage  claims  -  Uater 
Department  -  Month  of  January  19  75 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 

On  motion  of  Diviny,  seconded  by  Berman,  the 
following  resolution  was  adopted s 

Write-off  of  accounts  receivable  -  Water 
Department  -  Month  of  December  1974 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Diviny,  seconded  by  Berman,  the 
following  resolution  was  adopted? 

Rejection  of  all  bids  -  WD  Contract  No.  1610  - 
Laying  of  20-Inch  Steel  Main  in  Jackson  and 
Drumm  Streets 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Diviny,  seconded  by  Berman,  the 
following  resolution  was  adopted s 

Settlement  of  litigated  claim  of  Bernice 
Wutzler  -  $35,000 

Vote;     Ayes-Flynn,  Byrne,  Diviny,  Berman 

On  motion  of  Byrne,  seconded  by  Berman,  the 
follov7ing  resolution  was  adopteds 

WOo  37  -  Corbett  Line  -  Extension  Diamond 
Heights  leg 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Byrne,  seconded  by  Berman,  the 
follov/ing  resolution  was  adopteds 

Bid  Call,  MR  Contract  Wo.  607  -  Transit  Improve 
ment  Program  -  Furnishing  and  Delivering  Street 
car  Crossovers  and  Special  Work  for  Huni  Metro 
Center 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Byrne,  seconded  by  Berman,  the 
following  resolution  was  adopteds 
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75-0062    M  Bid  Call,  MR  Contract  Wo.  619  -  Transit  Improve- 

ment Program  -  Furnishing  and  Delivering  Rails 
and  Accessories  for  liuni  Metro  Center 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Byrne,  seconded  by  Berman,  the 
following  resolution  was  adopted? 

75-006  3    M  Completion  of  MR  Contract  MOo  601R  -  Transit 

Improvement  Program  -  Tv/in  Peaks  Tunnel  Track 
Reconstruction  -  G.  M,  Shupe ,  Inc.,  contractor  - 
$1,415,599,63,  as  modified 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Byrne,  seconded  by  Berman,  the 
following  resolution  was  adopted; 

75-0064    M  Emergency  Supplemental  Appropriation  -  $600,000 

Materials  and  Supplies  -  Municipal  Railway 

Vote?     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Byrne,  seconded  by  Berman,  the 
following  resolution  was  adopted? 

75-0065    M  Commending  Municipal  Railway  Operator  Charles 

H.  Ford  -  Kirkland  Division 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Berman,  seconded  by  Byrne,  the 
follov7ing  resolution  v/as  adopted s 

75-0066    GO  Approval  of  Requests  for  Transfer  of  Funds 

$10,000  or  Less,  and  Allotraents  -  Second  Quarter 
1974-75 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 

On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

75-006  7    W  Water  Department  Revocable  Permit  to  Meek, 

Murray  and  Associates,  Inc.   for  parking  purposes 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Byrne,  seconded  by  Berman,  the 

following  resolution  was  adopted? 

75-00 51-MR  Approving  payment  of  claims  against  the 

Municipal  Railway  in  total  amount  of  $66,377.19 
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Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Byrne,  seconded  by  Berman,  the 
following  resolution  was  adopted: 

75~0052-iyiR  Approving  payment  of  claim  in  favor  of  Lanai 

Sue  Ferguson  -  $6,000 

Vote:     Ayes-Flynn,  Byrne,  Diviny,  Berman 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission , 


****** 


Water  Department  Lien  Proceedings 

Hearing  on  Delinquent  iJater  Service  Accounts  in  excess  of  $100. 00  s 


Account  i\?Oo  214-4  330-1 

Property:     Block  338,  Lot  2 

Owners  Joe  King 

Account  closed:  June  24,  1974 

Amount  dues  $461.05 

ACTION:  Mr,  Joe  King,  owner,  and  Mr.  Lynn  Wald,  Property  Manager, 

appeared* 

On  motion  of  Commissioner  Berman,  seconded  by  Commissioner 
Diviny,  the  vJater  Department  was  directed  to  settle  by 
accepting  $50o00  in  lieu  of  past  bills,  and  discharge  the 
obligation.     This  settlement  was  agreeable  to  the  owner. 


Account  No.  727-1750-1 
Property:     Block  74S ,  Lot  9 
Owners        Thelma  Arms,  Inc. 
Account  closed s  May  14,  19  74 

Amount  due:  $319.89 

ACTION:        Continued  on  calendar,  pending  full  payment  by  February  28, 
1975. 


Account  No.  568-3300-3 
Property:     Block  4756,  Lot  40 
Ovzners        Legallet  Tanning  Co. 
Account  closed:         April  19,  1974 
Amount  dues         $12  3.76 

ACTION:        Off  calendar?  full  payment  received. 


****** 
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Resolution  Wo.   75-0060 — extending  the  Diamond  Heights  leg  of  the 
37-Corbett  Line  on  outbound  trips     on  a  6-month  trial  basis,  to 
better  serve  the  neighborhood o 

Commissioner  Berman  requested  that  prior  to  the  expiration  of  the 
6-month  trial  period,  the  Commission  be  provided  with  a  report  of  the 
compensatory  service  adjustments  made  to  offset  the  additional  costs 
for  providing  this  extension.     He  asked  that  in  the  future  this 
information  be  included  at  the  time  requested  service  adjustments 
are  submitted  to  the  Commission o 

Several  residents  of  the  Diamond  Heights  neighborhood  were  present. 
Mrs.  Delia  Spry  of  170  Bemis  Street  presented  a  petition  containing 
181  signatures  supporting  the  additional  route »     She  thanked  the 
Commission  for  its  action. 


****** 


Resolution  No.  75-0052~MR — approving  settlement  and  payment  of 
Municipal  Railway  accident  claim  in  favor  of  Lanai  Sue  Ferguson. 

Commissioner  Berman  requested  a  report  on  the  corrective  action  taken 
by  the  Railway  with  regard  to  supervisory  personnel  involved,  and 
steps  taken  to  tighten  procedures  to  prevent  future  accidents  v/here 
intoxication    might  be  a  factor. 


****** 


Municipal  Railway  Operator  Charles  H.  Ford  of  the  Kirkland  Division 
was  commended  by  the  Commission  for  an  outstanding  demonstration  of 
concern  for  his  passengers  by  alertly  and  expeditiously  coming  to 
the  aid  of  a  critically  ill  passenger  aboard  his  4  3  Roosevelt  Line 
coach  on  January  16,  1975 o     (Resolution  Wo,  75-0065) 


****** 

Communications  t 
None 


****** 


Roll  Calls 

Commissioner  Byrne  asked  for  a  report  on  the  status  of  the  various 
Muni/BART  Coordinated  Transit  Planning  projects  and  the  financing 
of  the  discount  fares. 

Dro  John  M,  Christensen,  Jr.,  Assistant  General  Manager-Finance, 
presented  a  report  of  the  pending  items  with  BART, 

Negotiations  regarding  feeder  lines  and  the  discount  fares  are 
continuing.     Inasmuch  as  BART  does  not  have  money  for  the  transit 


75-28 


> 


fares ,  meetings  have  been  held  v/ith  the  Metropolitan  Transportation 
Commission  to  see  if  the  new  NMTA  (National  Mass  Transportation  Act) 
funds  available  to  the  Bay  Area  counties  can  be  used  to  absorb  the 
cost  of  the  discount  fares o 

Commissioner  Berman  asked  that  the  Commission  be  kept  current  with 
proceedings  by  being  furnished  with  available  copies  of  MTC  minutes, 
reports,  or  written  material  relating  to  these  discussions  and 
negotiations  with  BART.     He  suggested  that  Mr.  Crowley  submit  a 
monthly  report  summarizing  the  various  stages  of  each  of  the  Muni/BART 
projects,  so  as  to  show  developing  changes., 

Dr.  Christensen  then  reported  on  a  meeting  held  that  morning  at  the 
Golden  Gate  Bridge  Highway  and  Transportation  District,  at  which  the 
four  Bay  Area  transit  agencies  were  present   (Muni,  BART,  Alameda/ 
Contra  Costa  Transit,  and  GGBD) .     Under  discussion  was  distribution 
of  the  national  Mass  Transportation  Act  allocation  of  $386  million — 
of  which  $7.7  million  will  be  available  for  this  urban  area. 

Regarding  the  fare  box  to  handle  the  discount  transfer,  Dr .Christensen 
reported  that  the  equipment  and  tickets  have  been  procured. 


****** 


Municipal  Railway  General  Manager  Curtis  E.  Green  reported  on  Muni 
plans     for        Valentine's  Day  observation  in  concert  with  the  Muni 
Loves  you  theme.     Shopper  Shuttle  rides  will  be  free  that  day,  courtesy 
of  the  Transport  Workers  Union,  Local  2 50 A,  which  has  subsidized 
operation  of  the  Shopper  Shuttle  coaches  for  the  day.     Fourteen  of 
the  vehicles  assigned  to  the  service  will  be  decorated  with  Valentine 
posters  painted  by  Junior  High  School  children.     Muni  flan  of  the  Month 
ceremonies  will  also  be  conducted  at  Kirkland  Yard  that  morning. 


****** 


THEREUPON  THE  MEETING  ADJOURisIED, 


General  Manager 


75-29 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nq^ 


WHEREAS,  The  Urban  Mass  Transportation  Administration 
has  approved  the  plans  and  specifications  for  Hetch  Hetchy 
Contract  No.  498,  West  Portal  Avenue  and  Taraval  Street, 
St,  Francis  Circle  to  20th  Avenue,  Underground  Duct  System, 
to  be  constructed  under  the  Power  Improvement  Program, 
with  financial  assistance  from  the  Federal  Government; 
now,  therefore,  be  it  i^iymtrmct  .» 

RESOLVED,  That  this  Commission  hereby  awards 
to  Underground  Construction  Co.,  Inc.,  2600  Williams  Street, 
San  Leandro,  California,  as  the  lowest  regular  and  responsible 
bidder,  Hetch  Hetchy  Contract  No.  498,  in  the  amount  of 
$229,585,  and  rejects  all  other  bids  for  this  work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UUlities  Commission 


I 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANQISCO 
RESOLUTION  t^oL^^"!:^*^ 


RESOLVED,  That  this  Commission  approves  a  Debit 
Modification  in  the  amount  of  $981  to  provide  funds  for 
additional  work  to  modify  the  precast  manholes,  as  set  forth 
in  Modification  No.  1  to  Hetch  Hetchy  Contract  NOo  491, 
Fillmore  Street,  Pine  to  Hayes,  Underground  Power  Facilities,  3l 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Its  meeting  of.  r  L  D  i   1  1  I J I  ^  ,  


Secretary  and  Assistant  Ge;if^eraTtAana^ 


0^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No y^S^'^C 053 


RESOLVED,    That  this  Commission,  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  the  General  Manager  of 
Hetch  Hetchy  Water  and  Power  and  the  City  Attorney,  hereby  approves 
collections  of  damage  claims  which  the  Department  has  against 
miscellaneous  debtors  for  the  month  of  December,  197^. 

Bureau  of  Light,  Heat  and  Power  $3,05^.68 
Bureau  of  Delinquent  Revenue  1,580.35 


AND  BE  IT  FURTHER  RESOLVED,    That  this  Commission  hereby 
approves  the  transfer  of  delinquent  accounts  in  the  amount  of  ^2k,k6S,Ql 
from  the  Bureau  of  Light,  Heat  and  Power  to  the  Bureau  of  Delinquent 
Revenue  for  collection. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted,  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY  j  1  1975  /  ""^ 


Secretary  and  Assistant  Gengral  Manager 


V  )) 


PUBLIC  UTGLITIES  COMMISSION 

CITY  AND  COUNTY  Of 

RESOLUTION  Nd^.. 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

WD  Contract  No.  1648  -  Excavation  and  Repaving  for 
Water  Service  Trenches 


and,  be  it  further 


RESOLVED,  That  in  accordance  with  the'" 
provisions  of  Chapter  31,  Section  31.22(a)  of  the 
San  Francisco  Administrative  Code,  this  project  is 
hereby  declared  to  be  categorically  exempt  from  the 
California  Environmental  Quality  Act  and  is  classified 
as  an  activity  under  Class  lb  and  Class  2  as  set 
forth  in  the  permanent  list  of  categorical  exemptions 
adopted  by  the  City  Planning  Commission  on  April  26,  1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

au.„or  FEBRUARY  1  1  1975      v/  / 


Secretary  and  Assistant  General  Manager 


-it*- 


I 


V 


)) 


PUBLIC  UTBLSTIES  COME^ISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No>  w-QQ 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

.  "'■  '  appi-oves 

WD'^16S9  -  Laying  of  8-Inch  Ductile  Iron  Main  in 
Sutter  and  Powell  Streets  >r  damages 

'^cr-:^?^n.«r  ,   San  F  o  Watesr  Depart ~ 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the 
provisions  of  Chapter  31,  Section  31.22(a)  of  the 
San  Francisco  Administrative  Code,  this  project  is 
hereby  declared  to  be  categorically  exempt  from  the 
California  Environmental  Quality  Act  and  is 
classified  as  an  activity  under  Class  1(b)  as  set  .:<....vv, 
forth  in  the  permanent  list  of  categorical  exemptions 
adopted  by  the  City  Planning  Commission  on  April  26, 
1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.    FEBRUARY  1  1  197^ 


—  .  — /  .  ^     -  .  -, — — ■-  .^  ,  .^!r-- 

Secretary  and'  Assistant  General  Manager 


V) 


{  PUBLIC  UTILiTIES  COMMISSION 

CITY  AND  COUNTY  .OF  SAN  FRANCISCO 

RESOLUTION  No'' 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  January  1975,  of  claims  for  damages 
against  miscellaneous  debtors,  San  Francisco  Water  Depart- 
ment, in  the  amount  of  $1,591.89,  per  list  dated 
January  31,  1975.  "'-^  ^ 

"'fs  Winter  B^pmrt-- 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  PuhUc  Utilities  Commission 


at  its  meeting  of. 


FEBRUARY  1 1 1975 


Secretary  and  Assistant  Qineral  Manager 


r 


) 


PUBLIC  UTELITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NoLM  'w  / 


RESOLVED,  That  this  Commission,  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  the  Water  Depart- 
ment General  Manager  and  Chief  Engineer,  and  the  City  Attorneys, 
hereby  approves  the  write-off  of  Uncollectible  Accounts  Re-  ^ 
ceivables  which  are  more  than  ninety  days  past  due,  month  of 
December,  1974  in  the  amount  of  $4,277.56  per  San  Francisco 
Water  Department  list  of  December  31,  1974, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FFBRiJARY  1  1  1975         V/         /  ^ 


1)  ^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  W*JKJ 


WHEREAS  excavation  for  a  building 
foundation  adjacent  to  the  block  of  , 
Drumm  Street  included  in  Specification 
WD-1610,  Laying  of  20  Inch  Steel  Main  in 
Jackson  and  Drumm  Streets,  has  apparently 
caused  subsidence  of  the  soil  in  Drumm     .  «     »  . . 

Street,  therefor  be  it  """^  ^'^ 

"  ^"  RESOLVED  That  this  Commission  hereby'^ 
rejects  all  bids  received  January  16,  .1975 
under  Specification  WD~1610. 

,-v^^  ?.im:m  ■  ■^'--"j-  :immim<:.amf  m,  656-363,  m^^nnt  the 

•■«?3r  0-  •  tim^  tmmm^  of  v         '.'Mr       h&  i.t  further 

.. #t,,         €<2Spdaaiem  li^^  reconsnend 

-mrMorr^  -i^sAsd.  '  for  the  San 


^^fe  Ho.  1990  .  ice 

w...  j;  i.;.<..,^,,..,sco  ^ter  B«^|jt,  $35,000 

on  %*r^i3.800..t300  «  FixM  Chm-f^s  $35,000 


< 


I  hereby  certify  that  th&jor^ir}g  resolution  was  adopted  by  the  Public  Utilities  Commission 

■r     .     ,         *     FEBRUARY  1  1  1975        y//  / 

at  Its  meeting  of.  j_  Z_____  // y  r  / 


Secretary  and  Assistant  Genpral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

»  Ui>  L R  ESOLUTION  NO.^*-^"""'^^'^*-^ 

y  of 

WHERe?  m  Francisco  in  the  Diamond  Heights 

Ne  of  4,  and  Moffitt  Streets  have  requested,  by 

means  of  vj*^t  Muni  Route  37-Corbett  be  extended  to  better  serve 

theii  RESOLVED,  That  on  the  recommendation  of  the  General  Manager  of  Public 

Utilities,  the  General  Manager  and  the  Chief  Engineer  of  the  San  Francisco 

;-o  tlWater  Department  and  the  City  Attorney,  this  Commission  approves  settlement  of 

'"the  litigated  Claim  of  BERNIGE  WUTZLER,  SUPERIOR  COURT  NO.  658-363,  against  the 

San  Francisco  Water  Department  in  the  amount  of  $35,000.00;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 

so  tSto  the  Board  of  Supervisors  a  Supplemental  Appropriation  of  funds  for  the  San 

Francis,co  Water  Department  as  follows:       Moffitt,  Bemis,  and 

Addison  ^  From:    Account  Ko.  1990  -  Unappropriated  Balance 

of  Funds-San  Francisco  Water  Dept.  $35,000 

Si  I'd .  be  it 

To:       Appropriation  i]-. 7^5.800. 000  -  Fixed  Charges  $35,000 

add  ajti  additjorsal  bus  on  all  days  of  operation  so  that  frequency  of  service 
creasea  mtner  than  ti^'Ci-eased  as  would  otherwise  occur. 


O':  on  at  its 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  FEBRUARY  1 1  1975  // 

xU  meeting  of  /'^  /  


Secretary  and  A^stant  Gerwral  Manager 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  l^S-^QOGO 

WHEREAS p  The  residents  of  San  Francisco  in  the  Diamond  Heights 
Neighborhood  of  Bemis,  Addison,  and  Moffitt  Streets  have  requested,  by 
means  of  a  petition,  that  Muni  Route  37-Corb©tt  be  extended  to  better  serve 
their  neighborhood;  and 

WHEREAS s,  These  residents  live  in  an  area  of  very  steep  streets, 
so  that  apparent,  short-distance  access  to  existing  Muni  routes  is  in  fact 
quite  difficult  for  many  people;  now,  therefore,  be  it 

RESOLVED,  That  the  Municipal  Railway  be  authorized  and  directed 
to  extend,  on  a  six-month  trial  basis,  the  Diamond  Heights  leg  of  Route  37 
so  that  the  additional  route  to  be  traversed  on  outbound  trips  will  be» 

From  Addison  at  Farnum,  via  Famum,  Moffitt,  Bemis,  and 

Addison  back  to  Famum; 

and,  be  it 

FURTHER  RESOLVED,  That  the  Municipal  Railway  is  authorized  to 
add  an  additional  bus  on  all  days  of  operation  so  that  frequency  of  service 
is  increased  rather  than  decreased  as  would  otherwise  occur. 


4, 

I  hereby  certify  that  the  foregoing  resolutipi^  ,wa^  adopted  by  the  Pid>lic  i 

Utilities  Commission  at  its  meeting  of    ^  Ln  -\  •  ■  ^-p;-   ,  ;    ' : ;  ';■ 

Secretary  and  Assistant  General  Manager 

I 


y^pUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  N> 


WHEREAS,  The  Municipal  Railway  streetcar  system  is  being 

modernized  under  the  Transit  Improvement  Program  (TIP)  through  the 

San  Francisco  Municipal  Railway  Improvement  Corporation  (SFMRIC)  and 
Corpo:  '>4Kx<. 

grants  from  the  Urban  Mass  Transportation  Administration  (UMTA) ;  and 

WHEREAS,  Contract  No.  MR- 607,  "Furnishing  and  Delivering 
Streetcar  Crossovers  and  Special  Work  for  Muni  Metro  Center",  is  a  : 
part  of  the  Transit  Improvement  Program;  and  ' 

WHEREAS,  The  San  Francisco  Municipal  Railway  Improvement  i- 
Corporation  will  purchase  the  streetcar  crossovers  and  special  work^^^ 
for  Muni  Metro  Center  for  the  City  and  then  lease  them  to  the  City;v,ei;j^ 
and 

WHEREAS,  The  plans  and  specifications  for  said  Contract  qvj™. 
No.  MR- 607  have  been  submitted  to  this  Commission  with  the  recommenda- 
tion that  they  be  approved;  now.  therefore  be  it  «for^  Be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  bid 
documents  and  requests  the  SFMRIC  to  advertise  for  bids  for  Contract  fQj;- 
No.  MR- 607;  and  be  it 

FURTHER  RESOLVED  that  advertisement  for  bids  is  subject  to 
the  concurrence  of  the  Urban  Mass  Transportation  Administration  of 
the  U.  S.  Department  of  Transportation. 

:i  oi  vrai.^>i"wi.  --t  ^-u  . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


FEBRUARY  111975 


Secretary  and  Assistant  GiMera]  "Manager 


!  '■  '  '  ' 

'  '  '         ■  •  ,  -     '  ' 


i 
I 

I 
i 


I 


PUBLIC  UTfUtiES  COMMISSION  ^ 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Nof  _._Si!< 


WHEREAS,   The  Municipal  Railway  streetcar  system 
is  being  modernized  under  the  Transit  Improvement  Program 
(TIP)   through  the  San  Francisco  Municipal  Railway  Improve-'*^i- 
ment  Corporation   (SFMRIC)   and  grants  from  the  Urban  Mass  "P®> 
Transportation  Administration   (UMTA) ;  and 

WHEREAS, Contract  No =  MR-619,    "Furnishing  and    '  • - 
Delivering  Rails  and  Accessories  for  Muni  Metro  Center",  is 
a  part  of  the  Transit  Improvement  Program;  and'"**"^-^®"  calendar 

WHEREAS,   The  San  Francisco  Municipal  Railway  Tran- 

Viuxiiig  i:oT  new  Mujiicipa)  P. n't  1k«v  c^k<=>^.,>  ..... 
sit  Improvement  Corporation  will  purchase  the' rail  and  acces- 
sories for  Muni  Metro  Center  for  the  City  and  then  lease  them 
to  the  City;   and  '  „ 

WHEREAS,   The  plans  and  specifications  for  said  Con- 
tract No.  MR-619  have  been  submitted  to  this  Commission  with 
the  recommendation  that  they  be  approved;  now,   therefore  be  it 

RESOLVED , That  this  Commission  hereby  approve  the 
bid  documents  and  requests  the  SFMRIC  to  advertise  for  bids  for 
Contract  No>  MR-619;   and  be  it  ^i^' 

FURTHER  RESOLVED  that  advertisement  for  bids  is  sub- 
ject to  the  concurrence  of  the  Urban  Mass  Transportation  Ad- 

ministration  of  the  U.S.  Department  of  Transportation. 

^''^  ufc;Dj.t  aaiouiit  oi  $2.7S  per  pound; 

'       ..on  approves  final  p^ymmt  ^ 


I  hereby  certify  that  tfte  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nntf  0-''*"'-^  'Nj''OtJ 


•  ■     ■•■     -,i  I  f>  ^ 

WHEREAS,  All  work  under  Contract  MR-601R,  Twin  Peaks  Tunnel- 
Track  Reconstruction  was  completed  on  October  28,  1974  by  G.  M.  Shupe, 
Inc.,  contractor;  now  therefore  be  it  "  / 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed;  and  be  it  further 

RESOLVED,  That  this  Commission  allows  an  extension  of  62  calendar 

days  for  unavoidable  delay  due  to  the  following:  ^'^  ^'^^^^  provisions 

rom  appropnation 

14  days  waiting  for  new  Municipal  Railway  schedules  to  go 
into  effect  allowing  shutdown  of  Twin  Peaks  Tunnel  during 
night  hours;  ,  ,  .  ,  ,  ,  -     <    .^^    v  ^  «  -  ^ 

48  days  due  to  necessity  for  the  contractor  to  alter  or 
replace  all  his  construction  equipment  to  comply  with  new 
Tunnel  Safety  Orders  of  the  State  of  California  Labor  Code 

.,.^  ,4-,  '^4  r-rt  of 

which  became  effective  after  the  date  of  bidding; 
and  be  it  further 

RESOLVED,  That  this  Commission  approves  Modification  of  Con- 
tract No.  3  in  the  debit  amount  of  $40,581.63  to  adjust  the  estimated 
quantities  to  agree  with  the  actual  quantities  as  performed;  to  provide 
for  payment  to  the  contractor  of  a  bonus  in  the  amount  of  $18,000;  and 
to  adjust  the  unit  price  of  Bid  Item  17  in  the  debit  amount  of  $2.75  per  pound; 
and  be  it  further 

RESOLVED,  That  this  Commission  approves  final  payment  in  the 
amount  of  $158,358.84  in  favor  of  G.  M.  Shupe,  Inc.,  contractor. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


FEBRUARY  1  11975 


Secretary  and  Assistant  GeneSl  Mana 


zer 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Ncf.. 


WHEREAS,  the  Municipal  Railway  requires  an  adequate  supply  of 
materials  and  supplies  for  repair  parts  and  other  operational  necessities, 
and 

WHEREAS,  funds  budgeted  for  such  repair  parts  and  operational 
necessities  are  insufficient  to  complete  the  fiscal  year  due  to  a  com- 
bination of  factors  including  double-digit  price  inflation,  increasing- 
lead  times  for  deliveries,  the  advanced  age  of  Muni  rolling  stock,  re- 
duction in  budgeted  funds  and  demands  for  additional  passenger  service, 
an  d  T  *;  h ' '  '■  "  '  • '  

WHEREAS,  due  to  circumstances  beyond  the  control  of  the  Municipal 
Railway  and  this  Commission,  implementation  of  certain  Muni/BART  route 
coordination  has  been  delayed  with  the  concurrent  postponement  of  expen- 
ditures budgeted  therefor;  and  "' 

WHEREAS,  these  funds  can,  with  approval,  be  utilized  for  the' 
purchase  of  urgently  needed  materials  and  supplies;  and  . 

WHEREAS,  this  Commission  approved,  in  accord  with  provisions 
of  charter  section  6.305,  the  transfer  of  $600,000  from  appropriation 

4.735. 900o735   Services  of  other  departments  -  Muni/BART  ^'©"^^ 

Coordination 

--...:*.„, ...,1  cue       iijife  jfouiie,  iji  five  minutes. 

To  appropriation  i^^Ai  *      ^  . 

^  ****  i?wed43st«»  ?»nf^  effective  attention 

^  4.735.300o0pp   Materials  and  Supplies;  and 

WHEREAS,  the  Controller  has  requested  a  supplemental  appropri- 
ation to  accomplish  the  end  result  desired  by  the  aforementioned  transfer 
of  funds,  now,  therefore,  be  it 

RESOLVED,  that  this  Commission,  acting  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  does  hereby  declare  an  emergency 
condition  to  exist  under  charter  section  2.301,  viz.,  a  threat  to  the 
uninterrupted  operation  of  the  Municipal  Railway;  and  be  it  further 

RESOLVED,  that  this  commission  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  Municipal  Railway  Emergency  Supplemental 
Appropriation  in  the  amount  of  $600,000  for  materials,  supplies,  repair 
parts  and  other  operational  necessities. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

its  mccuna  of  FEBRUARY  1  1  1975  -  y/.         .,  ^ 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  NO.  '75-^^  !^-'S'£5 

WHEREAS,  The  Public  Utilities  Commission  has  learned  with  great 
pride  that  the  concern  of  Municipal  Railway  Operator  Charles  Ho  Ford  for 
his  passengers  has  taken  on  life-saving  aspects;  and 

WHEREAS,  Charles  H.  Ford  correctly  discerned  that  passenger  Mal- 
colm McBride,  aboard  a  43  ROOSEVELT  line  coach  on  January  16,  1975,  was 
seriously  ill--and  despite  Mr,  McBride 's  assurances  to  the  contrary- -used 
his  radio  to  alert  Central  Control  and,  consequently,  authorities  at  St, 
Joseph's  Hospital;  and  ' 

WHEREAS,  Because  of  the  advance  notice  that  Mr.  Ford's  coach  would 
be  at  the  hospital,  which  is  located  on  the  43  line  route,  in  five  minutes, 
St.  Joseph's  Hospital  was  able  to  devote  immediate  and  effective  attention 
to  a  serious  heart  attack;  and 

WHEREAS,  Supervising  Nurse  Joan  Mazely  contacted  Mr.  Ford's 
superiors  to  report  his  action,  explaining  that  the  patient  would  not  have 
survived  without  it;  now,  therefore,  be  it 

RESOLVED,  That  the  said  Charles  H,  Ford  is  hereby  commended  for 
his  thoughtful  service  to  his  passenger  and  his  respect  for  those  he  serves. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted,  by  the  Public 
Utilities  Commission  at  its  meeting  of    i'  l    ,  -  -  1  1  1975  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTELITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


RESOLVED,  That  this  Commission  does  hereby  approve  requests  for 
transfer  of  funds  in  the  amount  of  $10,000.00  or  under  and  the  requests  for 
allotments  submitted  to  the  Controller  during  the  Second  Quarter  197^-75  as 
per  attached  lists. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


COIIFIRMA.TION  OF  AIXOTMENTS  MD  TRANSFERS 
SECOND  QUARTER  197^-75 
RECAPITULATION 


ALLOTIMTS 
Bureau  of  Light,  Heat  &  Power 
Municipal  Railway 
San  Francisco  Water  Department 
Hetch  Hetchy  Water  &  Power 
TRANSFERS 

San  Francisco  Water  Department 
Hetch  Hetchy  Water  &  Power 

TOTAL  ilLLOT^3El!3TS  AND  TRANSF^ 
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PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


Ij.."  r  J 


r  of 


lot 

fiir^r^c!  ^pf^      r  will  "be 

WHEREAS,  San  Francisco  Water  Department  Permit  No.  1553, 


issued  April  13,  1965  under  Public  Utilities  Commission  Resolution 
No.  65-0260,  required  payment  of  permit  fees,  taxes  and  assessments; 


$  2,850.00 


WHEREAS,  There  exists  a  delinquency  for  back  taxes  from 
N(1971  through  1973-74;  and  i     1-3       ^----^  ^  ^',700,00 

WHEREAS,  The  permittee  has  paid  the  current  taxes  and  has 
made  satisfactory  arrangements  for  payment  of  all  back  taxes  owing; 
now,  therefore,  be  it  y-'-r-'i'-^^ 


RESOLVED,  That  Revocable  Permit  No.  1553  be  continued, 
subject  to  continuing  payment  of  permit  fees,  current  taxes,  and qq 
monies  due  on  promissory  notes  for  back  taxes  and  the  1967 


passessment«3.rd  anu 
Ga.   ...  .>  .iStock 


John  Skaggs 
Leontlne        ' er 


150,000.00  (Blai>obard) 


72  T  0285-11  1-3      8~28-"-72    (A  $3,000) 
$50,000,00  (WeiriStock)  ;),^OU.UU 


J2.  T  ^""'■'^■"8  1-5  8-28-72  A 
S50,c^- 

•   z-^y-i^  11-30-72  A 


2,000.00 
2,500.00 


r,: 
C 


1»5   .  1-1^-7^ 


11-1  B-13-69 


(A  $1 
(B  $ 


00) 
2,176.45 
4,000,00 


00.00 


0851-3  1-3 


1-19-70    (A  $1,650) 
(B  S  250) 

1,900.00 


A 


^00 


A 


00 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


FEBRUARY  1 1 1975 


*  > 


Secretary  and  Assistant  Genial  Manager 


i 

I 
i 

i 

I 

I 

i 


I 


J 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No  c  73-0031-riR 


2-11-75 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,   and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt .No . 
&  Prayer 


Non-litigated  Settl ements 
Imelda  Gonzales 


Norma  J.  Johnson 
Jeff  McCandless 
Harry  Whittington 


73  B  1855-2 
tH55  000oOO 

75  T  1090-1 
S2,700.00 

73  B  2403-2 
$25,000.00 

73  S  0811-5 

S200,000o00 


Type 

2-7 
1-3 
1-3 
6-2 


Accident 
Date 


2-19-74 

12-18-75 

6-3-74 

5-27-74 


Litigated  Settlements  -  OA  Office 


Daniel  R,  Belmarez 


Fred  Blanchard  and 
Gloria  Weinstock 


John  Skaggs 
Leontine  Butler 


Milton  Jeng  Jeng 
Chew 


May  Ditano 
David  Ko  Finn 

Timothy  Knight 
Bern ice  Larkins 


71  T  0880-1 
$20,000 o 00 


72  T  0285-7    1-3  8-28-72 
$50,000«00  (Blanchard) 
72  T  0285-11  1-3  8-28-72 
$50,000.00  (Weinstock) 

72  T  0285-8  1-3  8-28-72 
$50,000.00 

72  B  1122-3  2-7+  11-30-72 
$20, 000c 00 

73  C  0366-1  1-3  1-14-74 
$4,500.00 


69  T  0311-1  11-1  8-13-69 
$50,000.00 

69  B  1959-1  4-9  1-19-70 
$75,000.00 


72  T  0851-3  1-3  12-15-72 
$25,000.00 

71  B  1439-1  6-6  9-29-71 

$100,000.00 


PI/ 

PD 


A 
A 
A 
A 


Settlement 

;  2,850.00 
2 , 700 . 00 

2, 000 o 00 
2,000.00 


1-2      11-26-71  A 


2,300.00 


(A  $2,200) 

(A  $3,000) 

5,200.00 


A 

A 


2,000.00 

2,500.00 


(A  $1,700.00) 
(B  $  476.45) 

2,176.43 


A 


4,000,00 


(A  $1,650) 
(B  $  250) 

1,900.00 

A  3,500.00 
A  20,000.00 
(continued) 


-  1 


2-11-75 


75-0051-MR  2-11-75 

Acdt,lTo,                     Accident  PI/ 
Claimant  &  Prayer  Type   Date        PD_  Settlement 

Cruz  Go  Lugo                  71  B  0584-1  2-7  9-16-71  A          $  4-, 800. 00 

S75,000.00 

Jesus  Pineda                 71  B  0143-1  1-3  7~2l-71  A  4,500,00 

S75,000-00 

Louis  V.  Roberson        71  S  0490-1  1-3  2-3-72  (A  ^$3, 242. 41) 

Si5,ooo.oo  (B  $  257.59) 

3,500.00 

Judgment 

RESOLVED,   That  the  portion  of  Resolution 

75-0001-MR  adopted  1-14-75,  pertaining  to 

judgment  (including  $315. 84  costs)  of  !$15, 515.84 

payable  to  Maria  C,  Segovia,  be  amended  to 

increase  total  to  Sl^? 766,60  (including  S766o60 

costs),   an  addition  of  $250. 76,  plus  interest,         +  250 . 76 

(ED  follows) 

Maria  Co  Segovia  7I  B  1222-1    8-6      12-8-71  A 

$20,000.00 

($250.76  additional  costs, 
plus  interest) 


$  66,377.19 


Total  settlements:  I7 

Appro,  4. 735. 804. 000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  February  11,  1975. 


Secretary  and  Assistant  General  Manager 

-  2  - 


2-11-75 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn     73— 0032—MR 


RESOLVED,  That  on  reconunendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  fimds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Ptailway: 


Acdt .No. 
&  Prayer 


Accident 

Date 


PI/ 


Claimant 


PD 


Settlement 


Litigated  Settlement 


Lanai  Sue  Ferguson 


70  S  0882-1  7-9 
300, 000. 00 


6-23-71 


A 


S  6,000.00 


^  6,000.00 


fotal  settlements:  1 


Appro.  4.753*804*000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  February  11,  1973  >  


Secretary  and  Assistant  General  Manager 


H.  WELTON  FLYNN 
PRESIDENT 

JOSEPH  P.  BYRNE 
VICE  PRESIDENT 

OLIVER  M.  ROUSSEAU 
JOSEPH  J.  DIVINY 
HENRY  E.  BERMAN 


Public  Utilities  Commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
JOSEPH    L.   ALIOTO.  Mayor 

287  CITY  HALL 
SAN   FRANCISCO.   CALIFORNIA  94102 
558-4986 


JOHN  D.  CROWLEY 

GENERAL  MANAGER  OF 
PUBLIC  UTILITIES 

JOHN  C.  FARRELL 

SECRETARY  AND 
ASSISTANT 
G^«!i^AL  MANAGER 

Uh  M.  CHRISTENSEN,  JR. 
ASSISTANT 
GENERAL  MANAGER 
FINANCE 


TO:  PUBLIC  UTILITIES  COMMISSION 

Horic  Welton  Ho  Flynn,  President 
Hon.,  Joseph  P,  Byrne,  Vice  President 
Hono  Joseph  Jo  Diviny 
Hone  Henry  Eo  Berman 
Hono  Dennis  Vo  Carey 

FROM:         John  Do  Crowley 

General  Manager  of  Public  Utilities 

SUBJECT:    Extension  of  the  Diamond  Heights  Leg  of  Line  37  Corbett 

Residents  of  the  Diamond  Heights  area  have  petitioned  us  to  extend  one  leg 
of  the  37-Corbett  Line  to  better  serve  their  neighborhood „ 

At  present.  Line  37-Corbett  has  two  legSo    The  common  route  for  both  is 
roughly  from  the  Market  Street  terminal  at  Castro  onto  Corbett  and  Portola 
to  Clippero    The  Diamond  Heights  leg  then  turns  onto  Clipper,  Duncan,  Dia- 
moL...  Heights s,  and  Addison  to  Famumo    The  extension  under  consideration 

wouL..  continue  the  line  onto  Famum,  Moffitj,  Bemis,  and  Addison  back  to 
Famum  (as  shown  on  the  attached  map)  o 

In  order  to  extend  the  route,  it  is  necessary  either  to  reduce  the  frequency 
of  service  during  most  hours  of  operation  or  to  add  a  bus,  which  increases 
the  frequency  of  service  on  the  entire  line.    The  latter  alternative  is 
recommendedo    The  service  adjustments  are  shown  on  an  attachment o    The  de- 
tails of  how  the  route  extension  would  function  are  also  on  this  attachment. 

The  service  adjustments  are  necessary  because  there  is  not  sufficient  recovery 
time  in  the  current  schedules  to  absorb  the  time  necessary  to  make  the  pro- 
posed loopo 

The  increased  cost  will  have  to  be  compensated  for  by  a  selective  reduction 
of  service  elsewhere  on  a  route  and  at  a  time  where  current  service  levels 
are  in  excess  of  patrons*  needs „    For  this  reason,  the  implementation  of 


MUNICIPAL  RAILWAY 


HETCH    HETCHY  PROJECT 


WATER  DEPARTMENT 


i 


i 

I 


i 


Public  Utilities  Commission  -2-  January  13,  197S 

the  37-Corbett  Line  extension  will  take  place  as  soon  as  possible  in  rela- 
tion to  the  adjustments  elsewhere^  which  are  currently  being  stiidied„ 

This  proposed  extension  is  the  one  the  Board  of  Supervisors  urged  you  to 
£onsider~"Item  22  on  their  Calendar  for  October  28,  1974 o 


>  1  1 

SAN  FRANCISCO  MUNICIPAL  RAIIWAY 
Motor  Coach  Line  37  -  Gorbett 
Proposed  Extension  to  Bemis  &  Addison 


portols- 


iLine  37 
1  to/from 
Castro  8c  Market 


Line  44 
to/from 
Forest  Hill 
Station 


Proposed 
Extension  . 
to  Bemis  8s,  Addison 


Line  44 
to/from 
Glen  Park 
Bart  Sta, 


Schedule  and  Traffic 

Department 


Scale:  Non© 


Octobei' 


1974 


1 


1 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Motor  Coach  Line  37-Corbett 
Proposed  Extension  to  Bemis  aiid  Addison 


Present  Proposed  Difference 


Motor  Coach  Requirements 


Weekdays:    A„Mo  Peak  2  3  +1 

Base  2  3  +1 

PoMo  Peak  3  ,  3 

Saturdays  j,  Sundays  ^ 

Holidays  1  '  ■     -''l  '      '  +1 


Hours  of  Service 


Weekdays        .  6:43  am-10:ei  pm         6:40  am-10:20  pm  *22  mino 

Saturdays  6:43  am- 10: 01  pm         6:40  am- 10: 20  pm  +22  min. 

Sundays  §  Holidays        .  10:43  am-  6:01  pm       10:17  am-  6:20  pm  •«>4S  nin. 

Frequency  of  Service 
(Number  of  Minutes 
Be tw©en_ Coaches) 

Weekdays:    AoM,  Peak 

^  Base  ,  30  24  -6 

P.M.  Peak     '     ,    .    24  24 
Saturdays  J  gisiidays, 

■■Holidays  60  ^40  -20  - 

Route  Functioning 

The  Diamond  Heights  leg  would  have  a  three-minute  recovery  time  at  the 
present  Famum  terminal  after  making  the  proposed  loop.    The  route  fol- 
lowed for  the  return  to  Market  Street  would  be  the  same  as  for  inbound 
trips  as  currently  travelled.    Therefore,  residents  who  want  to  leave  home 
for  downtown  would  board  while  the  bus  was  completing  its  outbound  trip 
from  Market  and  stay  on  board  during  the  above-mentioned  three  minutes. 
This  procedure  is  necessary  because  there  is  no  suitable  terminal  site  on 
Bemis  Street,  and  making  the  loop  twice  in  close  succession  would  be  im- 
practical. 
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HETCH      HETCHY      WATER      AND  POWER 

MEMORANDUM 


DATE:    February  11^  1975 


TO 


FROM: 


JOHN  D„  CROWLEY 

General  Manager  of  Public  Utilities 


ORAL  L„  MOORE 
General  Manager 


,,  ^  :  ■> 


SUBJECT"    MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT  ^ 

Hijghli;ghts 

The  NOo  2  generator  at  Dion  R.  Holm  Powerhouse  was  shut  down  by  protective  ns 
at  6:26  pom.  on  Sunday,  January  Sj  1975,  indicating  a  failure  to  ground  in 
stator  winding.    Immediate  preliminary  investigation  established  that  the  fault  was 
confined  to  Phase  C  of  the  3-phase  winding.    The  following  day  it  was  determined 
that  the  fault  was  limited  to  a  single  coil.    An  Allis^Chalmers  Corporation  factory 
engineer  was  contacted  and  repair  efforts  were  begun.    The  repairs  were  made  by 
departmental  forces  under  the  supervision  of  the  Allis-Chalmers  Corporation  represes 
tative  and  the  unit  was  restored  to  service  on  the  following  Sunday ^  January  12 g 
1975.    The  total  outage  of  the  unit  was  therefore  limited  to  only  one  week  by 
fortuitous  location  of  the  fault  and  swift  concentrated  efforts  hy 


personnel. 

HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Storage  in 

Per  Cent 

Storage  in 

Per  Cent 

Capacity  in 

Acre  Feet  on 

of 

Acre  Feet  on 

of 

Reservoir 

Acre  Feet 

Feb.  1,  1975 

Capacity 

Feb.  1,  1974 

Capacity 

Hetch  Hetchy 

360,400 

102,824 

29 

199,048 

55 

i 

Lake  Lloyd 

268,800 

108,386 

40 

150,773 

56  , 

Lake  Eleanor 

27,100 

1,625 

06 

5«682 

21 

656,300 

212,835 

32 

355,503 

54  ' 

Water  Regulation  and  Transmission    ;  ■  '  '  '  -. 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the  average 
daily  aqueduct  delivery  of  water  to  the  Water  Department  remained  constant  at 
approximately  160  mgd  for  the  last  month. 

Power  Production  -i::.    '  iv'^'  ■■■■.^'.^ 

During  the  month  of  January,  Moccasin,  Dion  R,  Holm  and  Robert  C,  Kirkwood  Powerhouses 
generated  46.690,  74,340  and  50,356  million  kilowatthours  respectively  for  a  total  of 
171,386  million  kilowatthours,  having  a  value  in  excess  of  $1,200,000, 

HETCH  HETCHY  ENGINEERING    '  -  ■  • 

HH~443  Moccasin  Dam  Spillway.    Plans  and  specifications  have  been  sent  to  the  Division 
of  Safety  of  Dams  for  final  approval.    Application  has  been  made  to  the  Division  of 
Fish  and  Game  for  a  permit  to  execavate  in  Moccasin  Creek. 

HH-477  Moccasin  Penstock  Valve  House,    Plans  and  specifications  are  being  reviewed 
and  checked. 

HH-494  Replace,  Repair  and  Paint  Steel  Trolley  Poles.  Contract  plans  and  specifications 
are  being  prepared.    Cooperative  pole  painting  contracts  with  PG&E  are  under  study. 

HH~497  Church  Street  From  22nd  to  30th  Street-Underground  Duct  System.    Design  work 
and  plan  preparation  is  in  progress, 

HH-498  West  Portal  Ave,  and  Taraval  St,  St.  Francis  Circle  to  20th  Ave, -Underground 
Duct  System,    Bids  opened  January  30,  1975.    Apparent  low  bidder  was  Underground 
Construction  Company, 

HH-502  Ocean  Ave.  Juniper o  Serra  to  Harold  Ave . -Underground  Duct  System.    Bids  opened 
January  2,  1975,    Amelco  Electric  Company  was  the  low  bidder, 

HH-503  Taraval  Street,  20th  to  46th  Avenue-Underground  Duct  System.    Design  work  and 
plan  preparation  is  in  progress. 

HH-504  Moccasin  Regulating  Reservoir,  Deepen.    Studies  of  detailed  requirements  and 
design  criteria  being  made.    Alternate  methods  are  under  study. 
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HH°507  Cherry  Roads  Resurface »  Intake  to  Upper  Granite  Creek ,    Contract  plans  and 

specifications  are  being  prepared,     ...     ■  •■   ■  •  , 

HH°511  San  Joaquin  Pipeline  Noo  2^  Repair  Lining o    Research  into  repair  materials 

and  methods  is  being  conducted,  „         .,.  .  .  ■       ■■  '     '  ,  •  •-'  : 

HH-518  Tesla  Portal »  Furnish  and  Install  Overflow  Shaft  Extension.    Plans  and 
specifications  are  being  prepared, 

HH--519    19th  Aveos  Randolph  and  Broad  Streets,    Contract  plans  and  specifications 
have  been  completed  and  have  been  transmitted  to  UMTA  for  approval, 

HH-520  Painting  Street  Trolley  Poles ^  Haight  St,  Stanyan  St,  to  Central  Ave, 

Contract  to  be  advertised  for  bid  on  January  31 9  and  February  Ig  1975. 

HH°523  Judah  St. 3  20th  to  40th  Ave , -Underground  Duct  System,    Design  work  and  plan 

preparation  is  in  progress,    'l^i?/  j(Vl;v^;:;^vtii:.?A=>  Irr-    ^i:-;:':t~  f:j--.,:x:  .•-.  ■  :.):.,  ,;:•.■;.-■■  .-,.       .    ■  •' 

POWER  IMPROVEMENT  PROGgAM      . '    .  • 
Electrification  Project 

The  consultants  PBGHj,  continued  work  on  contract  plans  and  specifications.    The  95X 
completion  review  level  contract  documents  for  contract  HH'"521  ->  Market  Street  Subway 
Electrification^  Embarcadero  to  Duboce  and  contract  HH-522  -  Twin  Peaks  Tunnel 
Electrification  are  expected  in  February, 

Technical  specifications  and  bid  documents  for  the  purchase  of  insulated  copper  feeder 
cable  are  awaiting  UMTA  approval.    Work  continued  on  the  preparation  of  procurement 
documents  for  the  purchase  of  bronze  trolley  wire  and  copper  messenger  cable. 
Substation  Project 

The  consultants  Bechtel^  continued  work  on  contract  plans  and  specifications.  Plans 
and  specifications  at  the  85%  completion  level  for  the  Fillmore  and  Judah  Substation 
buildings  were  submitted  for  our  review.  These  plans  represent  typical  construction 
of  underground  (Fillmore)  and  surface  (Judah)  Substations, 
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Amendment  No.  1  to  the  existing  professional  services  agreement,  transmitted  to  UMTA 

for  approval  on  December  5,  1974,  was  approved  by  UMTA  on  January  22 j,  1975.  The 

amendment  which  includes  consultant's  review  of  substation  equipment  submittals, 
changes  in  design  of  Laguna  Honda  Substation,  and  addition  of  sanitary  facilities  in 
certain  substations,  was  transmitted  to  the  consultant  for  execution  on  January 
29,  1975.  ^ 

Authority  to  purchase  the  Judah  Substation  site  was  given  by  the  Board  of  Supervisors 
on  January  27,  1975.  '  . 

Authority  to  proceed  with  eminent  domain  procedure  for  acquisition  of  the  Taraval 
Substation  site  near  32nd  and  Taraval  was  withheld  by  the  Supervisors'  Finance  ■ 
Committee  at  their  meetings  January  15  and  January  29^  1975.    City  Real  Estate  Depart- 
ment is  investigating  acquisition  of  alternative  sites. 

The  rear  yard  variance  requested  by  PG&E,  through  City  Real  Estate  Department,  which 
will  provide  space  for  Hetch  Hetchy  Randolph  Substation  building  on  the  property  owned 
by  PG&E  at  Randolph  and  Byxbee  Streets,  was  granted  and  finalized  by  City  Planning 
Department  January  16,  1975.    Final  agreements  for  use  of  a  portion  of  the  site  by 
easement  granted  by  PG&E  to  City  are  in  process. 
Control  and  Communications  Project 

The  consultant.  Systems  Control,  Inc.  was  notified  that  the  starting  date  for  design 
services  on  the  project  was  January  15,  1975.    On  January  22,  1975,  a  meeting  was  held 
with  the  consultant's  staff  to  establish  project  schedule,  identify  key  design  criteria 
and  to  cover  interfaces  of  this  project  with  other  portions  of  the  Power  Improvement 
Program. 

Feeder  Undergrounding 

Bids  were  received  on  January  2,  1975  for  contract  HH-'502  -  Ocean  Avenue- Junipero  Serra 
Boulevard  to  Harold  Avenue  •=  Underground  Duct  System.    The  contract  was  awarded  on 
January  14,  1975  to  Amelco  Electric  who  submitted  the  low  bid  of  $196,148. 


D  3  ■  ■) 

Bids  were  received  on  January  30,  1975  for  contract  HH-498  -  West  Portal  Avenue  and 
Taraval  Street, St,  Francis  Circle  to  20th  Avenue  -  Underground  Duct  System.  The 
contract  award  to  Underground  Construction  Company j  who  submitted  the  low  bid  of 
$229,585,  was  recommended  to  the  Commission  on  January  31,  1975. 

Plans  and  specifications  for  contract  HH-519  -  19th  Avenue,  Randolph  and  Broad  Streets  » 
Underground  duct  System,  were  transmitted  to  UMTA  for  approval  on  January  17 j  1975 o 
Work  continued  on  the  plans  for  duct  lines  for  feeder  undergrounding  in  other  locations » 
(See  Hetch  Hetchy  Engineering  Section.) 

Overhead  Modifications  ,  *J 

Work  continued  on  preparing  plans  and  specifications  for  contract  HH-517  for  trolley 
pole  replacement,  overhead  trolley  wire  reconstuction  and  feeder  undergrounding  on 
Junipero  Serra  Boulevard  from  St.  Francis  Circle  to  Ocean  Avenue,    This  work  will 
follow  the  track  reconstruction,  contract  MR-595R,  and  will  include  street  lighting 
work.  . 

Work  commenced  on  the  preparation  of  plans  and  specifications  for  trolley  overhead 
wrk  to  be  included  in  contract  MR-621  for  additional  storage  tracks  -  Upper  San  Jose 
Avenue  Yard. 

Transit  Power  Engineering    ,  ,-<,  o 

A  Supplemental  Appropriation  in  the  amount  of  $275,000  to  accomplish  relocation  of 
overhead  facilities  on  Mission  and  4th  Streets  was  passed  by  the  Board  of  Supervisors 
on  January  27,  1975,    Work  commenced  on  the  preparation  of  plans  and  specifications 
for  the  work  which  is  in  implementation  of  the  "Transit  First"  program. 
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H       1^  U  T  E  S 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Joseph  L.  Alioto,  Mayor 

Room  2  82,  City  Hall 
2s 30  p,mo 


February  25,  19  75 


COI^^ISSIQNERS 
H.  Welton  Flynn,  President 
Joseph  P.  Byrne,  Vice  President 
Joseph  J,  Diviny 
Henry  E.  Berman 
Dennis  V.  Carey 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 

Accounts 

Public  Service 

Personnel  &  Safety 

Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

Thomas  G.  Flynn 

SECRETARY  AND  ASSISTANT 
GENERAL  I^IANAGER,  ADMINISTRATIVE 


75-30 


Call  to  Order: 


2:30  p.m. 


Presents  Commissioners  Ho  "Jelton  Flynn,  Joseph  P.  Byrne, 

Henry  E.  Berman,  Dennis  Vo  Carey 

Absents  Commissioner  Joseph  J.  Diviny 


The  minutes  of  the  regular  meeting  of  the  Commission  held  February  11, 
1975  were  approved. 


RESOLUTION  On  motion  of  Carey,  seconded  by  Byrne,  the 

MO,  following  resolution  was  adopted s 

75-0068    M  Public  hearing  to  establish  on  permanent  basis 

the  $2o50  Senior  Citizen  monthly  pass  and 
extension  of  Senior  Citizen  five-cent  fare  to 
all  hours,  including  Express  and  Candlestick 
Park  Special  at  the  five-cent  rate. 

Votes     Ayes-Flynn,  3yrne,  Berman,  Carey 

On  motion  of  Berman ,  seconded  by  Byrne ,  the 
following  resolution  was  adopted? 

75-0069    M  Supplemental  Appropriation  -  $32,514  "Senior 

Pass"  Program 

Votes     Ayes-Flynn,  Byrne,  Berman Carey 


On  motion  of  Byrne,  seconded  by  Berman,  the 
following  resolution  was  adopted: 

75-0070    H  1961  BMS  Bond  Fund  Supplemental  Appropriation  - 

$643,000  New  Don  Pedro  Dam 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Byrne ,  seconded  by  Berman  the 
following  resolution  was  adopted: 

75-0071    H  Approving  collection  of  damage  claims  -  Bureau 

of  Light,  Heat  and  Power  -  Month  of  January,  1975 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman ,  seconded  by  Byrne ,  the 
following  resolution  v/as  adopted: 

75-0072    W  Award  of  WD  Contract  WOo  1613  -  Laying  of  12-Inch 

Ductile  Iron  Main  in  Filbert  Street  between  Hyde 
and  Gough  Streets,  to  The  Lowrie  Paving  Company, 
Inc.  -  Wet  amount,  $6  8,856.00 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


75-31 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

Award  of  T'^D  Contract  Wo.  1642  -  Cutting  in 
42-Inch  Butterfly  Valve  at  Junipero  Serra  Blvd. 
and  Holloway  Avenue  -  Underground  Construction 
Company,  of  San  Leandro  -  ilet  amount  of 
$29,860.00 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman ,  seconded  by  Byrne ,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  iSfo.  166  0  -  16 -Inch  and 
12-Inch  Feeder  Main  Extension  -  17th  Street, 
Rhode  Island  to  Hampshire  Street,  and  Harold 
Avenue,  Ocean  to  Bruce  Avenue  -  Dalton 
Construction  Company  of  Foster  City  -  Wet  amount 
$71,880.00 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
follovjing  resolution  was  adopted? 

Settlement  of  litigated  claim  of  Joan  Schv/eitzer 
$2,750  -   7ater  Department 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

Transit  Improvement  Program  -  Motor  Coach 
Storage  and  Maintenance  Facilities,  Phase  II  - 
Approval  of  lease  and  award  of  SFMRIC  Contract 
Wo.  MR-617 

Votes     Ayes-Flynn,  Berman,  Carey 
Abstained- Byrne 


On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

Approving  payment  of  claims  -  Municipal  Railway 
Month  of  January  1975 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

Authorizing  application  for  Transit  AJ.d  Funds 
provided  from  State  Highway  Funds 
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Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Barman,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

Approving  write-offs,  compromise  settlements  and 
collection  of  damage  claims  -  Municipal  Railv/ay  - 
Month  of  January  19  75 

Vote;     Ayes-Flynn,  Byrne,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

Application  for  transit  aid  funds  available  to 
the  Municipal  Railway  under  the  National  Mass 
Transportation  Assistance  Act  of  1974 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Beman,  seconded  by  Byrne,  the 
following  resolution  v/as  adopted? 

San  Francisco's  claim  for  transit  aid  funds 
available  under  SB  325,  Fiscal  Year  1975-76 

Votes     Ayes-Flynn,  Byrne,  Beman,  Carey 


On  motion  of  Berman,  seconded  by  Carey,  the 
follov/ing  resolution  was  adopted? 

Approving  payment  of  claims  against  the  Municipal 
Railway  against  the  Municipal  Railway  in  total 
amount  of  $152,405.16 

Vote  I     Ayes-Flynn,  Byrne,  Berman,  Carey 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  ilanager  of  the  Public  Utilities 
Commission  o 


****** 


PUBLIC  HEARING  to  consider  revision  of  the  existing  schedule  of 

rates,  fares,  and  charges  by  the  Municipal  Railway 
to  establish  on  a  permanent  basis  the  $2, 50  Senior 
Citizen  Muni  Monthly  Pass  and  5<^  senior  citizen  fare  - 
all  hours. 

Secretary  Thomas  G.  Flynn  stated  that  in  accordance  with  City  Charter 
provisions,  a  public  hearing  notice  was  published  in  the  City's 
official  newspaper  for  five  days   (February  3  through  FEbruary  7,  1975) 
which  was  at  least  ten  days  prior  to  the  meeting  date.     In  addition. 


75-0079  M 


75-0080  M 


75-0081  M 


75-0068-MR 
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notice  was  sent  to  civic  groups  and  community  organizations. 

Municipal  Railway  General  Manager  Curtis  Eo  Green  recommended 
permanent  adoption  of  the  fare  revision  to  provide  a  $2,50  Senior 
Citizen  Monthly  Pass,  valid  on  all  existing  lines,  and  extension  of 
the  5<:  Fare  to  all  hours,  including  Express  Lines  and  Candlestick 
Park  Special  coaches  at  the  5<:  rate,  for  senior  citizens. 

The  revisions  were  instituted  October  1,  1974  on  a  6-month  trial 
basis.     The  apparent  advantages  include  convenience,   faster  passenger 
loading,  easier  transferring,  and  public  acceptance. 

The  number  of  Senior  Passes  sold  in  October  was  2,396.  Sales 
increased  to  4^320  in  January,  and  are  expected  to  continue  to  rise. 
The  expected  disadvantages  of  more  crov7ding  during  the  peak  periods, 
due  to  elimination  of  time  restrictions  on  the  use  of  the  reduced 
fare,  have  not  been  a  serious  problemo 

He  said  that  both  the  senior  citizens  and  Muni  management  are  pleased 
with  the  program. 

The  following  proponents  spoke  in  support  of  continuing  the  trial 
senior  citizen  fare  schedule  on  a  permanent  basis. 

SPEAKER  REPRESENTING 

Laura  Petri,  640  Turk  Street  Herself 

Jack  Duffy,  Executive  Director,  San  Francisco  Commission  on  the  Aging 

Marguerite  Warren,  1746-32nd  Avenue  Herself 

Miss  Warren  said  she  nad  no  objection  to  the  reduced  fares 
for  senior  citizens  but  felt  such  riders  should  be  excluded 
from  the  express  service.     She  said  the  express  service  was 
established  to  transport  v/orkars  during  peak  hours  and  that 
consideration  should  be  given  to  those  who  pay  the  full  fare. 

Geraldine  Johnson,  1025  Fillmore  Street  All  Seniors  Group  and 

EOC  Central  Frisco 
( Mi  s  s  i  on- Fi 1 Imo re - Cen t  r a 1  City) 

Theresa  J.  Paulian,  55  Emerson  Street  American  Association 

of  Retired  Persons   (AARP) ,  and 
the  Advisory  Council  of  the 
S ,F. Commission  on  Aging 

Lloyd  Hartman,  1975  Sacramento  Street  Totally  disabled 

persons. 

Asked  that  consideration  be  given  to  a  sirailar  reduced  fare  Muni 
monthly  pass  for  the  totally  disabled i  he  has  written  Supervisor 
Quentin  Kopp  on  this , 

Commissioner  Flynn  stated  this  subject  is  under  consideration  and 
will  be  treated  at  another  time, 

Henry  Mundstock,  63  Palm  Avenue  Himself,  a  member  of 

AARP 

Audrey  Owen,  Aide  to  Supervisor  Dorothy  von  Beroldingen 
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Zildah  Worth,  Administrative  Assistant  to  Supervisor  John  L,  Molinari 

Joseph  Granatier,  207  Arleta  Avenue  All  People'  Coalition 

Walter  O'Donnell,  55  -  5th  Street  Self  Help  for  the  Aging 

Lawrence  Wo  Martin,  President,  Transport  Workers  Union,  Local  250A 

Praised  the  City  for  establishing  the  Senior  Citizen  monthly  pass, 
and  said  the  operators  are  100%  in  support  of  the  program  in  view 
of  the  safety  aspects, 

C.  Winters,  331  Octavia  Street  Himself  and  vjife^ 


****** 


The  Commission  discussed  the  matter  of  senior  citizens  riding  at 
reduced  rate  on  the  express  buses «     Commissioner  Henry  E.  Berman 
said  his  concern  was  as  much  with  senior  citizen  safety  on  a  crowded 
bus  as  with  the  working  person's  convenience  in  getting  home. 

Mr,  Green  responded  that  a  survey  conducted  by  the  management  has 
shown  that  riders  and  drivers  of  that  operation  raised  no  objection, 
that  senior  citizen  passengers  on  express  buses  do  not  pose  a 
problem  at  this  time. 

Commissioner  Dennis  V„  Carey  suggested  that  the  Muni  continue  to 
monitor  this  operation,  and  that  senior  citizens  take  back  to  their 
respective  groups  the  request  that  seniors  endeavor  to  use  the 
regular  transportation  system,  rather  than  the  express  buses. 

Vice  President  Joseph  P,  Byrne  said  he  favors  reduced  fares  for  the 
senior  citizens,  and  he  recommended  that  all  seniors  present  request 
their  organizations  to  contact  the  management  of  the  San  Francisco 
Giants  to  see  if  they  could  come  up  with  a  weekly  rate  for  attending 
the  day  games.     This  economy  then,  in  combination  v/ith  the  reduced 
riding  on  the  Candlestick  Park  bus  during  off  hours,  would  enable 
many  on  fixed  incomes  who  enjoy  baseball  to  attend  the  games. 

The  Commission  then  unanimously  adopted  Resolution  iSfo.  75-006  3 
approving  the  senior  citizen  fares  on  a  permanent  basis. 

Mr.  J.  Mo  Szyfer,  531  Hyde  Street,  Apt,   #2,  representing  himself, 
presented  the  suggestion  of  issuing  the  pass  quarterly.     He  said 
this  would  cut  printing  costs. 

President  Flynn  asked  Mr.  Szyfer  to  submit  his  proposal  in  writing 
to  the  Commission,  inasmuch  as  a  change  in  the  fare  structure  was  not 
an  item  before  the  Commission  for  discussion  at  this  hearing, 

John  W,  Madden,  Chief  Accountant,  informed  the  Commission  that  the 
cost  saving  in  printing  the  pass  on  a  quarterly  basis  would  be  of 
little  consequence, 

****** 


Resolution  No.  75-0076 — Relative  to  the  award  of  MR  Contract  No. 617 — 
Motor  Coach  Storage  &  Maintenance  Facilities,  Phase  II, 
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Mr.  Green  explained  this  item,  which  requests  the  Board  of  Supervisors 
to  approve  the  lease  between  City  and  the  San  Francisco  ilunicipal 
Railway  Improvement  Corporation  of  the  facilities  to  be  constructed 
under  Contract  MR-617p  and  requests  the  SFliRIC  upon  that  approval, 
to  award  the  contract  to  the  second  low  bidder,  William  Simpson 
Construction  Company  of  San  Francisco. 

SFMRIC  will  sell  bonds  to  obtain  necessary  funding,  leading  to  an 
award  of  the  contract o 

Upon  completion  the  installation  will  be  leased  back  to  City  by  the 
SFMRIC. 

Mr.  Green  stated  the  low  bidder,  Dan  Caputo  Company  of  San  Jose, 
requested  permission  to  withdraw  its  bid,  claiming  a  clerical  error 
of  $2o7  million.     Following  review  of  the  facts,  the  City  Attorney's 
Office  on  February  5,  1975,  rendered  an  opinion  to  the  Public 
Utilities  Commission  that  Dan  Caputo  Company  be  allowed  to  withdraw 
its  bid. 

William        Bourne,  Utilities  General  Counsel,  explained  the  lav;  in 
this  regard. 

Marguerite  Warren  inquired  if  the  Simpson  company  had  done  work  for 
the  PUC  in  the  past,  and  if  there  had  been  any  difficulty, 

Rino  Bei,  Project  Manager  for  the  Transit  Improvement  Program,  stated 
that  the  ^Jilliam  Simpson  Construction  Company  was  a  subsidiary  of  the 
Dillingham  Corporation  of  Honolulu,  which  was  a  responsible  firm. 

During  roll  call  on  the  resolution.  Commissioner  Byrne  abstained, 
stating  that  he  does  business  with  some  of  the  contractors  who 
submitted  bids  for  the  work  under  MR-617. 


■ft  4e  "k  it  "k -k 


Resolutions  iNfo.   75-0080  and  0001,  authorizing  the  General  Manager 
of  Public  Utilities  to  execute  the  necessary  documents  to  enable 
City  to  obtain  transit  aid  funds  available  under  the  National 
Mass  Transportation  Assistance  Act  of  1974  and  under  the  State  of 
California  Transportation  Development  Act  of  1971   (SB  325) ,  for 
the  benefit  and  use  of  the  Municipal  Railway. 

Although  these  two  items  appeared  on  the  supplemental  calendar, 
they  are  similar  to  Resolution  No.  75-00  78  authorizing  the  General 
Manager  to  apply  for  and  obtain  transit  aid  funds  provided  from 
State  Highway  Funds   (Proposition  5) .     In  each  case  fully  detailed 
written  data  were  provided  the  Commissioners  prior  to  the  meeting. 


****** 


Communications  % 
None 


****** 
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General  Manager  of  Public  Utilities  Items g 

Mro  Crowley  said  that  the  Grant  Review  Comnittee  of  the  Metropolitan 
Transportation  Commission  has  approved  an  amount  of  approximately 
$1  million  to  be  apportioned  from  the  various  Bay  Area  county  transit 
aid  allotments,  to  subsidize  fluni/BART  discount  fares  for  the  last 
one-third  of  this  fiscal  year.     The  Committee  also  approved  an 
allotment  of  $3  million  as  San  Francisco's  portion  of  transit  aid 
funds  for  Fiscal  Year  1975-76. 

Mrc  Crowley  said  that  if  these  allocations  are  approved  by  the 
Metropolitan    Transportation  Commission  which  meets  tomorrow,  it  is 
possible  that  the  Muni/BART  transfer  discount  fare  can  be 
implemented  on  March  10 « 


THEREUPON  THE  i^iEETIiMG  ADJOURiSIED. 
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PUBLIC  UTILITIES  COMMISSION 

H 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


WHEREAS,  The  Public  Utilities  Commission  adopted  Resolution 
No.   74-0275  on  August  13,  19  74  authorizing  a  temporary  change 
in  the  existing  schedule  of  rates,  fares,  and  charges  of  the 
Municipal  Railway  to  allow  a  $2.50  Senior  Citizens*  Monthly  Pass 
valid  on  all  Municipal  Railway  lines  on  a  trial  basis;  and 

WHEREAS,  The  extension  of  Senior  Citizens'   5<:  Fare  to  all 
hours,  including  the  Express  Lines  and  Candlestick  Park  Special 
at  the  5C  rate,  was  approved  in  that  same  Resolution  on  a  trial 
basis;  and 

WHEREAS,  The  experience  with  these  trial  programs  has  shown 
their  value  and  popularity,  and  the  advantages  of  greater 
passenger  convenience,  faster  passenger  loading,  and  easier 
transferring;  and 

WHEREAS,  The  Public  Utilities  Commission  as  required  by 
Section  3.598  of  the  Charter  of  the  City  and  County  of  San 
Francisco  published  on  Februairy  3-7,  1975  a  Notice  of  Intention 
to  revise  the  fare  structure  to  include  these  programs  on  a 
permanent  basis;  and  on 

WHEREAS,  Pursuant  to  this  notice  and  in  accordance  with 
Charter  Section  3.598  of  the  City  and  Coimty  of  San  Francisco, 
the  Public  Utilities  Commission  conducted  a  public  hearing  on 
this  date  to  consider  establishing  this  rate  change  on  a  iA7 
permanent  basis,  and  determined  there  is  compelling  reason  to 
do  so;  therefore,  be  it 

RESOLVED,  The  Public  Utilities  Commission  hereby  revises 
the  existing  rates  and  fares  schedule  of  the  Municipal  Railway 
to  provide  a  $2.50  Senior  Citizens'  Monthly  Pass  valid  on  all 
existing  lines  and  extension  of  the  5<:  Fare  to  all  hours, 
including  the  Express  Lines  and  Candlestick  Park  Special  at 
the  5<:  rate;  and,  be  it  further 

RESOLVED,  That  this  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  in  accordance  with  Charter 
Section  3.59  8  that  the  Board  approve  the  fare  revisions;  and, 
be  it  further 

RESOLVED,  That  these  revisions  shall  become  effective  upon 
the  order  of  the  General  Manager  of  Public  Utilities  not  later 
than  April  1,  1975  subject  to  approval  by  the  Board  of  Supervisors. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PuhUc  Utilities  Commission 

February  25,  1975 

-ii  its  meeting  oj.  1  !  


cretary  and  Assrstant  Gen^l  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Nc 


WHEREAS,  A  public  hearing  was  held  on  February  25,  1975  to 
consider  the  recommendation  of  the  Municipal  Railway  General  Manager 
for  adoption  of  a  Monthly  Senior  Citizen  Pass;  and 

WHEREAS,  After  hearing  testimony  and  public  reaction  it  was  re- 
commended that  the  proposed  monthly  senior  pass  be  adopted;  and 

WHEREAS,  Additional  costs  of  administration  and  operation  will 
be  incurred  for  continuation  and  monitoring  of  the  "Senior  Pass";  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  Municipal  Railway  Supplemental  Appropriation 
Request  to  the  credit  of  the  following  appropriations: 


4=735.110.000  Permanent  Salaries  $  4,347 

4. 735 o 200. 000  Contractual  Services  13,150 

4.735.300.000  Materials  &  Supplies  9,650 

4.735.400.000  Equipment  4,760 

4. 735. 863 o 000  Mandatory  Fringe  Benefits  607 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

.    ,  FEBRUARY  2  5  1975 

at  Its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

OF  SAN  FRANCISCO 

25-0070 : 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

I 

RESOLUTION  N 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  Supplemental  Appropriation  of  funds  for  the  I96I 
Municipal  Water  System  Bond  Fund  as  follows: 


From:    Appropriation  86I. 050.002  -  Bay  Division  Pipeline  #U  $150,000 

"  861.050.005  -  Crystal  Springs  Pipeline  #3  80,000 
"             861.057.000  -  Inspection,  Supervision  and 

Field  Engineering  li+8,000 
Account  No.  3990  -  Unappropriated  Balance  of  Funds 

1961  MWS  Bond  Fund  265,000 

To:       Appropriation  860 .050.001  -  New  Don  Pedro  Dam  $6^3,000 

to  satisfy  the  City's  obligation  toward  construction  of  New  Don  Pedro  Dam. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUASY  2  5  1975 


at  its  meeting  of. 


etarv  and  Assistant  Gener 


anaser 


f 


I 


^PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

.;y5-007i 


RESOLUTION 


'V 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy 
Water  and  Power  and  the  City  Attorney,  hereby  approves  collections  of 
damage  claims  which  the  Department  has  against  miscellaneous  debtors  for 
the  month  of  January,  1975. 

Bureau  of  Light,  Heat  and  Power  $1,785.00 
Bureau  of  Delinquent  Revenue  5 > 228,1^ 

AND  BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  approves 
the  transfer  of  delinquent  accounts  in  the  amount  of  $9,336.79  from  the 
Bureau  of  Light,  Heat  and  Power  to  the  Bureau  of  Delinquent  Revenue  for 
collection. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of.   FEBRyARY  2  5  1975 


'^^*^*tcfe?ar ^  ^^dnB'  Af^stant  hene'iS  iCf^nflgef ' 


i 


i 


PUBLIC  UTILITIES  COMMISSION^ 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  007^2 


RESOLVED,  That  this  Commission  hereby 
awards  to  the  lowest  regular  and  responsible 
bidder,  the  following  contract: 


San  Francisco  Water  Department  Contract 
No.  1613  -  Laying  of  12-Inch  Ductile  Iron 
Main  in  Filbert  Street  between  Hyde  and 
Gough  i^treets  -  to  The  Lowrie  Paving  Co., 
Inc.  in  the  net  amount  of  $68,856.00,  and 
all  other  bids  for  the  above  described  work 
are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Ikilities  Commission 


net : 


at  its  meeting  of. 


4—^ 


Secretary  and  Assistant//3eneral  Manager 


PUBLIC  UT9L9TIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  N<y?3'^00^3 


;t  regui'dv 
RESOLVED,  That  this  Commission 
hereby  awards  to  the  lov/est  regular  and 
responsible  bidder,  the  following  contract 

San  Francisco  Water  Department  Contract 
No.   1642  ■-  Cutting  in  42-Inch  Butterfly 
Valve  at  Junipero  Serra  Boulevard  and 
Holloway  Avenue-  "*--%o  Underground  Con- 
struction Company,  Inc.  in  the  net 
amount  of  $29,860.00,  and  all  other  bids 
for  the  above  described  work  are  hereby 
rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  2  5  1975  y/  / 

at  its  meeting  of.  /!  /   f  A 


Secretary  and  Assistant  General  "Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No7 ^T'QQ^^ 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract : 

San  Fra&cisco  Water  DepartmeK  ' 

Contract  No.  1668  -  16-Inch  and  12-Inch  a^^,*. 
Feeder  Main  Extension"^'' 17th  Street  -^^'^"^^^  hgma. 
Rhode  Island  to  Hampshire  Street  and 
Harold  Avenue  -  Ocean  to  Bruce  Avenue  - 

to  Dalton  Construction  Company  in  the         >.  , .  ,  

net  amount  of  $71,880.00,  and  all  other^ ' '  .>u^cv.. 
bids  for  the  above  described  work  are.^.^^^^  Oeparts^Dt 
hereby  rejected.  ^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  2  5  1975       /f/  /  //^ 

at  its  meeting  of.  


Secretary  and  Assistant  Genefal  Manager 


/ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Ho^^'^^^  ^5 


AUTHORIZING  SETTLEMENT  OF  LITIGATION  OF  JOAN  SCHWEITZER  AGAINST 

THE  CITY  AND  COUNTY  OF  SAN  FRANCISCO  1t  AL  FOR  $2,750.00 

Mass  x'ra  i.xon 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager  and  Chief  Engineer 
of  the  San  Francisco  Water  Department,  the  Chief  Special  Agent 
thereof,  and  the  City  Attorney,  this  Commission  approves 
settlement  of  the  litigated  claim  of  Joan  SchweitzefV  Superior 

Court  No,  652-548  against  the  San  Francisco  Water  Department 

an 

in  the  amount  of  $2,750,00;  and  be  it  further      '^^^         bid;  and 

>nd  low  bi  ' 1 iam  Simpson  Con- 

street"  ,  ;"o,  C-^lifornia, 


RESOLVED,  That  this  Commission  hereby  requests  the' 


ive 


Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  ats  are,  or  will  be,  legally  available  in  pa3nnent  of  saidf 

claim  against  the  San  Francisco  Water  Department. 

Motox-  e  and  Maintenance 

'ill  ■  ;-<.jard  of  Sv-  • 

^olut  -12  f  adoptet  . 

request  the  Board  of  Super 
:.he  Motor  Coach  Storage 
;i,  to  be  constructed  under  Contract 

arther 

CoFffinission  hereby  requests  the  San 

Corporation,  upon  approval  by 
':o  award  Contract 
and  that  all  other 


^ct  to  concur- 
of  the  U.S. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissiom, 

FEBRUARr  2  5  1  975        //  / 


at  its  meeting  of  ^ 


Secretary  and  Assistant  Genei^al  Manager 


i 

I 


I 


i 

i 


I 


PUBLIC  UTILITIES  COMMISSION 

I'^TY  AND  COUNTY  OF  SAN  FRANCISCd^ 

7S-0076 


RESOLUTION  No.*_ 
JTION 


WHEREAS,   The  San  Francisco  Municipal  Railway  system 
is  being  modernized  under  the  Transit  Improvement  Program  (TIP) 
through  the  San  Francisco  Municipal  Railway  Improvement  Corporation 
(SFMRIC)   and  grants  from  the  Urban  Mass  Transportation  Administration 
(UMTA) ;  and 

WHEREAS,   San  Francisco  Municipal  Railway  Improvement  Cor- 
poration Contract  Proposal  No.  MR-617,    "Motor  Coach  Storage  and  Main- 
tenance Facilities,   Phase  II"   is  a  major  part  of  the  Transit  Improve- 
ment Program;   and  .      .  .  , 

WHEREAS,  The  low  bid  received  in  an  amount  of  $7,630,000 
from  Dan  Caputo  Company  for  the  said  Contract  Proposal  No.  MR-617  con- 
tained a  clerical  error  and  Dan  Caputo  Company  requested  withdrawal  of 
said  bid;  and 

WHEREAS,  The  City  Attorney's  office  has  rendered  an 
opinion  that  Dan  Caputo  Company  be  allowed  to  withdraw  its  bid;  and 

WHEREAS,  The  second  low  bidder  is  william  Simpson  Con- 
struction Company,   760  Harrison  Street,   San  Francisco,  California, 
94107,  with  a  bid  price  of  $9,038,000  which  included  additive 
Item  #2  of  $50,000  for  said  Contract  Proposal  MR-617;  and 

WHEREAS,  The  San  Francisco  Municipal  Railway  Improvement 
Corporation  will  construct  the  Motor  Coach  Storage  and  Maintenance 
Facilities,  Phase  II,   for  the  City  and  then  lease  the  facilities  to 
the  City;  and 

WHEREAS,  Lease  of  the  Motor  Coach  Storage  and  Maintenance 
Facilities,  Phase  II,   to  the  City  will  require  the  Board  of  Supervisors' 
approval  in  accordance  with  its  Resolution  No.   165-72,   adopted  June  12, 
1972;  now  therefore,  be  it 

RESOLVED,   That  this  Commission  request  the  Board  of  Super- 
visors to  approve  the  lease  by  the  City  of  the  Motor  Coach  Storage 
and  Maintenance  Facilities,   Phase  II,   to  be  constructed  under  Contract 
Proposal  No.  MR-617;   and  be  it  further 

RESOLVED,   That  this  Commission  hereby  requests  the  San 
Francisco  Municipal  Railway  Improvement  Corporation,  upon  approval  by 
the  Board  of  Supervisors  of  aforementioned  lease,  to  award  Contract 
No.  MR-617  to  William  Simpson  Construction  Company  and  that  all  other 
bids  received  be  rejected;   and  be  it  further 

RESOLVED,   That  said  award  shall  be  subject  to  concur- 
rence of  the  Urban  Mass  Transportation  Administration  of  the  U.S. 
Department  of  Transportation. 


I! 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  JJtilities  Commission 

.  ,.„.e.n.  of  "  ^  FEBRUARY  2  5  1975      //        I  /p 

A- 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  t^s5'"'Q077 


via 

RESOLVED,  That  this  Commission  hereby 
approves,  in  accordance  with  Resolution  No.  73-0400, 
adopted  October  23,  1973,  payment  of  claims  in  amount 
of  $44,514.70,  made  by  the  Municipal  Railway,  month 
of  January,  1975,  per  Revolving  Fund  Payment  Requests 
Wos.   7309,  7325,  7327,  7341,  7345,  7346,  7362  and 

Request  for  Warrant  Nos.  74-72,  74-78,  74-82,  74-84. 

^  ^"-^s  pen-M'  -  -I  Aid 

available 
source  of 


e  required 
as  sari' 

Aid  ftmds  for  the  benefit  and 
ity  and  County  of 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at iu n««mg of  FEBeUARY  2  5  1975  /  /p 


Secretary  and  Assistant  General  "Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO  '  V  V  t  «^ 


WHEREAS,  voters  of  the  State  of  California  approved,  via 
Proposition  5,   at  the  June  19  74  General  Election,  amendment  of 
Article  XXVI  of  the  State  Constitution  to  permit  diversion  of 
State  gasoline  taxes  to  eligible  Urban  Mass  Transit  Projects;  and 

WHEREAS,  San  Francisco  voters  approved  by  passage  of 
Proposition  I  at  the  June  19  74  General  Election,  diversion  of 
gasoline  taxes  to  eligible  Mass  Transit  Projects  in  the  City  and 
County  of  San  Francisco;  and  '* 

WHEREAS,  The  Municipal  Railway  has  a  number  of  eligible 
projects  included  in  the  list  of  items  pending  for  Federal  Aid 
Urban   (FAU)   funding  which  are  oriented  to  highway  type  programs 
and  which  will  probably  exceed  the  level  of  FAU  funds  available; 
and 

WHEREAS,  These  funds  are  an  urgently  needed  source  of 
local  matching  monies  for  Federal  Capital  Assistance  Grants;  and 

WHEREAS,  The  Municipal  Railway  has  significant  unmet  needs 
for  local  matching  funds;  nov;,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  execute  the  required 
documents  and  take  such  other  actions  as  may  be  necessary  to 
obtain  the  aforementioned  Transit  Aid  Funds  for  the  benefit  and 
use  of  the  Municipal  Railway  of  the  City  and  County  of 
San  Francisco. 


1  hereby  certiiy  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

FEBRUARY  2  5  1975 

at  its  meeting  oj   ^ 


FEBRUARY  2  5  1975  /  / 


7  S^Af' 


Secretary  and  Assistant  General  Manager 


I 
i 


l' 


I 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No^S^WS 


RESOLVED,  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of 
Public  Utilities,  Department  Managers,  and  the 
City  Attorney,  hereby  approves  cancellations 
and  \\n:ite-offs  of  uncollectible  accounts  receiv- 
able which  are  more  than  ninety  days  past  due 
and  the  adjustment  of  accounts  receivable, 
month  of  January  1975,  per  list  of  February  3, 
1975,  $188.47. 

RESOLVED,  That  this  Commission  hereby 
approves  compromise  settlements,  month  of 
January  1975,  total  amount  billed:  $7,056.43; 
total  compromise  settlements:     $4,208.50;  and 
approves  collections,  month  of  January  1975, 
amount  of  $5,603.26,  for  payment  of  damage  claims 
which  the  Municipal  Railvjay  has  against  miscel- 
laneous debtors,  per  lists  of  February  3,  1975. 


I  hereby  cemfy  that  the  -foregoing  resolution  ivas  adopted  hy  the  Public  Utilities  Commission 

at  its  meeting  of.  FEBRUARY  2  5  1975   ■ 


Secretary  and  Assistant  Generc^' Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY 

RESOLUTION  No.. 


?E.S^  FRANCISCO 

75-0080 


WHEREAS,  Transportation  aid  funds  are  made  available  to 
qualified  applicants  by  the  Urban  Mass  Transportation  Act  of  1964 
as  amended  by  Section  103(A)  of  Public  Law  93-503,  the  National 
Mass  Transportation  Assistance  Act  of  1974;  and 

WHEREAS,  The  Municipal  Railway  of  the  City  and  County 
of  San  Francisco  is  a  qualified  applicant  for  such  funds;  and 

WHEREAS,  The  Municipal  Railway  of  the  City  and  County 
of  San  Francisco  is  in  urgent  need  of  said  transit  aid  funds; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  execute  the  required 
documents  and  take  such  other  actions  as  may  be  necessary  to 
obtain  the  aforementioned  transit  aid  funds  for  the  benefit  and 
use  of  the  Municipal  Railway  of  the  City  and  County  of  San 
Francisco, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  FEBRUARY  2  5  1975 

ox  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

OF  SAN  FRANCISCO 

75-r0081 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  Chapter  1400,  Statutes  of  1971  of  the  State  of 
California  provides  for  and  makes  available  transit  aid  funds  to  operat- 
ing transit    systems;  and 

WHEREAS,  The  Municipal  Transit  System  of  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  (Muni)  is  a  qualified 
applicant  for  such  funds  as  provided  by  Section  99202  of  the  Public 
Utilities  Code  of  the  State  of  California;  Now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  to  execute  the  required  documents  and  take 
such  other  actions  as  may  be  necessary  to  obtain  the  aforementioned 
transit  aid  funds  for  the  benefit  and  use  of  the  Municipal  Transit  System 
of  the  City  and  County  of  San  Francisco. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

,  FEBRUARY  2  5  1975 

at  Its  meeting  of.    

L 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COmiSSIOI'T 
CITY  AITD  COUl'TTY  OF  SAN  FRANCISCO 

Resolution  No.  75~0068-MR 


2-25-75 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  v/ill  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 

Acdt.No.  Accident  PI/ 

8c  Prayer  Type  Date 


Claimant 


Type 


PD 


Settlement 


Litigated  Settlement 

Rosa  Stratilatoff        72  B  0494-1 

1$15,000.00 

Litigated  Settlements  -  CA  Of f i c e 


Mollie  Bertolucci 

72  B  1670-1 
^100,000.00 

2- 

-7+ 

Esther  Blanshei 

71  B  2498-1 
15 V 000. 00 

4- 

-7+ 

Augusta  Fields 

72  c  0195-1 

S37, 500.00 

1- 

-3 

Martin  J.  Kearney        70  T  0409-1 

^250,000.00 
(two  co-defts  to 

6-6 

pay 

Robert  Jones 

72  c  0249-4 

S25,000.00 

1- 

-3D 

Frederick  G.  Maggi- 
ora,  now  an  adult 

70  S  0178-1 
^50,000.00 

6- 

-3 

Edward  0' Sullivan 

71  T  1921-1 
^25,000.00 

6- 

-3 

Peggy  Underwood 

71  T  19^9-1 
^250,000.00 

1- 

-7 

2-7  9-7-72 


2-18-73 
5-27-72 


A 


A 


A 


2,500=00 

25,000.00 
3,500.00 


11-13-72  (A  ff8,338.18) 
(B  ^1,661.82) 

10,000.00 


Judgment 
Gus  Dunn 


9-2-70  A 

^5,000.00  toi 
12-24-72  A 

9-11-70  A 

6-9-72  A 

6-9-72  A 


71  T  0262-1     6-6+    8-20-71  A 
^50,000.00 
(includes  ^l3855»16  costs,  plus 
interest  if  demanded) 


45,000,00 

5,000.00 
7,750,00 
3,300.00 
13,500.00 

36,855.16 


$  152,405.16 


Total  settlements:  10 


Appro,  4. 735. 804. 000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  February  25,  1975' 

■■5 


Secretary  and  Assistant  General  Manager 


2-25-75 


\ 


i' 

! 


I 
i 


i 


I 
I 


J 


MONTHLY  REPORT  FOR  FEBRUARY  1975 


SAN  FRANCISCO  V/ATER  DEPARTMENT 


TO: 


General  Manager  of  Public  Utilities 


General  Manager  and  Chief  Engineer 


Water  Supply: 


1. 

2. 

3. 
4. 


Rainfall:     The  seasonal  rainfall  on  Peninsula  x^ratersheds 
averaged  from         to  69^  of  normal  as  of  February  1. 
Alameda  watersheds  averaged  from  53^  to  88^  of  normal 
for  the  same  period. 

Hetch  Hetchy  water  import:     An  average  of  166.6  million 
gallons  per  day  (MGD)  for  the  month  of  January. 

Sunol  Valley  Filtration  Plant  treated  l8.4  MGD. 
San  Andreas  Filtration  Plant  treated  50.4  MGD. 

Consumption  (MGD  average): 

January  1975    -     204.3)     12.3  per  cent  more 
January  1974     -  182.0) 


12  months  preceding 

February  1,  1975    -    262.3)     4.8  per  cent  more 
February  1,  1974    -  250.2) 

Storage  (million  gallons)  as  of  February  1^  1975: 


Alameda  Div. 


1975  -  17.378)  34.9  per  cent  less 
1974    -  26,710) 

Peninsula  Div. 


1975  -  19.928)  14.7  per  cent  less 
1974    "  23^366) 


Total 


1975 
1974 


37,306) 
50,076) 


25.5  per  cent  less 


"1 


\ 


1 

I 

i 

i 

i 


i 


.J 


Operations  and  Maintenance 
BARDT 

Castro  Street  Station 

12-lnch  main  In  service. 

V/ork  started  on  8~lnch  main  In  Market 
Street  East  of  Castro  Street. 

Embarcadero  Station 

12-lnch  main  In  North  side  of  Market 
Street  from  Beale  Street  to  Main 
Street  In  service. 

Installation  of  24-lnch  main  crossing 
Market  Street  completed.  Connections 
to  be  made  by  contractor. 

West  Portal  Station 

Final  preliminary  plans  are  being  re- 
viewed . 

Sunset  Reservoir  Leakage 

Repair  work  on  the  South  Basin  of  Sunset  Reservoir 
continues  to  correct  minor  leakage.     All  of  the  original 
leaks  detected  at  the  first  inspection  have  been  repaired 
but  during  the  period  required  to  cure  the  repair  mastic, 
a  total  of  five  additional  leaks  were  discovered  in  joints 
where  originally  no  leakage  was  visible.     It  is  anticipated 
repair  work  will  be  completed  this  month. 

Main  Breaks 

The  12-lnch  Sutro  Reservoir  Feeder  Main  broke  in 
Brunswick  at  Guttenburg  Street  on  January  28,  1975a 
causing  $8,500  damage  to  streets  and  sidewalks.  There 
was  no  interruption  of  service  to  any  of  our  consumers. 

Vandalism 

Intrusion  and  vandalism  continued  to  be  major 
problems  on  the  Peninsula  watershed.     Over  100  '-No 
Trespassing^*  signs  which  had  been  taken  down  or  muti- 
lated were  replaced.     258  unauthorized  persons  were 
evicted  for  trespassing  and  three  citations  were 
issued  for  trespassing  with  motor  bikes. 


2" 


!1 


\ 


.  ■  ■  *< 


i 

I 
i 


On  January  11 ,  a  vehicle  was  wrecked  on  Stone 
Dam  Road;  vandals  broke  into  the  Balancing;  Reservoir 
contractor's  trailer  at  the  site  and  absconded  with 
tools  worth  over  $3,000;,  and  the  steel  gate  at  the 
South  end  of  Sawyer  Camp  Road  was  badly  damaged. 

On  January  18 ^  the  body  of  a  young  man  presumed 
to  have  drowned  was  found  in  Upper  Crystal  Springs 
Reservoir. 

On  January  19,  dynamite  discovered  on  the  rocks 
at  Upper  Crystal  Springs  Dam  was  disposed  of  by  the 
Sheriff's  bomb  squad. 

Peninsula  Watershed  Surveillance 

Arrangements  have  been  made  to  move  the  Watershed 
Keeper  Supervisor  out  of  the  Belmont  cottage  and  into 
the  cottage  in  Millbrae  formerly  occupied  by  the 
Peninsula  Division  Manager.     The  Supervisor  will  be  more 
centrally  and  conveniently  located  to  his  area  of 
responsibility  and  the  Belmont  property  will  be  avail- 
able for  disposal. 

Grand  Jury  Investigation 

Mr.  Frye  and  Mr.  Carlos  Luna  of  Accounting  Division 
appeared  separately  before  the  Public  Utilities  Committee 
of  the  San  Francisco  Grand  Jury  the  evening  of  February  4 
to  give  testimony  for  the  Grand  Jury  investigation  of  the 
Sunol  Golf  Course  Lease.     Committee  members  present  were 
Mr.  Melvin  S.  Springer,  Chairman;  Miss  Joyce  M.  Cirimelli; 
Mr.  John  G.  Kamena;  and  Mr.  Keith  E.  Doerge .     Mr.  Doerge 
conducted  the  questioning  with  only  an  occasional  question 
or  statement  from  the  other  members. 

Water  Sales 


Total  Collections 


January 
1975 


J  anuary 
197^ 


Increase 


$230iH,299 


$1,885,528 


$155,771 


Net  Paying  Sales 


Fiscal  Year 


Fiscal  Year 


1974-1975 


I973--I974 


Increase 


$1,771,682 


$1,584,207 


$187,476 


•  4 


Leases  and  Permits 


.   /  Rents  for  the  month  of  December  included: 

.   '    ■    ■  Santa  Clara  Sand  and  Gravel  $4,601.59 

. '  Crystal  Springs  Golf  Course  4,727.76 

Delinquent  Accounts  I 

The  status  of  the  three  delinquent  accounts 
previously  transferred  to  the  City  Attorney  is  as 
follows: 

Roy  Kruse  -  $^,671.59   -  is  being  scheduled  to  be 
tried  in  Municipal  Court. 

Attempts  are  being  made  to  find  V/illiam  Shelley  ; 
for  service  for  Small  Claims  Court  action  in  the  j 
amount  of  $628.12.  ! 
■   .  ■  i 

Sunol  Gardens,  Inc.  -  $628.12  -  This  account  has 

been  written  off  as  uncollectable  -  approved  in  | 
Public  Utilities  Commission  Resolution  No.   75-0039.  ' 

Continuing  Programs 

Safety  .  ' 

Vechicular  Inspections 

Routine  10^000-mlle  inspections  were  ' 
conducted  on  29  vehicles. 

Vehicular  Accidents 

During  the  month  of  January  there  were 
3  accidents  in  3  of  which  the  Department 
driver  was  at  fault.     Our  frequency  rate  for 
all  accidents  was  14.50  per  million  miles  |; 
while  driving  206,828  miles.  | 

Industrial  Accidents 

There  were  5  lost  time  injuries  in  January. 
There  are  a  total  of  5  for  the  calendar  year. 

Service  Renewals  ■ 

January  Fiscal  Year 

1975  197M-1975 


Replacement  of  old , 
corroded,  or  undersized 

piping  491  3,093 


-4- 


Meter  Repairs 


January 
1975 


Fiscal  Year 
1974».1975 


CDD      all  sizes 


2,712 


Peninsula  (inspected  and 
repaired  as  needed) 


29 


136 


Contract  Program 

1,  1-1/2,  and  2- inch  33  356 

Flushing 

Flushing  was  completed  in  Merced  nanor  and  in  Lake 
shore  Boulevard  areas ^  North  to  Balboa  and  from  ^Oth 
Avenue  VJest  to  Great  Highway. 


J  anuary 
1975 


Fiscal  Year 


1974-1975 


Mains  (all  sizes) 
Linear  Feet 


107,500 


107.500 


Number  of  individual 
flushings  to  correct 
objectionable  conditions 


18 


l43 


-5- 


THIS  ?mm  coYESs  %:i£mm  nmi  mM^.: 


< 


MEMORANDUM 

TO:     Members,  Public  Utilities  Commission  March  21,  1975 

H.  Wei ton  Flynn,  President 
Joseph  P.  Byrne,  Vice  President 
Joseph  J.  Diviny 
Henry  E.  Berman 
Dennis  V.  Carey 

FROM:     John  D.  Crowley  *"  .  , 

SUBJECT:     1975-76  Supplemental  Budgets 

On  December  10,  1974,  by  Resolution  74-0442,   the  Public 
Utilities  Commission  approved  the  19  75-76  budgets  for  all  depart- 
ments and  bureaus.     These  budgets  have  now  been  filed  with  the 
Controller  in  accordance  with  the  provisions  of  Charter  Section 
6.200,  and  are  currently  being  reviewed  by  the  Mayor. 

It  is  now  necessary  to  amend  the  budgets  for  1975-76. 
Attached  are  highlights  of  the  amendments  together  with  a  copy 
of  the  proposed  resolution. 

The  Permanent  Salaries  accounts  will  be  adjusted  by  the 
Mayor  to  reflect  the  increments  allowed  by  the  19  75-76  Salary 
Standardization  Ordinance.     These  amendments  estimate  associated 
overtime  and  fringe  benefits  on  that  type  of  increase  based  on 
these  new  rates. 

Attachments 


BUREAU  OF  LIGHT,   HEAT   &  POWER 


Permanent  Salaries 

Overtime 

Holiday  Pay 

Mandatory  Fringe  Benefits 


$1,583 


74 

58 
381 


Total 


$2,096 


Permanent  Salaries 

This  increase  is  to  reflect  the  increased  salaries  required 
due  to  the  reclassification  of  one  Utility  Billing  Clerk  and  one 
Service  Utility  Billing  Clerk  to  one  Account  Clerk  and  to  one 
Senior  Account  Clerk.     These  reclassifications  were  approved  by 
the  Civil  Service  Commission  on  March  5. 


Overtime  and  Holiday  Pay 

These  funds  are  required  to  reflect  salary  increases 
received  under  provisions  of  the  1975-76  Salary  Standardization 
Ordinance . 


Mandatory  Fringe  Benefits 

Funds  are  required  for  the  mandatory  fringe  benefits  of  the 
increase  in  Permanent  Salaries,  Overtime  and  Holiday  Pay. 


1 


GENERAL  OFFICE 


Permanent  Salaries 
Mandatory  Fringe  Benefits 
Services  Other  Departments 


$1,179 


1,715 
$3,161 


Total 


Permanent  Salaries/Mandatory  Fringe  Benefits 

To  provide  funds  for  reclassification  of  a  Stenographic 
Secretary  to  an  Administrative  Secretary. 


Services  Other  Departments 

To  provide  funds  for  a  member  of  the  City  Attorney's  staff 
reclassification.     This  position  was  reclassified  from  Principal 
Attorney  to  Head  Attorney.     The  occupant  of  the  position  is 
assigned  to  the  Public  Utilities  Commission. 
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MUNICIPAL  RAILWAY 


Permanent  Salaries 
Retroactive  Salaries 
Tire  Rental 

Mandatory  Fringe  Benefits 
Reconstruction  &  Replacement 


$148^969 
380,000 
111,802 
34,799 
116,855 

$792,425 


Total 


Permanent  Salaries 

A  net  total  of  four  new  positions  are  requested  in  this 
budget.     They  are:     1  Public  Relations  Officer;   2  Senior  Account 
Clerks;   1  Accountant;   5  Fare  Collection  Receivers,  Part-Time. 
Attached  hereto  is  the  detailed  justification  for  these  new  posi- 
tions as  provided  by  the  Municipal  Railv/ay.     In  addition,  there  is 
a  proposed  reclassification  of  some  98  positions  to  a  total  of  93 
new  positions. 


Retroactive  Salaries 

These  funds  are  required  for  payment  of  158  "NP"  employees 
in  the  promotive  classes  from  the  platform.     This  v/ill  enable 
the  Municipal  Railway  to  pay  at  the  rates  to  be  adopted  by 
Civil  Service  after  receipt  of  an  actuarial  report  based  on 
wage  increases  and  fringe  benefits  received  by  the  platform 
employees. 

Tire  Rental 

These  funds  are  required  for  the  increase  in  tire  rental  of 
trolley  coach  tires  of  .01944  from  .01590  and  motor  coach  tires 
of  .01890  from  .01548. 


Mandatory  Fringe  Benefits 

Funds  are  required  to  provide  for  mandatory  fringe  benefits 
of  the  amount  requested,^under  permanent  salaries. 


Reconstruction  &  Replacement 

Replace  bearings  on  motors  operating  the  cable  car  house. 
OSHA  mandated  safety  repairs  at  Washington/Mason — $49,655. 
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P.U.C.  ML1\ICIFAL  RAILWAY 
PROPOSED  lim  POSiriCMS 
3975-76 


CLASS 


131)4 


Proposed  New  Employees 
Permanent  Salaries 

TITLE 


PJITE 


1632 


Public  Relations  Off.    132  x  ^QO 

7656  , 
130  X  608 
790I4 

Senior  Account  Clerk     132  x  3U3 

U528 

130  X  359 
U667 


NO.  CF 

B-IPLCYESS  mcmH 

1  15566 


RSF. 


.8390 


1650 


AcccuTitant 


9110 


Fare  Collection 
Receiver  (F«T,) 


132  X  388 
5122 

130  X  14.06 
5278 

132  X  299 
39U7 

130  X  313 
U069 


lOUOO 


20OI4O 


)8016 


6ii3?0 


In  order  to  maintain  and  service  accounts  with  the  more  than  80  (and  in- 
creasing) retail   locations  distributing  monthly  "FAST  PASS"  and  properly 
audit  both  revenues  and  nuraber  of  passengers  carried  via  the  pass,  the 
following  additional  employments  are  required: 

Information  dissemination  is  of  paramount  importance  if  the  program  is  to 
have  a  positive  effect  on  the  citizens  who  are  supposed  to  be  its  primary 
beneficiaries.    Communication  viith  Senior  Citizen  Groups,  individuals,  media, 
Muni  Operating  and  Adzninistrative  perscr.nel,  other  officials  and  the  general 
public    must  be  such  that  the  program  benefits  and  conditions  adequately  ex- 
pj.aincd  to  al.l  concerned  parties  a    There  are  no  public  relations  employments 
included  in  the  Muni  Budget. 
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CITY  8c  COi 


TY  OF  SAN 


D 

FORM  4250 


BUDGET  EXPLAN; 


MUNICIPAL  RAILV/AY 


FISCAL  YEAR 


Department,  board,  or  commission 


1975-76 


All  coTununicaticns  and  infomation  services  are  at  present  handled 
by  the  already  overburdened  Public  Servi  ce  Bureau  of  the  Public 
Utilities  Cominissicn  which  consists  of  only  2  professionals.  A 
Public  P.elations  aide  is  required  to  handle  the  multitudinous 
duties  set  forth  herein© 

In  order  to  maintain  adequate  accountability  of  pass  distribution 
and  collection  records^  make  responsible  contacts  -with  distributors, 
affected  citizens,  and  Muni  personnel;  one  position  of  Senior  Account 
Clerk  is  requested.    This  employment  -will  be  responsible  for  the 
monthly  ordering  and  distribution  of  Senior  Passes  and  appropriate 
action  to  insure  prcm.pt  ccllecticn  of  accounts  receivable  as  v^'ell 
as  clerical  duties  related  to  the  requisitioning  and  storage  of 
passes,  mail  order-processing  and  related  duties « 

The  number  of  transactions  vhich  the  "FAST  PASS"  program  generates 
each  month  and  the  complexities  involved  in  stocking,  auditing, 
collecting  revenues,  and  insuring  security  over  the  large  number  of 
establishments  vhich  sell  the  pass  requires  the  full  time  effort 
of  one  senior  account  clerk.    In  aolditicn,  certain  auditing  and 
recording  transactions  require  analysis  by  a  professional  account- 
ant,   V/ith  the  proposed  addition  of  a  senior  pass    program  and 
expansion  of  weekend  pass  sales  the  accountant  is  a  necessary 
addition  to  insure  that  all  revenues  due  are  promptly  and 
accurately  received. 

Fare  collection  receivers  em.ployed  on  a  part-time  basis,  I4.  to 
6  hours  per  day  provide  the  necessary  manpower  to  deliver  and 
collect  passes,  sell  passes  at  Muni  locations  and  provide  for 
analysis  of  passenger  revenues  to  detemine  pass  utilization. 
The  classification  provides  sufficient  versatility  to  perfcm 
the  multiple  functions  required  vdthout  the  inefficiency  of 
multiple  employments  in  m.ore  narrow  classificaticns» 
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WATER  DEPARTMENT 


Overtime 
Holiday  Pay- 
Extended  V7ork  Week 
Temporary  Salaries 
Contractual  Services 
Fixed  Charges 
Mandatory  Fringe  Benefits 
Services  Other  Departments 
Equipment 

Relocation  of  Water  Mains 


$  1,815 


1,339 
4,002 
3,498 
45,600 
11,658 
1,622 
1,447 
17,700 
60,000 


Total 


$148,681 


Overtime/Holiday  Pay/Extended  Work  Week/Temporary  Salaries 

Increases  are  required  due  to  salary  increases  under  pro- 
visions of  the  1975-76  Salary  Standardization  Ordinance. 


Mandatory  Fringe  Benefits 

Increases  required  for  mandatory  fringe  benefits  as  a  result 
of  increases  in  the  above  accounts  under  the  provisions  of  the 
1975-76  Salary  Standardization  Ordinance. 

Contractual  Services 

Increased  cost  of  services  with  the  largest,   $30,000,   for  a 
new  method  of  leak  detection. 


Fixed  Charges 

Increase  is  due  to  increase  in  auto  insurance  for  Water 
Department  vehicles  and  increase  in  street  opening  permits  by  the 
Department  of  Public  Works  from  $2  to  $4. 


Services  of  Other  Departments 

Water  Department  share  of  PUC  General  Office  supplemental 
budget. 


Equipment 

Increase  in  equipment  due  to  vehicle  prices  being  greater 
than  anticipated  at  time  of  presentation  of  original  budget. 


Relocation  of  Mains 


Increase  required  to  reflect  increased  costs  in  construction 
industry. 


HETCH  HETCHY 


Permanent  Salaries 
Overtime 
Holiday  Pay 
Extended  Work  Week 
Temporary  Salaries 
Wages 

Fixed  Charges 

Mandatory  Fringe  Benefits 

Services  of  Other  Departments 


$(16  , .087) 


3,180 
25,209 
2,556 
1,931 
1,447 
$  19,716 


990 
270 
220 


Total 


Permanent  Salaries/Wages 

A  decrease  due  to  the  change  in  one  position,  Water  and  Power 
Maintenance  Foreman,  being  reclassified  to  Utility  Foreman  and 
now  shown  in  Wages. 

Overtime/Holiday  Pay/Extended  Work  Week/Temporary  Salaries 

Increases  are  required  due  to  salary  increases  under:  pro- 
visions of  the  1975-76  Salary  Standardization  Ordinance. 


Fixed  Charges 

Increases  due  to  auto  insurance  for  Hetch  Hetchy  Department 
vehicles . 


Mandatory  Fringe  Benefits 

Increases  are  required  for  mandatory  fringe  benefits  as  a 
result  of  salary  increases  in  Personal  Services  accounts  under 
provisions  of  1975-76  Salary  Standardization  Ordinance. 


Services  of  Other  Departments 

Hetch  Hetchy  share  of  PUC  General  Office  supplemental  budget. 
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H.  WELTON  FLYNN 
PRESIDENT 

X)SEPH  P.  BYRNE 
VICE  PRESIDENT 

JOSEPH  J.  DIVINY 
HENRY  E.  BERMAN 

Dennis  V.  Carey 


Public  Utilities  Commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
JOSEPH    L.   ALIOTO.  Mayor 

287  CITY  HALL 
SAN   FRANCISCO.   CALIFORNIA  04IO2 
558-4986 

February  27,  1975 


JOHN  D.  CROWLEY 

GENERAL  MANAGER  OF 
PUBLIC  UTILITIES 


SECRETARY  AND 
ASSISTANT 
GENERAL  MANAGER 

JOHN  M.  CHRISTENSEN,  JR. 
ASSISTANT 
GENERAL  MANAGER 
FINANCE 


TO:  PUBLIC  UTILITIES  CON!MISSION 

Hon.  H.  I^elton  Flynn,  President 
Hon.  Joseph  P.  Byrne,  Vice  President 
Hon.  Joseph  J.  Diviny 
Hon.  Henry  E.  Berman 
Hon.  Dennis  V.  Carey 

FROM:        John  D.  Crowley 

General  Manager  of  Public  Utilities 


SUBJECT:    Route  Adjustments  for  Lines: 


15  Third 

19  Polk  -  SP  Depot  trips  only 
■  27  Noe 
32  Embarcadcro 
40  Commuter 
42  Evans 


The  Southern  Pacific  Transportation  Company  will  soon  start  using  its  new 
passenger  terminal  at  Townsend  and  Fourth  Streets. 

If  the  Municipal  Railway  is  to  continue  its  service  directly  to  the  S.P. 
Depot,  the  attached  resolutions  need  to  be  adopted.    ■       -  - 

The  resolutions  for  Lines  15,  19,  27,  32,  and  42  provide  for  referral  to 
the  Board  of  Supervisors  because  abandonment  is  involved  ''or  portions  of 
routes  that  include  local  stops. 

The  Line  40  Commuter  adjustment  only  shifts  most  of  the  southbound  travel 
one  block  westward  and  doesn't  abandon  any  stops,  because  it  is  an  express 
route. 

Mr.  Green's  attached  letter  makes  reference  to  the  30  Stockton  Line,  but. 
no  resolution  is  necessary  to  change  its  southern  terr:iinal  one  block  west- 
ward on  its  existing  route. 


J.D.C. 


Attach. 

MUNICIPAL  RAILWAY 


HETCH    HETCHY  PROJECT 


WATER  DEPARTMENT 
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Public  Utilities  Ccmmiislon 


City  and  County  of  Son  Froncisco 


SAN     FRANCISCO     MUNICIPAL  RAILWAY 


Nfr.  John  D.  Crowley 

General  ftanacier  of  Public  Utilities 

287  City  I'all 

San  Francisco,  CA  94102 

Dear  Mr.  Crowley: 

Muni  has  several  lines  operating  in  the  vicinity  of  the  S.P. 
Depot.  '  Tlie  Southern  Pacific  Transportation  Company  will  soon  start  using 
its  new  passenger  terminal  at  TouTisend  and  Fourth  Streets. 

In  order  to  be  able  to  continue  good  service  to  our  patrons  who 
also  use  the  trains,  it  is  necessary  to  adjust  the  routes  of  the  following 
lines: 


The  route  change  for  the  19  Polk  involves  abandonment  of  the  Mission 
Rock  Terminal  (Pier  50)  loop  as  well.    Traffic  checks  indicate  very  light 
patronage--about  one  passenger  per  trip. 

Additionally,  the  southern  terminal  for  the  30  Stockton  Line  will 
be  moved  one  block;  but  this  change  doesn't  affect  the  route. 


949  PRESIDIO  AVENUE 


SAN  FRANCISCO.  CALIF.  94115 


February  27,  1975 


S.bjcct 


19  Polk  -  SP  Depot  trips  only 
27  Noe 

32  Embarcadero 
40  Commuter 
42  Evans 


The  attached  maps  indicate  th 
that  you  submit  these  proposals  to  the  I 


General  Manager 


.Attach. 


sm  FRANCISCO  MUTITCIPAL  RAILWAY 
Schedule  and  Traffic  Department 

15  -  Third  ■ 

BUS  HEROIJTING  FOB  THE  PROPOSED  RELOCATION  OF 
THE  S.P,  DEPOT  AT- FOLT?TH  AND  T0WN3PJND  STREETS 


II  ' 
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II 
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II 
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1  1 
1  1 

.  11 

1  1 

August  1,  1973 


Proposed  Route 
Portion  Substituted 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Schedule  and  Traffic  Department 

19  -  Polk 

BUS  REROUTING  FOR    THE  PROPOSED  RELOCATION  OF 


February  11,  1975 


'fBtKKKtSt  Proposed  Route 

JilBflHi  Portion  Substituted 


SAll  PR^VnCISGO  MU^'IIOIPAL  .RAILWAY 
Schedule  and  Traffic  Department 

BUS  RSROUTBTG  FOR  THE  PROPOSED.  RELOCATION  OF 
TFTC  S.P.  DEPOT  AT  FOURTH  AI^ID  TO^^fTTS-^^UD  STREETS 


Proposed  Route  >  : 
Portion  Substituted 


August  1,  1973 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Schedule  and  Traffic  Department 

52  -  Embarcadero 

BUS  REROUTING  FOR  THE  PROPOSED  RELOCATION  OF 
THE  S.P.  DEPOT  AT  FOURTH  AND  TOWNSEND  STREETS 
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February  11,  1975 


Proposed  Route 
Portion  Substituted 


SM  ?RAITCISCO  mrriCIFAL  R/VILWAY  . 
Schedule  and  Traffic  Department 

40  -  Commuter 

BUS  REROITTTT^TG  FOP  Pi^OPOSED  RELOCATION  OF 

THE  S.P.  DEPOT  AT  FOITRTH  AND  TOimSSNB  STREETS 
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August  1,  1973 


'  .  '  'I. 


I  0 


Proposed  Rout^ 
Portion  Substituted 


SAN  FRANCISCO  NUNICIPAL  RAILWAY 
Schedule  and  Traffic  Deparoinent 
^2  -  Evans 

BUS  REROUTING  FOR  TIIE  PROPOSED  RELOCATION  OF 
TlIE  S«P.  DEPOT  AT  FOURTH  AND  TOWNSEND  STREETS 


February  24,  1975 


Proposed  Route    ;  ,  ? 
miilflili  Portion  Substituted 
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MONTHLY  REPORT  FOR  MARCH  1975 

SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  General  Manager  of  Public  Utilities 

PROM:      General  Manager  and  Chief  Engineer 


Water  Supply: 
1. 


2. 
3. 


5. 


Rainfall:    The  seasonal  rainfall  on  Peninsula  watersheds 
averaged  from  57%  to  8^%  of  normal  as  of  March  1; 
Al€imeda  watersheds  averaged  from  71%  to  102%  of  normal 
for  the  same  period. 

Hetch  Iletchy  water  import:     An  average  of  166.6  million 
gallons  per  day  (MGD)  for  the  month  of  February. 

Sunol  Valley  Filtration  Plant  treated  iH.h  MGD. 
San  Andreas  Pilti-ation  Plant  treated  51.9  MGD. 


Consumption  (MGD  average): 


February  1975 
February  197^ 


202.8) 
201.0) 


0.9  per  cent  more 


12  months  preceding 

March  1,  1975  -  262.4) 
March  1,  197^    -  251.5) 


4.3  per  cent  more 


Storage  (million  gallons)  as  of  March  1,  1975: 
Alameda  Div. 

1975    -    26,774)     13.9  per  cent  more 
1974    -  23,511) 


Peninsula  Div. 


1975 
1974 

Total 


-  20,601) 
=-  21,035) 


2.1  per  cent  less 


1975  -  47,375) 
1974    »  44,546) 


6.4  per  cent  more 
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Operations  and  Maintenance 
BARDT 


Church  Street  Station 

Installation  of  a  12-lnch  main  in  South 
side  of  Market  Street  from  Church  Street  to 
15th  Street  has  started. 

West  Portal  Station 

Final  preliminary  plans  were  reviewed. 
Sunset  Reservoir  Leakage 

Repair  work  is  continuing  to  correct  leakage. 

Main  Breaks     :  :r.r"./^T,?  -  :■  -/y 

The  number  of  main  b:'eaks  decreased  from  22 
in  January  to  a  total  of  8  minor  breaks  in  February. 

Vandalism  and  Intrusion 


Vandalism  this  month  in  the  Peninsula  Division 
included  breaking  of  steel  hinges  and  catches  on 
risers  on  Bay  Division  Pipelines  1  and  2;,  tearing 
down  of  signs  in  the  Pulgas  Temple  area  and  damage 
to  roof  of  San  Andreas  boat  house  by  rocks.  Several 
padlocks  were  broken  and  removed  including  those  at 
the  North  and  South  gates  to  Sawyer  Camp  Road. 
163  trespassers  were  evicted  from  watershed  property; 
1  citation  was  issued  to  a  motor  bike  operator  on  the 
perimeter  road°  2  trespassers  with  rifles  were 
apprehended  and  turned  over  to  Pacifica  police ;  1 
trespasser  in  Skyline  Quarry  fell  and  broke  his  leg 
and  was  removed  to  a  hospital. 

Carrying  Capacity 

Ten  separate  flow  tests  were  conducted  by 
Pitometer  Associates  in  February  to  determine  the 
"C"  value  (Coefficient  of  Roughness)  of  various 
distribution  mains  in  the  downtown  area.  These 
tests  were  made  on  6-inch  and  8-inch  cast  iron 
mains  in  the  Sunset  3  College  Hill  and  University 
Mound  Reservoir  Systems ^  involving  mains  installed 
between  I86I  and  1903.     In  general  these  tests 
revealed  that  all  the  mains  tested  have  a  "C" 
value  somewhere  between  31  and  48  and  their  carry- 
ing capacity  has  been  reduced  to  less  than  50 
percent  of  their  original  capacity. 
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Water  Sales 


Total  Collections 


February 
1975 


February 
197^ 


Increase 


$1,491,398 


$1,^50,652 


$40,746 


Net  Paying  Sales 


Fiscal  Year 


Fiscal  Year 


1974-1973 


1973-1974 


Increase 


$342,268 


Leases  and  Permits 

Rents  for  the  month  of  January  included: 


Delinquent  Accounts 

The  status  of  the  two  delinquent  accounts  previ 
ously  transferred  to  the  City  Attorney  is  as  follows 

Roy  Kruse  -  $4 j 671. 59  ~  is  being  scheduled  to  b 
tried  in  Municipal  Court . 

William  Shelley  -  $628.12  -  Attempts  are  being 
made  to  find  Mr.  Shelley  for  service  for  Small 
Claims  Court  action  (maximum  of  $500.00).  New 
information  regarding  his  whereabouts  is  being 
investigated . 

Continuing  Programs 


Vehicular  Inspections 

Routine  lO^OOO-mile  inspections  were 
conducted  on  29  vehicles. 

Vehicular  Accidents 

During  the  month  of  February  there  were 
5  accidents  in  1  of  which  the  Department 
driver  was  at  fault.     Our  frequency  rate  for 
all  accidents  was  27.90  per  million  miles 
while  driving  179,187  miles. 


Santa  Clara  Sand  and  Gravel  $5,240.25 
Crystal  Springs  Golf  Course  4,483.11 
Sunol  Golf  Course  1^ 558. 56 


Safety 
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Industrial  Accidents 


There  were  5  lost  time  Injuries  in 
February.     There  are  a  total  of  10  for  the 
calendar  year. 


Service  Renewals 


Replacement  of  old, 
corroded,  or  undersized 
piping 

Meter  Repairs 

CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 

Contract  Program 

1,  1-1/2,  and  2-inch 

Flushing 


February 
1975 


320 


Fiscal  Year 
197^-1975 


3,413 


February    Fiscal  Year 
1975  197^-1975 


524 
16 
-0- 


3.236 
152 
356 


Flushing  was  completed  in  the  westerly  portion 
of  the  Forest  Hill  area  easterly  of  St.  Francis- 
Wood  ^  the  westerly  portion  of  the  Monterey  Heights 
district,  portions  of  Oceanview  district  in  the  area 
bounded  by  Grafton  on  the  North  to  Montana  on  the 
South,  by  Ralston  on  the  West  to  Majestic  on  the 
East,  and  the  easterly  segments  of  Diamciid  Heights 
and  Upper  Mission  districts. 


February 
1975 


Fiscal  Year 
1974-1975 


Mains  (all  sizes) 
Linear  Feet 

Number  of  individual 
flushings  to  correct 
objectionable  conditions 


123,100  230,600 


23 


166 
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Call  to  Orders  2g30  p.m. 

Presents  Commissioners  Ho  ^^Telton  Flynn,  Joseph  P.  Byrne, 

Joseph  J.  Diviny,  Henry  E.  Berman,  Dennis  V. 
Carey   (arrived  at  3sl0  p.m.) 

The  minutes  of  the  regular  meeting  of  the  Commission  held  February  25, 
1975  were  approved. 

RESOLUTION  On  motion  of  Berman,  seconded  by  Diviny,  the 
 rJOo  Commission  ratified  the  following  resolution 

approved  by  poll  of  the  Commission  on  February  25, 

1975  s 

75-0032    M  City  Attorney  travel  advance  to  take  depositions, 

case  of  Emily  C.  Oqburn  vs.  CCSF,  U  S  District 
Court,  i^Iorthern  District  of  CA  Wo.  C- 7 4 -08 7 2  'mo 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 

On  notion  of  Diviny,  seconded  by  Byrne,  the 
follov/ing  resolution  was  adopted s 

75-008  3    H  Award  of  HH  Contract  No.  520  -  Haight  Street, 

Stanyan  Street  to  Central  Avenue,  Painting  Steel 
Trolley  Poles,  to  J.  ^Jm.  Sorensen,  Inc.,  San 
Francisco  °-  Amount,  $4,248.00 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

75-0084    H  Completion  of  HH  Contract  No.  480  -  r^occasin 

Shops,  Paint  Room  -  George  Reed,  Inc.,  contractor 
Total  amount,  $37,800.00 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Diviny,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

75-0085    H  Approval  of  Hayman  Homes,  Inc.  proposal  for  street 

lighting  on  new  pablic  stairway 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 

On  motion  of  Diviny,  seconded  by  Byrne,  the 
follovjing  resolution  vjas  adopted  s 

75-0086    H  Transit  Power  Division  -  Sale  of  City-owned 

portion  of  12,000  volt  circuits  on  Eighth  Avenue 
to  Pacific  Gas  and  Electric  Company 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 
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On  motion    of  Diviny,     seconded  by  Byrne,  the 
following  resolution  was  adopted? 

Supplemental  Appropriation  -  $26,411  '7age 
Adjustments  Fiscal  Year  1974-75 

Votes     Ayes-  Flynn,  Byrne,  Diviny,  Berman 

On  motion  of  3erman,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

Supplemental  Appropriation  -  $3,750,000  Various 
Projects  1972  Municipal  Water  System  Bond  Fund 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

Sur)plemental  Aporopriation  -  $260,796  Operational 
Necessities 

Vote;     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

Supplemental  Appropriation  -  $30,000  Relocate 
and  Realign  vJater  Mains 

Votes     Ayes-Flynn.  Byrne,  Diviny,  Berman 

On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

Supplemental  Appropriation  -  $95  Wage  Adjustment, 
January  21-J\me  30",  1975  -  Class  735B  Pattern- 
maker 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

Bid  Call  "  WD  Contract  Wo.  1649  -  Excavation  and 
Repaving  for  Water  Service  Trenches 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Berman ,  seconded  by  Byrne ,  the 
following  resolution  was  adooteds 

Bid  Call  -  WD  Contract  ITo.  1678  -  12-Inch  Ductile 
Iron  Main  Installation  in  15th  Avenue  between 
California  and  220  Feet  North  of  Lal-e  Street 
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Vote;     Ayes-Flynn,  Byrne,  Diviny,  Herman 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

Modification  #1  -  ^^7D  Contract  TTo.  1645  - 
Protective  Relays  for  San  Andreas  ITater 
Filtration  Plant  Electrical  System  -  Brayer 
Electric  Company,  contractor  -  $25  3  debit 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

Completion  of  WD  Contract  Wo.  1644  -  Construction 
Protective  Handrails  at  San  Andreas  Water 
Filtration  Plant  (in  San  ?lateo  County)  -  'Ull-Sta 
Inc.,  contractor  -  $17,9  41.42,  as  modified 

Vote;     Ayes-Flynn,  Eyrne ,  Diviny,  Berman 


On  motion  of  Berman,  seconded  by  Byrne,  the 
follovjing  resolution  was  adopted; 

Write-off  of  accounts  receivable  -  Month  of 
January  1975  -  San  Francisco  ~^Tater  Department 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

Approving  collection  of  damage  claims  -  Month 

of  February  1975  -  San  Francisco  Water  Department 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

Supplemental  Appropriation  -  $1,114  Wage 
Adjustments  Fiscal  Year  1974-75 

Vote;     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Berman,  seconded  by  Diviny,  the 
following  resolution  was  adopted; 

Supplemental  Appropriation  -  $1,416  Retroactive 
Wages  Miscellaneous  EDiployees ,  Fiscal  Year  1973- 
1974 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


1 


On  motion  of  Berman,  seconded  by  Diviny,  the 
following  resolution  was  adopted s 

75-0100    M  Supplemental  Appropriation  -  $1,835  Retroactive 

Wages  Miscellaneous  Employees,  Fiscal  Year  1973- 
1974 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 

On  motion  of  Berman,  seconded  by  Diviny,  the 
following  resolution  was  adopted? 

75-0101    M  Transit  Improvement  Program  -  Agreement  with 

State  of  California  re  Ocean  Avenue  at  Interstate 
280  Overpass  Track  Reconstruction 

Vote  I     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Berman,  seconded  by  Diviny,  the 
follov/ing  resolution  was  adopted s 

75-0102    M  Transit  Improvement  Program  -  Muni  Metro  Rail 

Center  -  Approval  of  lease  and  avrard  of  SFMRIC 
Contract  NOo  609 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Diviny,  seconded  by  Berman,  the 
following  resolution  was  adopted s 

75-0103    M  In  Memoriam  -  Paul  A.  Raymore ,  Financial 

Secretary-Treasurer  of  Local  250A,  Transport 
Workers  Union  of  America,  AJ'L-CIO 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Diviny,  the 
following  resolution  vjas  adopted? 

75-00 82-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  in" total  amount  of  $173,470.00 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


****** 
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Resolution  iJo.   75-0  086-~Sale  of  City-owned  12,000-volt  overhead 
circuits  on  Eighth    Avenue  to  Pacific  Gas  and  Electric  ComDany  for 
the  sum  of  one  dollar o 

In  answer  to  Commission  questions.  Oral  L„  'loore ,  Hetch  Hetchy 
Project  General  Manager,  explained  the  advantages  of  the  transaction » 

This  is  the  last  of  the  12,000-volt  alternating  current  circuits 
ov/ned  by  the  Municipal  Railv/ay  and  acquired  from  the  Market  Street 
Railway  over  60  years  ago.     The  circuits  are  of  no  benefit  to  the 
City,  and  since  they  are  needed  for  continued  PoG.   &  E.  service  to 
the  Eighth  Avenue  Substation,  there  is  no  potential  buyer  other  than 
PoGo   &  E,     P.G,   &  E  will  then  have  all  the  alternating  currents  in 
the  City  under  its  jurisdiction o       However,  they  vrill  relieve  the 
City  of  all  obligations  for  any  damage  liability,  the  cost  of 
replacing  deteriorated  poles,  and  the  potential  cost  of  underground- 
ing  V7hen  Eighth  Avenue  is  declared  an  Underground  District „ 


****** 


Resolution  i\fo.  75-0083 — Supplemental  Appropriation  $3,750  ,000  of 
1972  Municipal  /Jater  System  Bond  Funds  to  provide  for  the  second 
phase  of  construction  and  rehabilitation  under  the  Fund.     Arthur  H. 
Frye ,  Jr.,  Water  Department  General  Manager  and  Chief  Engineer, 
said  $2,050,000  of  this  amount  is  for  Balboa  Reservoir  system,  feeder 
mains  to  improve  pressure  and  fire  protection  to  certain  residential, 
commercial  and  downtown  areas,  and  $1,000,000  for  completion  of  the 
Central  Control  and  telemetry  systems  in  San  Francisco  and  subsidiary 
centers  in  Millbrae  and  Sunol.     The  balance  of  the  money  is  for 
engineering  support,  plans  and  specifications,  and  inspection , 


****** 


Resolution  Wo.  75-0082-MR- — Approving  payment  of  Municipal  Railway 
accident  claims o 

Assistant  General  Manager- Finance  John  II,  Christensen,  Jr,  ,  forecast 
that  the  claims  budget  will  be  approximately  $600,000  short  this 
fiscal  year.     IJhile  the  claim  incidence  is  down,  the  amounts  awarded 
by  the  courts  are  much  higher  than  had  been  expected. 


****** 


Municipal  Railv/ay  General  Manager  Curtis  E.  Green  and  members  of  his 
staff  reported  on  six  proposed  route  changes  to  provide  service  to 
the  new  Southern  Pacific  Transportation  Comnany  terminal  at  Townsend 
and  Fourth  Streets,  being  relocated  next  month  from  Third  and  Townsend, 

The  changes  primarily  involve  service  in  the  block  bounded  by  Third, 
Tovmsend,  Brannan  and  Second  Streets o 

The  plan  calls  for  a  new  transit  idea  for  San  Francisco — a  preferen- 
tial exclusive  lane  for  buses  northbound  on  a  one-way  southbound 
street   (Fourth  Street  for  one  block  between  Tovmsend  and  Brannan ») 
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This  pattern  is  in  existence  in  several  other  large  United  States 
cities,  including  New  York,  Miami,  New  Orleans,  Los  Angeles,  but  has 
not  yet  been  initiated  here,  Mr.  Green  reported. 

The  route  changes  -  Items  7  through  12  -  v/ere  put  over  to  the  next 
Commission  meeting.     Commissioner  Henry  E,  Berman  asked  for 
information  on  any  alternative  plan  regardirjg    bus  service  moving 
counter  to  the  one-v/ay  flow  of  traffic,  and  what  precautions  can  be 
taken  to  minimize  possible  hazards  in  the  block. 

Lawrence  3.  Martin,  President  of  Local  250A,  Transport  'Jorkers  of 
America,  also  requested  the  delay  in  order  for  his  organization  to 
study  the  proposed  operation. 


****** 


Secretary  Thomas  G.  Flynn  reoorted  that  lien  proceedings  against 
Thelma  Arms,  Inc.    (iJater  Department  Delinquent  Account  No.   72  7-1750-1) 
are  being  dropped  novz  that  full  payment  has  been  received.  The 
Commission  had  previously  continued  the  matter  on  calendar  from  its 
February  11,  1975  meeting  pending  full  payment  by  February  28,  1975. 


****** 


Roll  Callg 

Commissioner  Dennis  V.  Carey  requested  a  report  on  the  recent  theft 
of  a  ilunicipal  Railway  motor  coach  from  the  storage  yard  at  Ocean 
Avenue . 

Mro  Green  outlined  the  corrective  action  that  has  been  initiated  in 
an  effort  to  alleviate  the  situation. 

Unfortunately,  most  of  the  Muni's  equipment  storage  yards  and  related 
facilities  are  inadequate  for  proper  storage  and  protection,,  Funding 
has  not  been  available  to  provide  for  control  systems  in  the  form  of 
fencing  and  gates.     It  is  now  a  question  of  how  much  money  should  be 
spent  on  an  obsolete  facility  at  Ocean  yard  that  will  be  soon 
replaced  by  Woods'  Motor  Coach  Center. 


****** 


Commissioner  Carey  requested  that  the  members  of  the  Commission  be 
provided  with  copies  of  State  Legislation  relating  to  the  protection 
of  senior  citizens  on  public  transportation  against  personal  attacks, 
purse  snatching,  etc.,  and  prescribing  penalties. 

The  Commission  expressed  interest  in  taking  a  position  on  these  bills 
at  its  next  meeting. 


****** 
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At  Commissioner  Herman's  request,  i/r.  Croi/ley  reported  on  the  kinetic 
energy  wheel  program. 

The  work  being  undertaken  by  the  consulting  engineer  for  redirection 
of  the  concept  is  underway  and  is  scheduled  for  early  completion,  at 
which  time  the  final  report  will  be  submitted o     A  reoort  will  be  made 
to  the  Commission  on  the  subject  at  the  first  meeting  in  Ar>ril, 


****** 


Pursuant  to  the  adoption  of  an  "In  Hemoriam"  resolution,  the  meeting 
was  adjourned  in  respect  to  the  memory  of  the  late  Paul  A.  Raymore , 
who  served  as  Financial  Secretary-Treasurer  of  Local  250A,  Transport 
Workers  Union  of  America,  for  the  last  five  years. 
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PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  *  *J*'*tf  yJQ^ 


RESOLVED,  That  this  Commission  approve  the  estimated 
sum  of  $800,00  for  expenses  of  the  City  Attorney  or  his 
Deputy  City  Attorney  to  attend  and  take  the  depositions 
of  the  plaintiff,  her  doctor  and  witnesses  in  Hickory, 
North  Carolina,  Goldsboro,  North  Carolina  and  Kannapolis, 
North  Carolina,  in  the  case  of  Emily  C«  Ogburn  vs.  City 
and  County  of  San  Francisco,  United  States  District  Court, 
Northern  District  of  California,  No«  C-74-0872  WHO. 


Ayes: 


Commissioners  Flynn,  Byrne, 


Berman,  Carey 


Absent 


Commissioner  Diviny 


by  poll  of  the 
Commissioners 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Ce^ynmissio;. 


at  its  meeting  o; 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  ( 


RESOLUTION  No.__ 


RESOLVED,  That  this  Commission  hereby  awards  to  ^» 
J*  Wm»  Sorensen  Inco,  443  Tehama  Street,  San  Francisco, 
California  as  the  lowest  regular  and  responsible  bidder, 
Hetch  Hetchy  Contract  No,  520,  Haight  Street,  Stanyan  Street 
to  Central  Avenue,  Painting  Steel  Trolley  Poles,  in  the  amount 
of  $4,248,  and  that  all  other  bids  for  this  work  are  hereby 
rejected. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

M  A  R  C  H  1 1 1975 


at  its  meeting  of. 


Secretary  and  Assistarit  General  ptanager 


it- 


i 

i 


PUBLIC  UTILITIES  COMMISSION 

CJTY  AND  COUNTY  OF  SAN  FRANCISCO 

j^RESOLUTION  No.Z__  


RESOLVED,  That  this  Commission  accepts  the  work 
performed  under  Hetch  Hetchy  Contract  No.  480,  Moccasin  Shops, 
Paint  Room,  as  satisfactorily  completed;  allows  18  calendar  -yt 

days  of  unavoidable  delay  due  to  the  inability  of  Contractor 

Ins  'fv'-''- 

to  procure  material;  and  approves  final  pa3mient  in  the  amountae 
of  $4,120,20  to  the  Contractor,  George  Reed,  Inc.    -  ; 


'MOlMMf.  'fhBt  thin  Q 


^^^n?>or^.ent 


>jj..is  W3..-C&  apprav^i 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

X  MARCH  1 1 1975 

at  Its  meeting  of  tvi  r\  i\  ^  


Secretary  and  Assistant  Ger^ral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Noj^S-^OOSS 


WHEREAS,  Hayman  Homes,  Inc. ,  in  accordance  with  the 
Administrative  Code,  has  submitted  to  this  Commission  plans  for 
installing  two  mercury  vapor  street  lights  on  the  new  public 
stairway  in  Lot  47,  Block  7532,  between  Topaz  V7ay  and  Gold  Mine 
to  i^P^^'^^       depicted  in  their  Drawing  No.  C-6135-1;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  af ter"0'<i5^«iit).g 

t  .;  and 

reviewing  said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 

proposal  by  Hayman  Homes,  Inc.,  for  the  lighting  system  on  the 

new  public  stairxvay  in  Lot  47,  Block  7532,  between  Topaz  Way  'Snd 

and  Gold  Mine  Drive,  with  the  provision  that  construction  methods, 

component  selection  and  other  details  meet  with  the  approval  of 

the  Bureau  of  Light,  Heat  and  Power .        ^^^"^  ^..^ommd 

/are,  etc.) 
r  of 
..or  the 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
t  its  meeting  of  MARCH  1  1  1975  .///^ 


Secretary  and  Assistant  Qeneral  Manager 


PUBLIC  UTILIirilES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

R  ESOLUTION  No .  '^J^*"" "^^^ 


'V>,  IQ'T*^  ft©  established 

WHEREAS,  The  Market  Street  Railway  Company  originally 
owned  the  12,000  volt  circuits  on  Eighth  Avenue  (as  shown  on  Hetch 
Hetchy  Drawing  X-1)  which  are  used  to  supply  power  to  Eighth  Avenue 
Substation;  and 

WHEREAS,  City  acquired  ownership  of  these  circuits  when  .^5 1,.?? 
it  purchased  the  Market  Street  Railway  Company  in  1944;  and 

WHEREAS,  Ownership  of  these  circuits  has  disadvantages 
to  the  City,  namely  (1)  liability  for  injury  or  damage;   (2)  cost 
of  replacing  deteriorated  poles;  and  (3)  potential  cost  of  under grounding 
the  circuits  if  Eighth  Avenue  is  legislated  an  Underground  District;  and 

WHEREAS,  Ownership  of  these  circuits  is  of  no  benefit  to 

City;  and 

WHEREAS,  The  circuits  must  remain  under  PGandE  control  in 
order  to  continue  serving  power  to  Eighth  Avenue  Substation,  there 
is  no  potential  buyer  other  than  the  Pacific  Gas  and  Electric  Company;  and 

WHEREAS,  The  Pacific  Gas  and  Electric  Company  is  willing 
to  purchase  the  circuits  for  the  nominal  sum  of  one  dollar;  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  declares  the  City-owned 
12,000  volt  circuits  on  Eighth  Avenue  (including  poles,  hardware,  etc.) 
are  surplus  to  the  needs  of  the  City,  and  requests  the  Purchaser  of 
Supplies  to  sell  them  to  the  Pacific  Gas  and  Electric  Company  for  the 
sum  of  one  dollar. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pubhp  Utilities  Commission 
at  its  meeting  of.  MARCH  1  1  1975  /fj/  / 


Secretary  and  Assistant  Ger^ral  "Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N^^S     00^  / 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  a  Supplemental  Appropriation  of  funds  for  Hatch  ^ 
Hetchy  Water  and  Power  to  fund  the  adjusted  wage  rates  for  Class  73^5  -  Electri- 
cian and  related  classes  for  the  period  Decem.ber  1,  197^  -  June  30,  1975  and 
Class  73^  Painter  for  the  period  January  1,  1975  -  June  30,  1975  as  established 
in  compliance  with  Charter  Section  8.1|-03. 

From:    Account  No,  1990  -  Unappropriated  Balance  of  Funds  - 

Hetch  Hetchy  Water  and  Power  $26,^11 

To:       Appropriation  ^.755.130.000  -  Wages  $22,6l0 
:.ca£>rlBJmi  *  ^.755.863.000  -  Mandatory  Fringe  Benefits  3,801 

*  868,050*007  -  Cmtml  C0Eiitr0l  Systm.  I,0<iOjQO0 

"  666.055*000  «  Archit€  and  ]gng,l,neer-. 

ins  C^.,...  .  50,000 

*  868,05^^ »aX)  «  Flans  and  Sp^eeificaticms  200^000 

*  868.057*000  -  Field  i^-.-- ■  in<spe«- 

ticm  3±cm  k^^OQO 

to  xa^i^«  fends  for  cmstruetion  as  approred  Xn  the  197^  mm  BoKd  Tmd.. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubKc  Utilities  Commission 

,« „.«.ng „/.  MARCH  1  1  1975    ///  ^ 


Secretary  and  Assistant  Gerypral  Manager 


\ 


i 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  a  Supplemental  Appropriation  of  funds  for  the  1972 
MWS  Bond  Fund  as  follows: 


From; 

Account  No.  3990  -  Unappropriated  Balance  of  Funds 
To:  ^  ^ 


$3,750,000  0 


Appropriation  868,050 

"  868.050 

"  868.055 

"  868.056 

**  868.057 


006  -  Balboa  Reservoir  Feeder 

Mains  $2,050,000 

007  -  Central  Control  System  1,000,000 

Architectural  and  Engineer- 
ing Contracts  50,000 

Plans  and  Specifications  200,000 

Field  Engineering,  Inspec- 


000 

000 


tion  and  Supervision  i|-50,000 

to  provide  fimds  for  construction  as  approved  in  the  1972  MWS  Bond  Fund. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  i,.  meeting  of.  M  A  R  ^  H  1  1  1975 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CtTY  AND  COUNTY  OF  SAN  FRANCISCO 

75-0089 

RESOLUTION  No._Jzl  


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  a  Supplemental  Appropriation  of  funds  for  the  San 
Francisco  Water  Department  for  Fiscal  Year  197^-1975  in  the  amount  of  $260,796 
from  Account  1990  -  Unappropriated  Balance  of  Funds  to: 

Appropriation  it. 7^5. 200 .000  -  Contractual  Services  $  30,000 

"           1^,71^5.300.000  -  Materials  and  Supplies  195,000 

"           1^.7^5.^.000  -  Equipment  250 

"              71^5. 800.000  -  Fixed  Charges  35,51+6 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  itt  meeting  of.  

MARCH  1  1  1975  y/ 


a^j.  U,^ J  ^-       ....  ^yg^--^-^ 

""^  Secretary  and  'Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

N 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Mr.g  ^'*J\J 


RESOLVED,  That  this  Commission  hereby  requests  the  Jfeyor  and  the  Board 
of  Supervisors  to  approve  passage  of  the  San  Francisco  Water  Department's  Supple- 
mental Appropriation  in  the  amount  of  $80,000  from  Account  1990  -  Unappropriated 
Balance  of  Funds  to  the  credit  of  Appropriation  ^.7^.702.000  -  Relocate  and 
Realign  Water  Mains. 


2jk 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Publi^  Utilities  Corfimissia 
at  iH  meetmg  of  M  A  R  C  H  1  1  1975  /f/  j  ^/^ 

Secretary  and  Assistant       eral  Manager 


3* 


PUBLIC  UTBLITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NotL: 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Supplemental  Appropriation  of  funds 
for  the  San  Francisco  Water  Department  to  fund  the  adjusted  wage  rates  for 
Class  7358  -  Patternmaker  for  the  period  January  21,  1975  -  June  30,  1975 
as  established  in  compliance  with  Charter  Section  8.i*03. 

From:    Account  No,  I99O  -  Unappropriated  Balance  of  Funds  - 

San  Francisco  Water  Department  $95 

To:       Appropriation  4. 7^1-5. 130. 000  -  Wages  $8l 
Appropriation  1^.7^5 .863 ,000  -  Mandatory  Fringe  ^^^^ 

, ...   ,   .  Benefits  '  l^l- 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.  ,  MARCH  1  1  1975  .  ^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No^ S 0 09 ?^ 


RESOLVED;^  That  this  Commission  approves  the 
plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

WD  Contract  No,  1649  -  Excavation  and  Repaving  for 
Water  Service  Trenches 

tile 


and,  be  it  further 


RESOLVED,  That  in  accordance  with  the 
provisions  of  Chapter  31,  Section  31.22(a),  of  the 
San  Francisco  Adrainistrative  Code,  this  project  is 
hereby  declared  to  be  categorically  exempt  from  the 
California  Environmental  Quality  Act  and  is  classified 
as  an  activity  under  Class  lb  and  Class  2  as  set 
forth  in  the  permanent  list  of  categorical  exemptions 
adopted  by  the  City  Planning  Commission  on  April  26,  19 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Puhhc  Utilities  Commission 
at  its  meeting  of.   MARCH  1 1  1975 


f 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nti.''^  ^- 


RESOLVED,  That  this  Commission  approves  ■ 
the  plans  and  specifications,   and  hereby  authorizes 
Bid  Call  as  follows: 

Water  Department  Contract  No.   1678  -  12-Inch  Ductile  . 
Iron  Main  Installation  In  15th  Avenue  Between 
California  and  220  Feet  North  of  Lake  Street 

and  be  it  further 

RESOLVED,  That  this  project  is  part  of  the 
U.  S.  Public  Health  Service  Hospital  project  and  will 
not  require  a  separate  environmental  impact  review. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MARCH  1  1  1975  / 


at  its  meeting  of.  


Secretary  and  Assistant  (Mneral  Manager 


puBLrc  ureuTiES  commissson 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

75-0094 

RESOLUTION  No" 


RESOLVED,  That  this  Coiininission  hereby 
requests  the  Controller's  certification  of 
debit  Modification  No.   1  of  Water  Department 
Contract  No.   1645  -  Protective  Relays  for 
San  Andreas  Water  Filtration  Plant  Electrical 
System  in  the  amount  of  $253.00  for  installa- 
tion of  v/eatherproof  lug  landing  box  mounted 
on  the  V7all  for  an  electrical  neutral  entrance 
as  required  by  Pacific  Gas  and  Electric  Company. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissi 

MARCH  1 1  1975 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


RESOLVED,  That  this  Commission  accepts 
the  work  as  satisfactorily  completed;  approves 
Credit  Modification  of  Contract  in  the  amount 
of  $1,758.64;  approves  Final  Payment  in  amount 
of  $2,749.60,  in  favor  of  Will-Sta,   Inc.,  under 
Water  Department  Contract  No.  1644,  Construction 
of  Protective  Handrails  at  San  Andreas  Water 
Filtration  Plant  (In  San  Mateo  County),  and 
allows  seven  (7)  working  days  unavoidable  delay 
due  to  inability  of  Contractor  to  procure 
materials. 


 .... ,  ,     ,   .      .  ,  1*'- 

ceivai  mntM  of 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Fujplic  Utilities  ^ommp^fSfi 

at  ,s  ™eet.„g  of.  M  A  R  C  H  1  1  1975  '■  /  y// 


Secretary  and  Assistant  general  Manager 


pySLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


.:)VGs 


RESOLVED,  That  this  Commission,  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  the  Water  Depart- 
ment General  Manager  and  Chief  Engineer,  and  the  City  Attorneys, 
hereby  approves  the  write-off  of  Uncollectible  Accounts  Re- 
ceivables which  are  more  than  ninety  days  past  due,  month  of 
January,  1975  in  the  amount  of  $4,720.46  per  San  Francisco 
Water  Department  list  of  January  31,  1975, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission . 

,     ,    ,  M  A  K  C  H  1  1  1975       y/         /  ^ 

at  Its  meeting  of.  >7  ■  • 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Mr>  003^ 


it 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  February  1975,  of  claims  for  ^  nend 
damages  against  miscellaneous  debtors,  San  Francisco 
Water  Department,  in  the  amount  of  $1,165. 81,  per  list  g 
dated  February  28,  1975. 

...      oi-y  Frinige  Bausfits  ':jj6o 


I  hereb\'  certify  that  the  foregoing  resolution  was  adopted  hv  the  Puhhc  Utilities  Commission 

MARCH  1  1  1975     "    yf/  / 


at  Its  meeting  of 


Secretary  and  Assistant  Gmeral  Manager 


c 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NOjMJkllli. 


n  to  the  B«>ard  of  Supervisors  f^r 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  a  Supplemental  Appropriation  of  funds  for  the  San 
Francisco  Water  Department  to  fund  the  ad^justed  wage  rates  for  Class  73^5  - 
Electrician  and  related  classes  for  the  period  December  1,  197U  -  June  30,  1975 
and  Class  73^  -  Painter  for  the  period  January  1,  1975  -  June  30,  1975  as 
established  in  compliance  with  Charter  Section  8.^3, 

From:    Account  No,  1990  -  Unappropriated  Balance  of  Funds  - 

San  Francisco  Water  Department  $l,lli|- 

To:       Appropriation     7^5. 130. 000  -  Wages  $95!^ 
"  7^5. 863. 000  -  Mandatory  Fringe  Benefits  I60 

The  :  voi'Vtesui 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commissiori^ 

M  A  R  C  H  1  1 1975        J/  /  //^ 

at  its  meeting  of.  X/  ^  -JU-~  f/-^ 

f  ■  '  ■ 

"        ^'^'^^       ,  /  ^  

Secretary  and  Assistant  Ge-mral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  requests  the 
Mayor's  recommendation  to  the  Board  of  Supervisors  for 
approval  of  Municipal  Railway's  request  for  supple- 
mental appropriation  in  compliance  V7ith  Charter 
Section  8.40  3  in  the  amount  of  $1,416,  to  the  credit 
of  the  following  Appropriations : 

3,735.176.000.000 

"Wages — Miscellaneous  Employees" 
$1,255 

3.735.863.000.000 

O.E.  860  "Pension  and  Retirement  Allowance"  .  /  ■ 
$161 

The  following  classes  are  involved: 

7226  Carpenter  Foreman  >r>o*r^„., 
7344  Carpenter 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  PubHp.  Utilities  Commission 

,  MARCH  111975 

at  tts  meeting  oj  


01^ 

Secretary  and  Assistant  Genial  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

'5- €100 

RESOLUTION  No._   


RESOLVED,  That  this  Commission  requests  the 
Mayor's  recommendation  to  the  Board  of  Supervisors  for  -^^ 
approval  of  Municipal  Railway's'  request  for  supple-        "''^^  " 


"'''"mental  appropriation  in  compliance  with  Charter 


on  of 


Section  8.403  in  the  amount  of  $1,835,  to  the  credit 


of  the  following  Appropriations: 

rj.cn  A:3i'[irx'f.  s  :'f:-^t  :        to  x: 

3.735.176.000.000 

" Waqe  s - - Mi  ^  ce 1 1 ane o us  Emp 1 oy e e ¥ " 
$1,626 


■■rtaticn 


3.735.863.000.000 

O.E.   860   "Pension  and!'  Ife't  '^^ 
$209 

i  and  -  ..al-Trans;  and 

The  following  classes  are  involved: 

7216  Electrical  Transit  Shop  Foreman 

7256  Electric  Motor  Shopman  Foreman'--'^  ^ 

7319  Electric  Motor  Shopman 


:-ral 
t  c^n  behalf 

alifornia 

or  the  -m  of  strviotursl 


■  i  i  ►  J 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Unities  Commi^on 


r 


i 
i 


I 


■  I 
•i 


\ 


\ 


I 


.V 


PUBLIC  UTILSTIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


75-0101 


WHEREAS,   The  Municipal  Railway  streetcar  system  is 

being  modernized  under  the  Transit  Improvement  Program   (TIP) ; 

on 

and 

WHEREAS,   In  conjunction  with  the  rehabilitation  of 
the  Municipal  Railway,   funds  are  available  from  the  Urban  Mass 
Transportation  Administration  to  reconstruct  tracks  on  Ocean 
Avenue  at  Interstate  Route  280  overpass;   and  Cor*' 

WHEREAS,  California  Department  of  Transportation 
(Cal-Trans)   policy  requires  that  any  structural  revisions  to 
freeway  structure  be  designed  and  supervised  by  Cal-Trans;  and 

WHEREAS,  This  Commission  plans  to  enter  into  a  coopora- 
tive  agreement  with  Cal-Trans  for  engineering  services  in  the 
sum  of  $24,000  for  the  design  and  construction  engineering  of 
the  structural  alterations;  now  therefore  be  it  ^^^^ 

RESOLVED,  That  this  Commission  authorizes  the  General 

Manager  of  Public  Utilities  to  execute  an  agreement  on  behalf 

of  the  Public  Utilities  Commission,  with  the  State  of  California 

acting  by  and  through  its  Business  and  Transportation  Agency, 

Department  of  Transportation  for  the  design  of  the  structural 

,on  Administration  of  the  U.  S.  Department  of  Traa*- 

alterations. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Publi^L^Iities  Comn^sion 
at  ...  »ee..ng  of.  M  A  R  C  H  1  1  1975 


Secretary  and  Assistant  General  Manager 


0 


PMBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTrON  No.  *  ^'-  X^-Jf^ 


WHEREAS,  The  San  Francisco  Municipal  Railway  System  is  being 
modernized  under  the  Transit  Improvement  Program  (TIP)  through  the  San 
Francisco  Municipal  Railway  Improvement  Corporation  (SFMRIC)  and  grants 
from  the  Urban  Mass  Transportation  Administration  (UMTA) ;  and 

WHEREAS,  San  Francisco  Municipal  Railway  Improvement  Corporation 
Contract  Proposal  No.  MR-609  "Muni  Metro  Rail  Center"  is  a  major  part  of 
the  Transit  Improvement  Program;  and 

WHEREAS,  The  low  bidder  is  Swinerton  §  Walberg  Company,  100  Pine 
Street,  San  Francisco,  California,  94111,  with  a  bid  price  of  $13,396,475 
for  said  Contract  Proposal  MR-609;  and 

m  ei'         ■•es ,  servina  first 
WHEREAS,  The  San  Francisco  Municipal  Railway  Improvement  Cor- 
poration will  construct  the  Muni  Metro  Rail  Center  for  the  City  and  then 
lease  the  facilities  to  the  City;  and 

WHEREAS,  The  San  Francisco  Municipal  Railway  Corporation  re- 
quires the  City  to  lease  the  land  to  the  Corporation  on  which  the  facili- 
ties are  to  be  constructed;  and 

:.u  4,4.v:6f  jfctaxa?  ana 

WHEREAS,  Lease  of  the  land  to  the  San  Francisco  Municipal  Railway 
Improvement  Corporation  and  the  lease  of  the  Muni  Metro  Rail  Center  to  the 
City  will  require  the  Board  of  Supervisors'  approval  in  accordance  with 
its  Resolution  No.  165-72,  adopted  June  12,  1972;  now  therefore,  be  it  est 

RESOLVED,  That  this  Commission  requests  the  Board  of  Supervisors 
to  approve  the  lease  to  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  and  the  "lease  back"  by  the  City  of  the  Muni  Metro  Rail  Center 
to  be  constructed  under  Contract  Proposal  No.  MR-609;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  San  Francisco 
Municipal  Railway  Improvement  Corporation,  upon  approval  by  the  Board  of 
Supervisors  of  aforementioned  lease,  to  award  the  Contract  No.  MR-609 
to  Swinerton  §  Walberg  Company  and  that  all  other  bids  received  be  rejected; 
and  be  it  further 

RESOLVED,  That  said  award  shall  be  subject  to  concurrence  of  the 
Urban  Mass  Transportation  Administration  of  the  U.  S.  Department  of  Trans- 
portation. -  '  •'.  -  ,  V 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  it^  yneetiyig  of.  MARCH  1  1  1975  //  


Secretary  and  As'sistant  Cental  Managei 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mr/t3  k^'-JL-./Q 


IN  MEMO RI AM 


Will- 

Ash"!. 

Suiru 


WHEREAS,  The  passing  of  Paul  A.  Raymore,  a  good 
friend  and  respected  associate,  has  left  the  members  and 
staff  of  the  Public  Utilities  Commission  with  feelings 
of  deep  regret  and  profound  loss;  and 


lot 


WHEREAS,  Mr.  Raymore  who  became  an  operator  for 
the  Municipal  Railway  in  19  48,  soon  dedicated  himself 
to  the  interest  of  his  fellow  employees,  serving  first 
as  a  Shop  Steward  at  Potrero  Division  and  thereafter  as-- 
Financial  Secretary-Treasurer  of  Local  250-A  of  the 
Transport  Workers  Union  of  America,  AFL-CIO;  and 

WHEREAS,  The  membership  of  Local  250-A  demon- 
strated their  affection  and  confidence  in  Mr.  Raym.ore's 
services  by  retaining  him  in  this  important  position 
for  more  than  five  years;  and 


WHEPJSAS,  Paul  A.  Raymore  will  long  be  remembered 
for  his  friendly  and  loyal  spirit  and  for  his  devotion 
^      to  the  welfare  of  his  fellow  workers  and  the  best  interest 
kx-.  '^  of  the  Municipal  Railway;  now,  therefore,  be  it 


J.ei!iej;  1 : 

000.00 
000.00 
.00 


RESOLVED,  That  the  Public  Utilities  Commission, 
while  expressing  its  deepest  symtpathy  to  his  surviving 
children,  does  hereby  unanimously  adopt  this  In  Memoriam 
Resolution  in  loving  remembrance  of  a  treasured  associa- 
tion with  Paul  A.  Raymore,  and  adjourns  this  meeting  of 
March  11,  19  75,  in  his  memory, 

i.-'7  ■  io-"ii-70  A 

$50 . 


^20 , 00 


35,000.00 


69  C  0615-1  5-9  12-29-69  A 
S1263I85.OO 

71  S  0398-'l  8-6  12««20~71  A 
SlOO, 000.00 

70  P  ..-.2  1-5  8-28-70  A 
^25  J  Ol 

73  B  0781^1  i~5+  4-21-72  A 
000.00 

n.  B  OoOa-x  1-5  10-21-71  A 

f^"'?,  000. 00 


20,000.00 
2,600.00 
^00 


1^ ,  i  k:/^ 


^1 


A 


Ok} 


7-1 5-71 


0 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public. .Utilities  Commission 

M  A  R  C  H  1 1 1975 


at  its  meeting  of 


ed) 


Secretary  and  Assistant  Geheral  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AI^D  COUTTTY  OF  SM  FRANCISCO 

Resolution  No.  75-0082-MR 


5-11-75 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt  c  No . 
8c  Prayer 


Non-litigated  Settlements 


William  Joel 
Ashley 

August  Hafner 
Sumi  Konrai 
Edward  01ms te ad 
Alan  Rut sky 
Rotel  Tours 


74  T  5172-2 
$4,000=00 

75  c  0505-1 

$29, 500 o 50 
74  B  0485-5 

$35,000.00 

74  B  0866-1 
S5,000o00 

74  s  0050-1 

$25,000.00 

75  C  0505-5 
$2,920,00 


Type 

12-9 
9-6+ 

19-5 
1-5 

8-  5 

9-  6 


Accident 
Date 


11-23-74 
5-6-74 

9-11-7-^ 
11-7-74 
7-22-74 

5-6-74 


Litigate_d_  Settlements  -  CA  Office 


Joann  Bayard o 
Frances  Boyd 
Edna  Capon 
Margaret  Hauck 
Sam  Sc  Hauser 
Joe  Co  Herrera 
Thomas  Co  Jones 


Lai  Bing  Louie, 
guardian  ad  litem 
of  Tom  Louie,  a 
minor 


70  T  0665-1 
$50,000.00 

69  C  O6I5-I 
$126, 185 o 00 

71  S  0598-1 
$100,000,00 

70  B  0455-2 
$25,000.00 

71  S  0781-1 
$20,000.00 

71  B  0808-1 
$75,000.00 

72  B  0981-1 
$79,800.00 

71  T  0065-1 
$5,000.00 


1-7  10-11-70 

5-9  12-29-69 

8-6  12-20-71 

1-3  8-28-70 

1-3+  4-21-72 

1-3  10-21-71 

51-1  11-7-72 

18-1  7-15-71 


PI/ 

PD 


B 
A 
A 
A 
A 
A 


A 
A 
A 
A 
A 
A 


Settlement 


$  2,000.00 


6,000.00 


2,500.00 
1,850.00 
2,800.00 
2,920.00 


55,000.00 
20,000.00 


2,600.00 


6,500.00 


14,000.00 


14,000^00 
55,000.00 


1 , 610 . 00 


(continued) 


1  - 


5-11-75 
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I 
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f 
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75-0082-MR 


3-11-75 


Claimant 


Dominick  Co  Mendez 
and  Donna  Bondi 
(now  an  adult) 


Alfredo  Quiros 

Edmonia  Savoy 

Rosemary  Stewart 

Judgments 
None 


AcdtoKo.  Accident  PI/ 

&  Prayer  Type        Date        PD _ 


Settlement 


71  T  1422-1  1-3  3-5-72 
^25,500oOO  (Mendez) 

71  T  1422-2  1-3  3-5-72 
'|25,OOOoOO  (Bondi) 


(A  116,654.83) 

(B  II  245.17) 

(A  S  600.00) 

i  7,500.00 


72  T  0779-1  11-1  11-4-72  A 
:^100,000.00 

71  S  0094-1  6-6  8-5-71  A 
^150,000,00 

71  T  1925-1  1-2      6-9-72  A 

^27,000.00 


14, 500 » 00 
2,290.00 


2,400.00 


175,^70=00 


Total  settlements:  19 


Appro.  4. 755. 804. 000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  March  11,  1975 • 


Secretary  and  Assistant  General  Manager 

-  2  - 


3-11-75 


II 


H.  WELTON  FLYNN 
PRESIDENT 

JOSEPH  P  BYRNE 
VICE  PRESIDENT 

JOSEPH  J.  OIVINY 
HENRY  E.  BERMAN 

Dennis  V.  Carey 


Public  Utilities  Commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
JOSEPH    L.   ALIOTO.  Mayor 

287  CITY  HALL. 
SAN  FRANCISCO.  CALIFORNiA  94I02 
556-4986 


February  27,  1975 


JOHN  D.  CROWLEY 

GENERAL  MANAGER  OF 
PUBLIC  UTILITIES 

T.  G.  F 

SECRETARY  AND 
ASSISTANT 
GENERAL  MANAGER 

JOHN  M.  CHRISTENSEN,  JR.  ' 
ASSISTANT 
GENERAL  MANAGER 
FINANCE 


PUBLIC  UTILITIES  CONtMISSION 
;  Hon.  H.  I^elton  Flynn,  President 

•  Hon.  Joseph  P.  Byrne,  Vice  President  - 
:   Hon.  Joseph  J.  Diviny  :  >  /  V  .^  - 

Hon,  Henry  E.  Berman 

Hon.  Dennis  V.  Carey  .  .  ■ 

John  D.  Crowley 

General  Manager  of  Public  Utilities  :■ 

SUBJECT:    Route  Adjustments  for  Lines:     15  Third 

19  Polk  -  SP  Depot  trips  only 

^Z-/-  •  27  Noe  -         :, :-/:r: 

^      ^  32  Embarcadcro  ■Z...."^:V;'/;v^'--''''^ 

40  Commuter 
42  Evans 

The  Southern  Pacific  Transportation  Company  will  soon  start  using  its  new 
passenger  terminal  at  Townsend  and  Fourth  Streets. 

If  the  Municipal  Railway  is  to  continue  its  service  directly  to  tlie  S.P. 
Depot,  the  attached  resolutions  need  to  be  adopted. 

The  resolutions  for  Lines  15,  19,  27,  32,  and  42  provide  for  referral  to 
the  Board  of  Supervisors  because  abandonment  is  involved  ^'or  portions  of  . 
routes  that  include  local  stops. 

The  Line  40  Commuter  adjustment  only  shifts  most  of  the  southbound  travel 
one  block  westward  and  doesn't  abandon  any  stops,  because  it  is  an  express 
route. 

Mr.  Green's  attached  letter  makes  reference  to  the  30  "Stockton  Line,  but. 
no  resolution  is  necessary  to  change  its  southern  terminal  one  block  west- 
ward on  its  existing  route. 


TO: 


FROM: 


Attach. 

MUNICIPAL  RAILWAY 


•HETCH    HETCHY  PROJECT 


WATER  DEPARTMENT 


,  :  ■'  Public  Utllifies  Commission  .     ;     ,,        •.  '••  ' 

;  '     •:     ,.  :,  City  and  County  of  Son  Froncisco   ■■■  ■ .'.  i' 

;  SAN     FRANCISCO     MUNICIPAL  RAILWAY 

949   PRESIDIO  AVEN  UE 

SAN  FRANCISCO.  CALIF.  9^115  February  27,  1975 


Nh" .  John  0.  Crowley 

General  'tana^er  of  Public  Utilities 

287  City  i'all 

San  Frnncisco,  CA      94102  .  " 

Dear  Mr.  Crowley:    • 

Muni  has  several  lines  operating  in  the  vicinity  of  the  S.P. 
Depot.  ■  Tlie  Southern  Pacific  Transportation  Company  will  soon  start  using 
its  new  passenger  terminal  at  TowTisend  and  Fourth  Streets. 

In  order  to  be  able  to  continue  pood  service  to  our  patrons  who 
also  use  the  trains,  it  is  necessary  to  adjust  the  routes  of  the  following: 
lines: 

A  ^       ft  i  ft  -A.  A  ■■■■■■  ^  ■ 

19  Polk  -  SP  Depot  trips  only 
27  Noe 

32  Embarcadero  : 

40  Commuter  ' 

42  Evans 

The  route  change  for  the  19  Polk  involves  abandonment  of  the  Mission 
Rock  Terminal  (Pier  50)  loop  as  well.    Traffic  checks  indicate  very  light 
patronage — about  one  passenger  per  trip. 

Additionally,  the  southern  terminal  for  the  30  Stockton  Line  will 
be  moved  one  block;  but  this  change  doesn't  affect  the  route. 

The  attached  maps  indicate  th^^necessary  changes.    I  recommend 

that  you  submit  these  proposals  to  the  lbommissLQ|i  for^J!;|ieir  approval. 

I  I  I 

[Silicerel 


B^IS  E.  GRFB|I 
General  Manager 


.Attach. 


PUBLIC  UTILITIES  COIMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  NOo  ______  ' 

WHEREAS,  The  Southern  Pacific  Transportation  Company  is  going  to 
abandon  its  present  passenger  terminal  at  Third  and  Townsend  Streets  and 
instead  use  a  new  terminal  nearing  completion  just  one  block  southwestward 
at  pourth  and  Townsend  Streets;  and 

WHEREAS,  The  route  of  Muni  Line  15  Third  had  been  set  to  serve 
patrons  who  also  use  Southern  Pacific's  commuter  service;  and 

WHEREAS,  Abandonment  of  a  small  portion  of  the  current  route  is 
necessary  in  order  to  accomplish  an  adjustment  that  will  effectively  serve 
our  patrons  travelling  to  and  from  the  new  depot;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway 
to  change  the  route  of  Line  15  Third  so  that  it  will  be  as  follows: 

Northbound,  regular  route  to  Third  and  Fourth  Streets, 

thence  via  Fourth,  Townsend  to  Third,  and  regular  route; 

Southbound,  regular  route  to  Bxennan  and  Third  Streets, 

thence  via  Brannan,  Fourth  to  Third,  and  regular  route o 

and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  approves  the  following 
abandonment:  ■ 

Northbound,  on  Third  Street  from  Fourth  to  Townsend; 
Southbound,  on  Third  Street  from  Brannan  to  Fourth,, 

and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  requests  the  Mayor  to  recom- 
mend to  the  Board  of  Supervisors,  in  accordance  with  Charter  Section  3 » 595(c), 
that  the  Board  not  disapprove  the  partial  route  abandonment  involved o 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


SAN  FRANCISCO  MUTTTGIPAL  RAILWAY 
Schedule  and  Traffic  Department 

15  ~"  Third  ■  . 

BUS  REROUTING  FOR  THE  PROPOSED  RELOCATION  OF 
THE  S.P,  DEPOT  AT.  FOURTH  AND  TOWN SEND  STREETS 


August  1,  1973 


Proposed  Route 
I  as  r  Portion  Substituted 


PUBLIC  UTILITIES  .';OMMISSION 
City  and  County  of  San  Francisco 

RESOLUTION  NOo  \ 

i 

WHEREAS,  The  Southern  Pacific  Transportation  Company  is  going  to 
abandon  its  present  passenger  terminal  at  Third  and  Townsend  Streets  and 
instead  use  a  new  terminal  nearing  completion  just  one  block  southwe stward 
at  Fourth  and  Townsend  Streets ;  and 

,    WHEREAS,  The  route  of  Muni  Line  19  Polk  (S„P„  Depot  trips)  had 
been  set  to  serve  patrons  who  also  use  Southern  Pacific's  commuter  service; 
and 

WHEREAS,  Abandonment  of  a  small  portion  of  the  current  route  is 
necessary  in  order  to  accomplish  an  adjustment  that  will  effectively  serve 
our  patrons  travelling  to  and  from  the  new  depot;  now^  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway 
to  change  the  route  of  Line  19  Polk  (ScPo  Depot  trips)  so  that  it  will  be 
as  follows: 

Northbound,  from  a  new  terminal  on  Fourth  Street  at  Townsend, 
northwest  corner,  via  Townsend,  Fifth,  Brannan,  and  regular 
route; 

Southbound,  regular  route  to  Brannan  and  Fourth,  thence  via 
Fourth  to  Townsend 0 

and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  approves  the  following 
abandonment : 

Northbound,  from  terminal  on  Townsend  at  Second  Street,  via 
Townsend,  Fourth,  Brannan  to  Fifth; 

Southbound,  from  Brannan  and  Fourth,  via  Brannan,  Second  to 
Towns en d| 

Mission  Rock  Loop,  from  Fourth  and  Brannan,  via  Brannan, 
Third,  China  Basin,  Mission  Rock,  Third,  King,  Second  to 
Townsend o 

and,  be  it 


w 


-2- 

FURTHER  RESOLVED,  That  this  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  in  accordance  with  Charter  Section 
3.595(c),  that  the  Board  not  disapprove  the  partial  route  abandonment 
involved „ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of 


and  Assistant  General  Manager 


1  ^  ^ 

SAN  FRANCISCO  mJNIClPAL  RAILWAY 
Schedule  and  Traffic  Department 

19  -  Polk 

BUS  REROUTING  FOR    THE  PROPOSED  REI/)GATION  OF 


THE  SeP.  DEPOT  AT  FOURTH  AND  TOWNSEND  STREETS 


February  11,  1975 


'fiMMMI  Proposed  Route 
Hifirritr  portion  Substituted 


J 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  NOc  _______ 

WHEREAS,  The  Southern  Pacific  Transportation  Company  is  going  to 
abandon  its  present  passenger  terminal  at  Third  and  Townsend  Streets  and 
instead  use  a  new  terminal  nearing  completion  just  one  block  southwestward 
at  Fourth  and  Townsend  Streets;  and 

WHEREAS,  The  route  of  Muni  Line  27  Noe  had  been  set  to  serve 
patrons  who  also  use  Southern  Pacific's  comnuter  serrt-C"©;  and 

WHEREAS,  Abandonffl.snt  of  a  small  portion  of  the  current  route  is 
necessary  in  order  t©  accomplish  an  adjustment  that  will  effectively  serve 
our  patrons  travelling  to  and  from  the  new  depot;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway 
to  change  the  route  of  Line  27  Noe  so  that  it  ^^ill  be  as  follows: 

Inbound,  regular  route  to  Bryant  and  Fifth,  thence  via  Fifth, 

Townsend  to  Fourth,  and  regular  route; 

Outbound,  regular  route  to  Townsend  and  Fourth,  thence  via 
Townsend,  Fifth  to  Brannan^  and  regular  route o 

and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  approves  the  following 
abandonment: 

Inbound,  from  Bryant  and  Fifth,  via  Bryant ^  Fourth  to 
Townsend; 

Outbound,  from  Fourth  and  Townsend,  via  Fourth,  Brannan 
to  Fiftho 

and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  in  accordance  with  Charter  Section 
3o595(c),  that  the  Board  not  disapprove  the  partial  route  abandonment 
involved o 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of 

Secretary  and  Assistant  General  Manager 


SAIT  FRaVNCISGO  MIPTICU'AL  RAILWAY 
Schedule  and  Traffic  Department 

27  -  Noe 

BUS  REROUTING  FOR  THE  PROPOSED.  RELOCATION  OF 
'T^m^  3,P,  DEPOT  AT  FOURTH  AND  TO^^S^ND  STREETS 
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Proposed  Route 
Portion  Substituted 


August  1 ,  1973 


1 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  NOo  

WHEREAS,  The  Southern  Pacific  Transportation  Company  is  going  to 
abandon  its  present  passenger  terminal  at  Third  and  Townsend  Streets  and 
instead  use  a  new  terminal  wearing  completion  just  one  block  southwestward 
at  Fourth  and  Townsend  Streets;  and 

WHEREAS,  The  route  of  Muni  Line  32  Embarcadero  had  been  set  to 
serve  patrons  who  also  use  Southern  Pacific's  commuter  service;  and 

WHEREAS,  Abandonment  of  a  small  portion  of  the  current  route  is 
necessary  in  order  to  accomplish  an  adjustment  that  will  effectively  serve 
our  patrons  travelling  to  and  from  the  new  depot;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway 
to  change  the  route. of  Line  32  Embarcadero  so  that  it  will  be  as  follows: 

Northbound,  from  new  bus  line  terminal  on  Fourth  at  Townsend, 

southwest  corner,  via  Fourth,  Berry,  Third Townsend  to  Second, 

and  regular  route; 

Southbound,  regular  route  to  Townsend  and  Third,  thence  con- 
tinue on  Townsend  to  terminal  on  Fourth  Street  o       '  ■ 

and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  approves  the  following 
abandonment: 

Northbound,  from  Third,  via  King,  Second  to  Townsend o 
Southbound  -  noneo 

and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  in  accordance  with  Charter  Section 
3, 595(c),  that  the  Board  not  disapprove  the  partial  route  abandonment 
involved o 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of 

Secretary  and  Assistant  General  Man4ger 


II 

1  1 

II 

1  1 

II 

1  1 

LJ 

1  1 

.  II 

1  1 

SAN  FRANCISCO  MUNICrPAL  RAILWAY 
Schedule  and  Traffic  Department 

32  -  Embarcadero 

BUS  REROUTING  FOR  THE  PROPOSED  RELOCATION  OF 
THE  S.P.  DEPOT  AT  FOURTH  AND  TOWNSEND  STREETS 
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February  11,  1975 


Proposed  Route 
Portion  Substituted 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  N0„   

WHEREAS y  The  Southern  Pacific  Transportation  Company  is  going  to 
abandon  its  present  passenger  terminal  at  Third  and  Townsend  Streets  and 
instead  use  a  new  terminal  nearing  completion  just  one  block  southwestward 
at  Fourth  and  Townsend  Streets;  and 

WHEREAS,  The  rout©  of  Muni  Line  40  Commuter  had  been  set  to  serve 
patrons  who  also  use  Southern  Pacific's  commuter  service;  and 

WHEREAS,  Abandonment  of  a  small  portion  of  the  current  route  is 
necessary  in  order  to  accomplish  an  adjustment  that  will  effectively  serve 
our  patrons  travelling  to  and  from  the  new  depotf  now,  therefore ^  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway 
to  change  the  route  of  Line  40  Commuter  so  that  it  will  be  as  follows: 

Northbound „  from  new  bus  terminal  on  Townsend  at  Fourth 

Streetj  southwest  comer,  via  Townsend  t©  Third  and 

regular  route; 

Southbound^  regular  route  to  Howard  and  Fourth  Street, 
thence  via  Howard^  Fifth,  Townsend  to  terminal = 

and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  approves  the  following 
abandonment : 

Northbound  -  none 

Southbound,  Fourth  Street  from  Howard  to  Townsend  (express 
route  -  no  stops  to  be  abandoned) o 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of  


Secretary  and  Assistant  General  Manager 


SM  FRANCISCO  NIT^TTCIPAL  RiVILWAY 
■  Schedule  and  Traffic  Department 

^0  -  Commuter 

BUS  REROUTING  FOR  TTiK  PROPOSBD  RELOCATION  OF 
TFE  S.P.  DEPOT  AT  FOITRTH  AND  TOl^NSEND  STREETS 


pfopoged  Rout^ 
■«  Portion  Substituted 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  HO.  ________ 

WHEREAS  J  The  Southern  Pacific  Transportation  Company  is  going  to 
abandon  its  present  passenger  terminal  at  Third  and  Townsend  Streets  and 
instead  use  a  new  terminal  nearing  completion  just  one  block  southwestward 
at  Fourth  and  Townsend  Streets;  and 

WHEREAS,  The  route  of  Muni  Line  42  Evans  had  been  set  to  serve 
patrons  who  also  use  Southern  Pacific's  comuter  service;  and 

WHEREAS,  Abandonment  of  a  small  portion  of  the  current  route  is 
necessary  in  order  to  accomplish  an  adjustment  that  will  effectively  serve 
our  patrons  travelling  to  and  from  the  new  depot;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway 
to  change  the  route  of  Line  42  Evans  so  that  it  will  be  as  follows: 

Northbound y  regular  route  to  Third  and  Fourth  Streets,  thence  via 

Fourth,  Townsend  to  Third,  and  regular  route; 

Southbound,  regular  route  to  Brannan  and  Third  Streets,  thence 

via  Brannan,  Fourth  to  Third,  and  regular  route o 

and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  approves  the  following 
abandonment: 

Northbound,  on  Third  Street  from  Fourtn  to  Townsend; 
Southbound,  on  Third  Street  from  Brannan  to  Fourth „ 

and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  in  accordance  with  Charter  Section 
3 o 595(c),  that  the  Board  not  disapprove  the  partial  route  abandonment 
involved = 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of 

Secretary  and  Assistant  Gener$'t  K^ikger 
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SAM  PRMCISCO  MUNICIPAL  RAILWAY 
Schedule  and  Traffic  Department 
42  -  Evans 

BUS  REHOUTING  FOR  THE  PROPOSED  HELOCATIOH  OF 
THE  S,P.  DEPOT  IT  FOURTH  AND  TOWNSEND  STREETS 
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February  24,  1975 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 


QUARTERLY  REPORT 
OCTOBER-NOVEMBER-DECEMBER  1974 


CURTIS  E.  GREEN 


GENERAL  MANAGER 


SENIOR  CITIZENS  FARES 


On  October  1,  1974,  senio7f  citizens  started  using  a  monthly  pass,  for  which  they 
paid  $.2„50  eacho    The  Senior  Fast  Pass  pries  is  related  to  their  S<t  single  cash 
farCo     On  the  same  date  the  hours  restrictions  on  the  use  of  the  senior  citizens 
fare  were  eliminated;  and  they  no  longer  have  to  pay  the  additional  fares  appli- 
cable to  express  and  Candlestick  Park  services o 

All  of  the  above  provisions  are  in  a  trial  program  and  will  probably  become  per- 
manent elements  of  the  Muni  fare  structure  on  April  1,  1975 The  Public  Utilities 
Commission  and  the  Board  of  Supervisors  must  both  approve  permanent  adoption  of 
these  fare  structure  revisions. 


On  November  3,  1974,  Muni    started  another  new  service  for  its  patrons „     The  trans- 
fer   iftiles  were  greatly  revised „    Patrons  may  now  reboard  the  same  line  to  continue 
a  one  way  direction    after  a  short  time  off  for  a  visit  to  a  shop  or  other  errand. 
Patrons  may  also  board  intersecting  lines  at  any  regular  bus  stop,  so  that  the 
only  significance  of  the  term  "transfer   point"  is  that  it  is  an  intersection 
where  two  lines  cross.    Transfers  are  still  issued  free  of  charge., 

There  are  only  two  limitations.    Patrons  are  not  permitted  to  transfer  to  lines 
that  would    return  them  to  or  near  their  point  of  origin.     There  is  a  time  limit 
on  the  use  of  the  transfer:    depending  on  schedule,  the  operators  will  cut  or 
punch  transfers  so  that  they  are  vali.d  for  at  least  two  hours  but  not  more  than 
two  hours  and  twenty  minutes, 

TRANSPORTATION 

Safe  Rider  Week  ■  -  -  ^     ' .:'    ■  ■  '  ■  '■■      '  ■  -- 

The  week  of  October  28  through  November  3,  1974  was  designated  as  "Muni  Safe  Rider 
Week,"    During  this  period  only^  operators  were  requested  to  drive  with  their 
headlights  on  during  the  daylight  period.    Flags  were  displayed  on  streetcars,, 
and  all  Muni  vehicles*'  "Take-One"  boxes  contained  leaflets  proclaiming  "Muni  Safe 
Rider  Week."    This  campaign  was  being  dedicated  to  the  senior  citizens,  and  par- 
ticular emphasis    was  pla.ced  on  their  safety.     This  was  the  week  we  started  dis- 
playing on  the  windows  over  the  front  side  seats  the  request  "Your  cooperation  is 
requested  in  reserving  these  seats  for  senior  and  handicapped  persons," 

Operators " Compe t i t ion 


As  an  important  event  of  Safe  Rider  Week^  on  October  30,  Muni  conducted  its  first 
Safety  Fair  at  Candlestick  Park,    Driving  competitions  were  held  over  a  cofftplex 
course  to  demonstrate  the  skill,  control,  a,nd  professionalism  of  representati\'es 
from  each  of  our  six  divisions.    Two  contestants  were  selected  from  each  division, 
'The  contestants  were  judged  by  teams  composed  of  representatives  from  the  San 
Francisco  Municipal  Railway,  the  San  Francisco  Unified  School  District,  and 
Senior  Citizens, 

The  Division  winner  honors  were  divided  between  Presidio  Division  and  Geneva 
Division,  each  with  373  points.     It  is  interesting  to  note  that  the  tie  for 
winning  division  was  between  a  trolley  coach  and  a  streetcar  division  whose 
operators  do  not  normally  drive  CMC  coaches. 


TRANSFERS 


Most  ironiv.  of  all ♦  the  individual  winner  was  a  representative  of  the  Cable  Car 
Division o    Operator  Billy  Cleaver,  Cap  Na„  2276,  was  high  man  with  196  total 
points.,    His  performance  was  nO'teworthy    foi-  the  high  degree  of  skill  he  dis- 
played,.   Second  place  winner  was  Ray  Bianchi,  Cap  No„  1306^  of  Geneva  Division^ 
with  194  points.    Third  place  Wc..s  a  tie  between  Dan  Frazier,  Cap  No.  1582,  o£ 
Ocean  Divisio^n,,  and  Thomas  Lo  Brown,  Cap  NOo  2257,  of  Kirkland  Division,  with 
187  points. 

The  first  Bus  Fair  of  the  Municipal  Railway  was  a  huge  success ,  and  the  competi- 
tive spii'it  and  talent  displayed  by  the  contestants  was  of  a  high  order.  Scores 
were  close,  and  the  issue  was  in  doubt  right    up  to  the  last  moment »    The  pro- 
gram was  designed  to  be  difficult,  and  the  competing  operators  each  displayed 

superior  talent o 

Manpower  •  'n:-;,^'"^ 

The  Transportation  Department  "^s  manpower  has  dramatically  improved  in  the  last 
year  as  follows: 

'       '    '   Dex__o_ _  1 973         ^     DeCo  1974  ..  - 

Total  Manpower  1846  1896 

Full  runs  not  in  service  220  10 

RDO*  men    ased  "  400  208 

■^'Operators  who  work  at  time  and  a  half  pay  rates  on  their 
regular  days  o_f£o 

Transit  Inspectors 

Inspectors  issued  5223  citations  for  illegally  parked  automobiles  in  coach  zones o 
Also,  there  were  3.362  violations  written  by  inspectors  against  operators  for 
rale  infractions o 


When  delays  occur  on  lines,  it  is  an  inspector's  responsibility  to  order  schedule 
adjustments  to  help  the  operators  get  back  on  timeo    For  this  quarter,  inspectors 
ordered  12,201  switchbacks  (meaning  that  the  transit  vehicles  did  not  complete 
full  trips  as  scheduled) .    If  the  switchbacks  are  not  ordered,  then  the  transit 
vehicles  would  be  running  late  for  many  hours.. 

TRAFFIC  AND  SCHEDULES  i  y  ^  . 

General  Sign-up 

The  general  sign-up  is  conducted  by  the  Traffic  and  Schedules  Department o 
Following  is  a  summary  of  statistics  related  to  it. 

1909 
1784 
125 
242 

(1)    These  are  operators  who  are  not  permitted  to  work  for  some 

reason,  such  as  industrial  injury,  ••'  '  ■ 


-Platform  Personnel  on  tiie  Roster 
Signed  for  runs  or  extra  lists 
Personnel  passed  (1) 
Divisional  changes  (2) 
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(2)    These  are  operators  who  elected  to  work  a  line  in  a 
different  division « 


At  least  once  annually  (usually  in  December),  operators  participate  in  a  general 
sign-up.     In  order  of  seni.ori.ty,  each  operator  -elects  either  the  exxra  list 
assignment  or  a  particular  run  [a  day^s  work  assignment)  in  the  operating  dlvi-- 
sion  of  his  choice o    At  other  times  during  the  year,  "barn''  sign~ups  occur, 
duriug  which  operators  may  change  runs  within  the  operating  division. 


M  Ocean  View  Line 


On  January  20,  streetcars  again  began  running  on  this  iine.    During  the  Twin  Peaks 
Tunnel  track    rerailing  project,  the  M  Line  had  been  used  for  storage  and  work 
pu'rposeSo    The  line  had  been  cleared  earlier,  but  streetcar  service  awai.ted  the 
effective  date  of  the  general  sign-up  because  of  the  operators*  work  opportunities 
being  changed  from  bus  drii/ing  to  streetcar  operating  o 

Following  are  the  changes  in  equipment  and  manpower  requirements  effective  week- 
days January  20,  1975  with  the  return  of  "M"  line  to  streetcar  operation  and 
replacement  of  4  "N"  line  streetcars  with  6  motor  coaches  during  AoM.  peak  period„ 


.  EQUIPMENT 
Streetcars  Present 
Proposed 


AM 

BASE 

PM 

105 

68 

99 

104 

72  . 

103 

-  1 

+  4 

+  4 

Motor  Coaches  Present       249  147     .■  240 

(Ocean  Division)    Proposed      247  141  232 

~  2  -  6  ~  8 

MANPOWER  .;  .J  .     v:', ,  ^.  ' : . . 

Streetcars  Plus  8  ' 

Motor  Coaches  Minus  10 

TOTAL  OPERATORS  MINUS  2  , 


Election  Pay  •  it  .■; -.^  _ 

Schedules  were  prepared  to  allow  operators  time  off  to  vote  in  compliance  with 
State  LaWo 


236  out  of  637  eligible  operators  or  37%  requested  time  off  to  votec,     In  order  to 
accomplish  th.is,  394  runs  were  affected.    These  figures  represent  only  those 
operators  assigned  to  regular  runs  and  blocks  who  submitted  requests  to  Schedule 
Departm.ent o     It  does  not  include  those  handled  by  divisions. 


CLAIMS 


Claims 


Jul o  sAugo  J  Sept  o , 
Oct o ,NoVo ,DeCo 
Jul o  thru  Dec „ 


762 
635 
1397 


_1974-7; 
$13,948,541 
17^568^,  773 
31, 517,314 


1973 -74_ 
$10,045,607 
13,170,948 
23, 216, 555 


There  were  65  fewer  claims  filed  to  date,  but  an  increase  of  $8,300,759  in  amounto 
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Claims  Settlements 


Budgeted:     (1974-75) »   ..............      $2,800,000  ,00 

Settled  1st  Quarter  462  $  890,905 
Settled  2nd  Quarter         436_  869,155 

898  $1,760,058  1  , 760, 058 ..  00 

Balance.   ...............  $1,039,942/00 


Budgeted:     (1973-74).   .   ,  .  '.   .   .   .'  .   .   .   .  $2,800,000.00 

Settled  1st  Quarter  445  $  751,015 
Settled  2nd  Quarter         A21_  765,065 

866         $1,516,080  1,516,080.00 
Balance.   ...............  $1,283,920,00 

The  above  reflects  claims  settlements  which  are  $243,978  higher  than  settlement, 
for  the  same  period  last  fiscal  year. 

ENGINEERING 


Formal  contracts  now  in  process  are  tabulated  below. 


703  -  Presidio  Building  -  Money  Room  -  Closed  Circuit  Television »  Plans 
and  specifications  were  completed  and  ready  for  Commission  review  and 
approval  since  January,  1974.    This  work  is  being  h  eld  in  abeyance  by 
the  Accounting  Department. 

704  -  Presidio  Bus  Yard  -  New  Trolley  Bus  Washer.    Proceeding  under 
contract. 

705  -  Washington-Mason  Cable  Carbarn  -  Design,  Burnish,  and  Deliver 
Sheaves.  Drawings  and  calculations  furnished  by  the  Contractor  are 
being  reviewed. 

707  -  Plastic  Seats  for  Motor  Coaches.    This  proposed  work  is  for 
replacing  upholstered  seats  with  molded  plastic  seats  in  the  rear 
of  360  GMC  motor  coaches.     The  estimated  cost  is  $300,000.  Plans 
and    specifications  were  completed  and  transmitted  to  the  Purchasing 
Department,    Only  one  company  bid  for  this  contract  on  November  8, 
1974.    The  bid  result  is  still  being  studied. 

708  -  Potrero  Bus  Yard  -  New  Trolley  Bus  Washer.  Proceeding  under  con- 
tract .  i 

709  -  Presidio  Building  -  Repairs  to  Heating  and  Ventilating  Systems. 
Contract  specifications  were  prepared.  This  project  is  being  held' i:o 
abeyance  by  the  Accounting  Department  due  to  insufficient  funds. 

710  -  Presidio  Building  -  Garage  Ceiling  -  Repair  to  Concrete  Slabs 
Around  Skylights.    This  proposed  work  is  to  prevent  accidents  caused 
by  falling  of  loosened  or  decayed  concrete  from  garage  ceiling.  Bid 
result  is  being  studied. 

711  -  Washington-Mason  Cable  Carbarn  and  Geneva  Carhouse  -  Install 
Fire  Extinguishers.  The  contract  package  is  prepared  and  ready  to 
present  at  the  next  P.U.C.  meeting  for  approval. 
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712  -  Washington-Mason  Cable  Carbarn  -  Cable  Rewinder.  This  work  is 
to  replace  the  existing  rewinder.  Contract  specifications  are  being 
prepared o 

Informal  ContractSo  \ 

New  lighting  fixtures  were  installed  over  the  Presidio  Division  yardo  In  addi- 
tion to  providing  more  light  at  reduced  energy  consumption,  they  should  improve 
safety  and  reduce  vandalism. 

Sliding  Gate  at  Presidio  Yard.    For  security  purposes,  this  gate  has  been  in- 
stalled at  the  exit  on  Presidio  Avenue  at  Euclid. 

Replace  Light  Fixtures  at  Ceiling  of  Washington-Mason  Cable  Carbarn.,  Contract 
specifications  are  being  prepared. 

Miscellaneous  engineering  work. 

Protect  existing  Muni  facilities  from  BART,  Hetch  Hetchy,  and  Department  of 
Public  Works  construction. 

Inspect  BART's  installation  of  streetcar  tracks  in  vicinity  of  intersection 
of  Castro  and  Market  Streets. 

Investigated  condition  of,  or  the  need  for,  cable  car's  magnetic  switches  at 
certain  street  intersections. 

Coordinate  cable  car*s  magnetic  switches  with  new  signal  system  at  intersection 
of  California  and  Powell  Streets. 

Prepared  plans  and  specification  to    replace  turntable  at  cable  carbarn o 

Prepared  plans  and  work  order  to  replace  light  fixtures  at  Kirkland  Yardo 

Investigated  and  requested  BART  to  replace  worn  timber  decking  along  Market 
Street  near  the  Embarcadero, 

Prepared  annual  property  valuation. 

WAYS  AND  STRUCTURES 

Cable  Car  System  Maintenance  ■  '  > 

During  October,  in  a  cooperative  effort  DPW  cleaned  and  flushed  all  their 
catch  basins  adjacent  to  all  cable  car  curves.    During  the  month  we  had 
three  days  of  rain  but  no  time  was  lost  by  the  work  crews;  nor  was  it 
necessary  to  pump  out  any  of  the  cable  car  drains  or  pits  because  of  our 
previous  preventive  maintenance  work. 

Streetcar  System  Maintenance  - 

We  received  a  shipment  of  100  streetcar  wheels  from  Japan  which  we 
moved  from  the  Oakland  pier  to  the  Elkton  Shop. 

Certain  improvements  were  made  at  the  Forest  Hills  station  in  the 
form  of  plastering,  cleanup,  and  plugging  of  raingutter  leaks. 
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Miscellaneous  Tasks 


Normal  maintenance  was  performed  consisting  of  track  repair,  cleanup  and 
miscellaneous  hauling,  hauling  steel  scrap,  bundling  scrap  cable,  channel 
cleaning,  replacing  and  lubricating  pullies  and  depression  beams,  inspecting 
lines  and  yards,  and  various  minor  functions »    November  was  an  especially  good 
month  for  track    repair  involving  29  crew-days  and  no  time  loss  because  of 
inclement  weather.  /  : 

EQUIPMENT       '    ^  '  '  ;".         /  .  , 

Cable  Car  System     ^  W-^ov     -     v.-.,  /  ■■ 

The  Hyde  cable  #109  was  replaced  on  November  14  after  52  days  of  service „ 

California  cable  #100  was  replaced  on  December  5  after  186  days  of  service » 

TRANSIT  IMPROVEMENT  PROGRAM  , 

Now  that  this  report  is  being  prepared  on  a  quarterly  basis,  most  or  all  ToI«P. 
projects  will  be  set  forth  in  the  ongoing  report  titled  "Transit  Improvement 
Program  Quarterly  Progress  Report  to  Urban  Mass  Transportation  Administration „ " 
This  latter  named  report  is  attached »      .  ^     -  s  ^    ?  y 

PERSONNEL  AND  SAFETY      .  . 
Operational  Accidents  *  , 


Incr , 

(Deer „ ) 

Period 

1974 

1973 

No. 

i 

Jul  0 , Aug  o 

, Sept . 

1311 

1371 

(60) 

(4.38) 

October 

428 

453 

(25) 

(5.52) 

November 

411 

447 

(36) 

(8.05) 

December 

409 

444 

(35) 

(7.88) 

Oct  o ,NoVo 

,Dec. 

1248 

1344 

(96) 

(7.14) 

Jul „ -Dec. 

2559 

2715 

(156) 

(5.75) 

*  Last  fiscal  year's  monthly    reports  included  non-operational  occurrences  in 
the  total  accident  statistics.    Their  inclusion  was  somewhat  misleading  be- 
cause they  happen  without  action  on  the  part  of  the  operator,  e.g.,  heart 
attacks  and  broken  windows  not  caused  by  vehicle  collision.    Therefore,  the 
figures  in  the  1973  column  are  not  the  same  as  reported  in  last  fiscal  year' 
monthly  reports. 


Best  Safety  Performance 


Month 


(1)  Number  of  Accidents 
Division  Rate 


(2)  Most  Improvement 


Division 


%  Decrease 


October 

November 

December 


Ocean 
Ocean 
Ocean 


10.13 
9.63 
11.80 


Potrero  26.50 
Washington-Mason  28.44 
Presidio  37.54 
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PERSONNEL  AND  SAFETY  (Cont'd)  .  , 

(1)  The  entry  here  is  for  the  Transportation  Operating  Division  with  the 
lowest  number  of  traffic  accidents  per  100,000  miles. 

(2)  The  entry  here  is  for  the  Transportation  Operating  Division  that  shows 
the  most  improvement  in    relation  to  its  own  previous  three-year 
experience  average. 

Complete  accident  statistics  are  presented  in  a  separate  monthly  report  that 
is  submitted  by  the  P.U.C.  Director  of  Personnel  and  Safety. 

ACCOUNTING  AND  FINANCE 

Revenue  Passengers 


  1974   1975  

Fast  Passes         Fast  Pass  Total  Total  Incr.  or  (Deer.) 

Sold  *   Passengers         Passengers      Passengers  Difference 


October  36,216  1,774,584  .        10,599,851  10,575,715  (  173,864  ) 

November  59,755  1,947,897  9,586.545  9,569,570  216,975 

December  57,758  1,850,142  10,082,798  9,510,956  771,842 

Totals  115,727  5,572,623  .     3  29,254.041  814,955 

Wtd.Avg.  57,889  1,856,559  11,884,505  9,755,499  272,245 


*  Senior  fast  passes  included  in  these  figures  are:    October,  2,596;  November, 
5,815;  December,  4,167. 

The  above  figures  are  abstracted  from  Accounting  Statement  No.  15.    They  represent 
one-way  trips.    Not  included  are  the  number  of  passengers  boarding  with  a  trans- 
fer or  those  boarding  with  a  Fast  Pass  who  are  also  continuing  a  one-way  trip. 
The  data  are  estimates  because  the  current  fare  structure  and  the  absence  of 
electric  eye  counters  on  the  vehicles  make  actual  counts  impossible. 

Fast  Pass  passengers  are  included  in  the  figures  for  total  passengers.    The  num- 
ber shown  is  the  product  of  multiplying  the  number  of  Fast  Passes  sold  for  the 
month  by  a  factor  of  49.     For  statistical  purposes,  it  is  assumed  that,  as  an 
average,    each  Fast  Pass  holder  makes  49  one-way  trips  per  month. 


Difference 
$(25,972) 
(45,855) 
95,259 


Totals  $6,507,958  $6,282,506  $  25,452  ;,  . 

Wtd.Avgo  $2,104,074  2,095,021  9,055 

The  above  figures  are  based  on  Accounting  Statement  No.  29;  and  they  are  the 

sum  of  first  subtotal  plus  school  tickets  and  charter  coaches. 


Passenger  Revenue 

October 

November 

December 


1974 
$  2,247,466 
1,971,915 
2,088,577 


1975 
$2,275,458 
2,015,750 
1,995,518 


-  7  - 


i 


j 


( 

i 


I 


This  report  describes  the  progress  of  the  San  Francisco 
Municipal  Railways  Transit  Improvement  Program  during  the 
fourth  quarter  of  the  calendar  year  1974. 

•  RERAILING  ' 

Junipero  Serra  Boulevard  K-Line  Track  Reconstruction  and 
Landscaping   (Contract  No.  MR-595R)  ■ 

Vvhen  this  project  was  bid  in  July  1974  ,  the  sole  bid  re~ 
ceived-  was  rejected  as  being  too  high.     The  contract  v/as 
revised  so  that  only  certain  items  from  the  original  con- 
tract were  retained  in  the  revised  contract. 

Homer  J.  Olsen,   Inc.  and  Railco  Inc.,  A  Joint  Venture,  the 
low  bidder  for  this  revised  contract,  as  reported  in  the 
third  Quarterly  Report,  was  awarded  the  contract  and  given 
the  notice  to  proceed  on  October  31,  1974.     The  first  day 
of  the  contract  was  established  as  November  4,  1974,  and 
the  Contractor  has  120  calendar  days  to  complete  the  con- 
struction.    Pre-construction  meeting  between  the  Contractor 
and  the  TIP  Construction  Engineer  was  held  on  November  12, 
1974.     All  preliminary  preparations  and  pre-construction 
work  have  begun . 

Rerailing  Sunset  Tunnel   (Contract  No.  MR-605) 

On  November  18,   1974,  TIP  Control  Group  received  bids  for  " 
this  contract.     Three  bids  were  received  and  the  low  bid 
was  submitted  by  the  firm  of  Homer  J.  Olsen,  Inc.  and 
Railco  Inc.,  A  Joint  Venture,  in  the  total  net  amount  of 
$972,815.     Award  of  contract  to  the  low  bidder  was  made 
by  the  City's  Public  Utilities  Commission  on  November  26, 
1974,  and  approved  by  the  City's  Controller  on  December  26, 
1974.   "Notice  to  Proceed"  will  be  given  to  the  Contractor 
in  January  197  5.  /. 


GENERAL 
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Rerailing  N-Line  on  Judah  Street   (Department  of  Public 
Works  Contract  No.  23,506) 

Rerailing  of  the  N-line  on  Judah  Street  between  9th  and  19th 
Avenues  is  progressing  according  to  plans.     The  Contractor 
for  the  project  continued  track  reconstruction  and  placing 
ballast,      (See  photos  at  end  of  this  report) 

Rerailing  Twin  Peaks  Tunnel   (Contract  No,  MR-601R) 

Track  work  construction  for  this  project  is  completed  with 
only  minor  remedial  work  to  be  completed  before  final  payment 
is  made. 

Purchase  of  Timber  Ties  for  Rerailing   (Contract  No.  MR-602) 

On  October  23,  1974,  the  final  1932  ties  of  the  toal  contract 
am.ount  of  57,000  ties  were  delivered  by  the  supplier, 
McCormick  and  Baxter  Company.     These  timber  ties  will  be 
used  in  all  future  Muni  rerailing  projects.     This  procedure  of 
purchasing  large  quantity  of  ties  ahead  of  time  not  only 
will  result  in  substantial  savings  but  will  also  eliminate 
material  procurement  delays  on  future  rerailing  contracts. 

CENTRAL  SHOPS  AND  xMOTOR  COACH  STORAGE  AND  MAINTENANCE  FACILITIES 

Phase  I   (Contract  No.  MR-GOe) 

The  Contractor,  Dan  Caputo  Company,  for  the  Phase  I  construc- 
tion of  this  project  under  Contract  No.  MR--606  has  completed 
placing  the  sub-base  and  base  material  for  the  bus  parking  lot 
and  the  construction  of  the  retaining  walls;  completed 
foundation  work  and  erection  of  structural  steel  for  the  ser- 
vice building  and  bus  v/ashing  facilities;  completed  installa- 
tion of  fuel  tanks;  and  continued  backfilling  at  retaining 
walls,  pump  room  and  fuel  tanks.      (See  photos  at  end  of 
this  report) 

Phase  II   (Contract  No.  MR-617) 

Plans  and  specifications  for  the  Phase  II  construction  have 
been  submitted  to  and  approved  by  the  City's  Public  Utilities 
Commission,  subject  to  concurrence  by  UMTA.     The  contract  has 
been  advertised  for  bid  call.     Bid  opening  date  is  scheduled 
for  January  28, 1975. 

The  work  to  be  performed  under  this  contract  consists  of  the 
construction  of  a  motor  coach  maintenance  central  shop  for  the 
entire  Muni  fleet,  a  cable  car  body  building  and  carpentry 
shop  and  a  permanent  operations  building. 
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Both  Phase  I  and  Phase  II  of  this  project  are  located  on 
the  same  site,  the  former  Tubbs  Cordage  site  in  the  vici- 
nity of  22nd  and  Indiana  Streets  in  San  Francisco,  California. 
The  new  facility  has  been  designated  the  John  M.  Woods  Motor 
Coach  Center  to  honor  the  former  Muni  General  Manager  who  was 
instrumental  in  the  development  of  the  improvement  programs 
for  the  Muni. 

TRANSIT  CAR  STORAGE  AND  MAINTENANCE  FACILITIES  AND  TERMINAL 

New  Muni  Metro  Center   (Contract  No.  MR-609) 

Plans  and  specifications  for  the  construction  of  the  New 
Muni  Metro  Center  have  been  submitted  to  and  approved  by 
the  City's  Public  Utilities  Commission,,  subject  to  concurrence 
by  the  Urban  Mass  Transportation  Administration «     The  contract 
will  be  advertised  for  bid  call  in  early  February,  1975. 

The  work  to  be  performed  under  this  contract  consists  of  a  main 
tenance  shop  which  will  provide  all  necessary  maintenance  for 
the  new  light  rail  vehicles   (LRVs) ,  a  storage  yard  for  those 
vehicles  and  the  necessary  auxiliary  track  vehicles,  a  passen- 
ger terminal  for  the  Muni's  "K"  and  "M"  lines,  adjacent  to 
BART's  Balboa  Park  Station,  together  with  appurtenances,  lands- 
caping and  related  work. 

TWIN  PEAKS  TUNNEL  VENTILATION  PLENUM  CLEANING 

To  enable  the  firm  of  the  DeLeuw,  Gather  and  Company  to 
visually  inspect  the  ventilation  plenum  of  Twin  Peaks  Tunnel 
to  determine  the  required  structural  repairs  to  the  tunnel, 
the  services  of  a  janitorial  firm  to  clean  the  accumulated 
dust  and  grime  from  said  plenum  was  procured.     The  low  bidder 
for  the  work,  Asian  Janitorial  Service,  completed  the  dust 
cleaning  work  on  October  2,  1974, 

SUBWAY  SIGNAL  SYSTEM 

The  Contractor,  Wismer  and  Becker,  continued  to  submit  draw- 
ings for  approval  relative  to  the  design  of  subway  signal 
system.     Installation  of  the  signal  system  in  the  Market 
Street  subway  is  proceeding. 

CABLE  CAR  BOARDING  AND  FARE  COLLECTION  FACILITIES  AT  ■ 
VICTORIAN  PARK    (Contract  No.  MR"611) 

Construction  of  this  project  is  progressing  according  to  plans. 
The  Contractor  has  completed  the  shelter  structure,  the 
hydraulic  equipment  for  the  automatic  gates,  and  the  fencing 
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enclosing  the  cable  car  boarding  and  fare  collection  area. 
The  Municipal  Railway  has  commenced  to  use  the  building  for 
public  boarding.      (See  photos  at  end  of  this  report) 

COMMUNITY  INVOLVEMENT 

Intensive  series  of  community  meetings  were  held  during 
this  quarter  on  final  design  details  of  second  phase  of  the 
"N"  streetcar  line,  Judah  Street  right-of-way  project;,  19th 
Avenue  to  Ocean  Beach.     Formal  public  hearing  will  be  held 
in  the  first  quarter  of  1975. 

Similar  discussions  have  been  initiated  with  respect  to 
similar  right-of-way  treatment  for  Church  Street,  on  which 
the  "J"  line  operates.     Additional  meetings  are  contemplated 
in  the  early  months  of  1975. 

PROFESSIONAL  SERVICES  CONTRACTS 

Twin  Peaks  Tunnel  Structural  Repairs         ,  - 

The  firm  of  DeLeuw,  Cather  and  Compp.ny,  providing  the  pro- 
fessional services  for  the  design  of  the  required  T\-7in  Peaks 
Tunnel  repair  work  has  been  working  closely  with  the  TIP 
Control  Group.     The  Consultant  has  completed  90%  of  his 
initial  study.     The  TIP  Control  Group  is  presently  evaluat- 
ing the  Consultant's  preliminary  report. 

Powell/Mason  No.   59  Cable  Car  Line  Extension  to  Fisherman's 
Wharf 

The  firm  of  Garretson,  Elmendorf,   Zinov,  Reibin   (GEZR)  was 
selected  in  September,  1974,  to  furnish  the  professional 
services  for  plans  and  specifications  for  extension  of  No.  59 
cable  car  line  from  Bay  Street  to  Jefferson  Street,  a  dis- 
tance of  three  blocks.     Execution  of  the  agreement  is  pending 
approval  of  the  cable  car  terminal  location  by  the  City's 
Port  Commission  since  the  site  is  on  property  under  its 
jurisdiction. 

Design  of  Cable  Car  Rolling  Stock 

The  Consultant,  Thomas  T.  Lunde,   Inc.,  providing  professional 
services  for  the  design  of  cable  cars  continued  submitting 
design  drawings  for  TIP  review. 

Communication  System  Package  (COMPAK) 

A  contract  for  professional  services  for  the  planning,  design 
ing,  testing  and  preparation  of  drawings  for  communication 
facilities  for  the  Municipal  Railway,  has  been  approved  by  th 
City's  Public  Utilities  Commission.     Request  for  approval 
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has  been  forwarded  to  UMTA.     Contract  execution  will  be 
processed  after  UMTA  approval. 

MISCELLANEOUS 

No  significant  delays  or  difficulties  were  encountered. 

There  were  no  relocation  activities  during  this  quarter. 

Construction  activity  is  shown  on  the  attached  construction 
progress  report, 

FINANCIAL  POSITION 

Attached  as  Exhibit  A  is  our  Statement  of  Financial  Position 
for  the  quarter  ending  December  31,  1974. 

ANTICIPATED  ACTIVITIES  . 

Preparation  of  plans  and  specifications  for  rerailing  seg- 
ments of  the  "J"  and  "L"  streetcar  lines    will  continue. 

Preparation  of  plans  and  specifications  for  rerailing  the 
"K"  line  on  Ocean  Avenue  between  Phelan  Avenue  and  the  over- 
pass over  Interstate  Freeway  280  will  be  completed. 

Preparation  of  specifications  for  purchase  orders  for  special 
track  work  to  be  installed  on  various  streetcar  lines  and 
the  Muni  Metro  Center  was  completed  and  bid  call  will  be 
scheduled  for  early  February , 197  5 ,  subject  to  UMTA  con- 
currence. V 

TIP  Control  Group  will  continue  to  review  the  cable  car 
rolling  stock  submitted  by  the  consulting  firm  of  Thomas  T. 
Lunde,  Inc. 

Planning  of  Hallidie  Plaza  cable  car  boarding  facilities  at 
Powell  and  Market  Streets  will  continue. 

Bids  will  be  received  for  Contract  No.  MR-617,  Central  Shops 
and  Motor  Coach  Storage  and  Maintenance  Facilities,  Phase  II 
construction  in  January,  1975. 

Bids  will  be  received  for  Contract  No.  MR-609,  New  Muni  Metro 
Center  in  early  February,  1975. 

After  UMTA  approval  of  the  Forest  Hill  Station  funding,  a 
request  for  proposal  for  architectural  and  engineering  services 
for  designing  of  the  project  will  be  prepared. 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 


TRANSIT  IMPROVEMENT  PROGRAM 


CA-03-0043 


Construction  Progress  Report 
For 

■  October  -  December y  1974 


CONTRACT  MR-595R,   JUNIPERO  SERRA  BOULEVARD  -  TRACK  RECONSTRUCTION 


This  quarter  Contractor  performed  the  following  work:  Exca- 
vated track  trench,  placed  sub-ballast  and  installed  and 
welded  rails  for  approximately  400  feet  near  Ocean  Avenue  and 
installed  electrical  duct. 

CONTRACT  MR-601R,   TWIN  PEAKS  TUNNEL  TRACK  RECONSTRUCTION 

Contract  Amount:  $1,374,058 

Percent  Completed  This  Quarter  3% 

Percent  Completed  To  Date:  100% 

Percent  Time  Elapsed:  100% 

All  work  completed. 

CONTRACT  MR-606,  MOTOR  COACH  STORAGE  AND  MAINTENANCE  FACILITIES 
STAGE  I 

Contract  Amount:  $2,529,500 
Percent  Completed  This  Quarter:  29% 
Percent  Completed  To  Date:  64% 
Percent  Time  Elapsed:  89% 

This  quarter  the  Contractor  completed  sub-grade;  placed  sub- 
base  and  base  material  for  bus  parking  lot;  continued  con- 
struction of  retaining  walls;  completed  foundations  and  erec- 
tion of  structural  steel  for  service  building  and  car-wash 
facilities;  and  continued  backfilling  at  retaining  walls, 
pump  room  and  fuel  tanks. 


Contract  Amount: 
Percent  Completed  This  Quarter: 
Percent  Completed  to  Date: 
Percent  Time  Elapsed: 


$619,530 
12% 
12% 
44% 
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CONTRACT  MR-611,   VICTORIAN  PARK  CABLE  CAR  BOARDING  FACILITIES 

Contract  Amount:  -$136,000 
Percent  Completed  This  Quarter:  21% 


.This  quarter  the  Contractor  completed  installation  of  fenc- 
ing, erection  of  building  asphalt  paving,  painting  of  build- 
ing and  installation  of  hydraulic  equipment  and  continued 
electrical  and  finish  work.     Municipal  Railway  began  using 
building  area  for  public  boarding  on  November  7,  1974. 

JUDAH  STREET,    4TH  AVE.   TO  20TH  AVE.    STREET  IMPROVEMENTS  AND 
TRACK  RECONSTRUCTION 

San  Francisco  Department  of  Public  Works  Contract  No.  23,506 

TIP  Share  of  Contract  Amount;       $962,153   (To  be  adjusted) 
Percent  Completed  This  Quarter:  35% 
Percent  Completed  to  Date:  44% 
Percent  Tim.e  Elapsed:  72% 

This  quarter  the  Contractor  completed  all  track  reconstruc- 
tion, placement  of  concrete  curb  and  exposed  aggregate  con- 
crete between    15th  and  19th  Avenues. 


Percent  Completed  to  Date: 
Percent  Time  Elapsed: 


78% 
100% 
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JuDAH  Street  Rerailing 


Installing  Timber  Ties  and  Rails  -  View  II 


JuDAH  Street  Rerailing 


Completed  Raised  RIght-of -Way  -  View  n 
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Motor  Coach  Maintenance  and  Storage  Facilities 


Parking  Area  Showing  Completed 
Retaining  Wall  in  Background 
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Motor  Coach  Maintenance  and  Storage  Facilities 


Underground  Tanks  in  Place  -  View  n 


VicTO>,iAN  Park 
Cable  Car  Boarding  Facility 


installation  of  Shelter  Roof  and  Wall  Panels 


)  )  0 

HETCH      HETCHY      WATER      AND  POWER 


MEMORANDUM 


DATE:    March  11,  197! 


TO:  JOHN  D.  CROWLEY 

General  Manager  of  Public  Utilities 

FROM:  ORAL  L,  MOORE 

General  Manager 

SUBJECT:    MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


Highlights 

Because  of  increasing  inflation  in  construction  costs,  electrical  equipment 
materials,  and  increased  requirements  evolving  from  detailed  design,  it  has  b 
necessary  to  request  additional  financing  for  the  Power  Improvement  Program,  An 
application  for  grant  amendment  in  the  amount  of  $28  million  (80%  Federal »  20%  Ci 
has  been  approved  by  the  Public  Utilities  Commission  after  a  public  hearing  on 
January  28,  1975  and  was  approved  by  the  Board  of  Supervisors  on  February  18,  1975 
The  application  has  been  submitted  to  Urban  Mass  Transportation  Administration  for 
approval.    With  this  increase  in  funding,  the  total  cost  of  the  Power  Improvement 
Program  will  be  $58  million. 

HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Storage  in 

Per  Cent 

Storage  in 

Per  Cent 

Capacity  in 

Acre  Feet  on 

of 

Acre  Feet  on 

of 

Reservoir 

Acre 

Feet 

Mar.  1,  1975 

Capacity 

Mar.  1,  1974 

Capacity 

Hetch  Hetchy 

360 

,400 

76,116 

21 

170,116 

47 

Lake  Lloyd 

268 

,800 

89,804 

33 

129,668 

48 

Lake  Eleanor 

27 

,100 

2,256 

8 

2,062 

■  a" 

656 

,300 

168,176 

26 

301,846 

46 
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Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the  average 
daily  aqueduct  delivery  of  water  to  the  Water  Department  remained  constant  at 
approximately  160  mgd  for  the  last  month.  ,  , 

Power  Production  „  .. 

During  the  month  of  Februarys,  Moccasin^  Dion  R,  Holm  and  Robert  C.  Kirkwood  Powerhouses 
generated  41<,870s,  73o637  and  47,731  million  kilowatthours  respectively  for  a  total  of 
163,238  million  kilowatthours  5,  having  a  value  in  excess  of  $1 5, 143 j, 000 , 

HETCH  HETCTO  ENGINEERIMG  . 

HH~443  Moccasin  Dam  Spillwayo    Plans  and  specifications  have  been  approved  by  the 
Division  of  Safety  of  Dams, 

HH-477  Moccasin  Penstock  Valve  House.    Plans  and  specifications  are  being  reviewed 
and  checked.  .  ' 

HH-494  Replaces  Repair  and  Paint  Steel  Trolley  Poles,    Contract  plans  and  specifications 
are  being  prepared.    Cooperative  pole  painting  contracts  with  PG&E  are  under  study. 
HH-497  Church  Street  From  22nd  to  30th  Street -Underground  Duct  System.    Design  work 
and  plan  preparation  is  in  progress. 

HH-503  Taraval  Streets  20th  to  46th  Avenue -Underground  Duct  System.    Design  work  and 
plan  preparation  is  in  progress. 

HH°504  Moccasin  Regulating  Reservoir ^  Deepen.    Studies  of  detailed  requirements  and 
design  criteria  being  made.    Alternate  methods  are  under  study, 

HH-507  Cherry  Roads  Resurface^  Intake  to  Upper  Granite  Creek.    Contract  plans  and 
specifications  are  being  prepared, 

HH-511  San  Joaquin  Pipeline  No.  2^  Repair  Lining.    Research  into  repair  materials 
and  methods  is  being  conducted. 
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HH-518  Tesla  Portal ^  Furnish  and  Install  Overflow  Shaft  Extension.    Final  contract 
plans  and  specifications  are  being  prepared  for  bid  advertisement, 
HH-519    19th  Aveos  Randolph  and  Broad  Streets.    Advertised  for  bids.    Bid  opening 
on  March  13^  1975.  ,  . 

HH-520  Fainting  Street  Trolley  Poles »  Haight  St.  Stanyan  St.  to  Central  Ave. 
Bids  opened  on  February  27^  1975.    Low  bidder  was  J,  W.  Sorensen,  Inc. 
HH-523  Judah  St.^  2Qth  to  40th  Ave. -Underground  Duct  System.    Design  work  and  p 
preparation  is  in  progress.  ^,_„. 

POWER  IMPROVEMENT  PROGRAM  .       .^J; ■■-•'^^'•-■'^-- 

Electrification  Project 

The  consultants  PBGHg  continued  work  on  contract  plans  and  specifications.  The 
completion  review  level  contract  documents  for  contract  HH-521  -  Market  Street 
Electrification,  Embarcadero  to  Duboce  were  submitted  by  the  consultant  on  February  13 9 
1975  and  are  being  reviewed.    A  decision  was  made  to  combine  the  Twin  Peaks  Tunnel 
electrification  with  TIP's  project  for  repairs  to  the  tunnel.    The  contract  will  be 
entitled  "Contract  MR-622-Twin  Peaks  Tunnel  Electrification,  Structural  Repairs  and 
Improvements,"    The  95%  completion  review  level  contract  documents  for  the  electrifica=> 
tion  portion  are  scheduled  to  be  submitted  by  PBS3H  on  March  7,  1975, 

Technical  specifications  and  bid  documents  for  the  purchase  of  insulated  copper  feeder 

cable  were  approved  by  UMTA  on  February  13,  1975.    The  contract  was  advertised  by 

the  City  Purchas  er  on  February  21,  1975,    Bids  are  scheduled  to  be  received  on  March  24; 

1975. 

Substation  Project 

The  consultant,  Bechtel,  continued  work  on  contract  plans  and  specifications.  Plans 
and  specifications  at  the  857«  completion  level  for  the  Fillmore  and  Judah  Substation 
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buildings  were  reviewed  and  returned  with  conments  to  the  consultant.    Amendment  No„  1 
to  the  existing  professional  services  agreement  was  executed  by  the  consultant  and  is 
being  processed  through  the  City  Attorney  and  Controller  for  certification.  The 
amendment  includes  consultant's  review  of  substation  equipment  submittals ,  changes 
in  design  of  Laguna  Honda  Substations,  and  addition  of  sanitary  facilities  in  certain 
substations. 

Negotiations  for  the  Randolph  Substation  site 5  an  easement  being  granted  to  the  City 
by  PG&E  are  progressing »    A  work  order  is  being  prepared  for  relocation  of  PG&E 
installations  within  the  easement  area. 

Following  directions  by  the  Supervisors  Finance  Committee  to  find  a  site  for  the 
Taraval  Substation  other  than  the  one  proposed  near  32nd  Avenue,  two  vacant  lots 
farther  west  are  being  considered.    One  is  between  40th  and  41st  Avenue ,  the  other 
between  41st  and  42nd  Avenue.    An  Environmental  Impact  statement  was  prepared  for 
forwarding  to  UMTA  along  with  a  request  for  approval  to  proceed  with  appraisals. 
Neighborhood  associations  have  been  informed  of  the  proposed  change.    No  adverse 
comments  have  been  received.    Complete  information  will  be  presented  to  all  associa- 
tions  concerned  at  the  earliest  opportunity.  ^  ,,'  ,.■„',.   ,  • 

The  tenant  occupying  the  easterly  portion  of  the  City» owned  Bryant  Substation  property 
has  been  notified  that  their  revocable  permit  will  be  terminated  45  days  prior  to 
start  of  construction  of  the  new  substation. 

The  City's  Relocation  Assistance  office  is  currently  working  with  the  occupant  of 
the  Judah  Substation  site  to  vacate  the  property  within  90  days  after  Recordation  of 
Deed  and  transfer  of  the  Title  to  the  City. 
Control  and  Communications  Project 

The  consultant,  Systems  Control,  Inc.,  began  gathering  data  to  establish  design  criteria 
for  the  preliminary  report  required  under  the  contract.    On  February  13,  1975,  a 
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meeting  was  held  with  the  consultant ^  Hetch  Hetchy  staffs  TIP  staffs  and  TIP  consultants 
to  discuss  plans  for  joint  use  of  the  control  room  at  West  Portal  Station,  > 
Feeder  Undergrounding 

Plans  and  specifications  for  Contract  HH-519j,  19th  Avenue,  Randolph  and  Broad  Streets 5, 
Underground  Duct  Systemj  transmitted  to  UMTA  for  approval  on  January  17 ^  1975  were 
approved  by  UMTA  on  February  4^  1975 »    Contract  was  advertised  on  February  183  1975 o 
Bids  scheduled  to  be  received  on  March  13^  1975, 

Work  continued  on  the  plans  for  duct  lines  for  feeder  undergrounding  in  other  locations » 
(See  Hetch  Hetchy  Engineering  Sectiono)        ,.,  -  ,  , 

Overhead  Modifications 

Plans,  specifications  and  cost  estimate  for  overhead  work  to  be  included  in  Contract 
MR-610s,  "L"  Line  Rerailingj,  were  completed  and  were  delivered  to  TIP  on  February  20 g 
1975o 

Work  continued  on  the  preparation  of  plans  and  specifications  for  Contract  HH~517  for 
trolley  pole  replacement,  overhead  trolley  wire  reconstruction  and  feeder  undergrounding 
on  Junipero  Serra  Boulevard  from  St.  Francis  Circle  to  Ocean  Avenue.    This  work  will 
follow  the  track  reconstruction,  Contraict  MR-595R,  and  will  include  street  lighting 
work. 

Work  continued  on  the  preparation  of  plans  and  specifications  for  trolley  overhead 
work  to  be  included  in  Contract  MR-621  for  additional  storage  tracks  -  Upper  San  Jose 
Avenue  Yard. 

Work  commenced  on  the  preparation  of  plans  and  specifications  for  trolley  overhead 
work  and  underground  duct  lines  to  be  included  in  Contract  MR-620,  Track  Reconstruction 
and  Underground  Duct  Line,  Ocean  Avenue  to  State  Feeeway  280. 
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OTHER  TRANSIT  POWER  ENGINEERING  , 

Work  cosntinued  on  the  preparation  of  plans  and  specifications  for  the  relocation  of 
overhead  facilities  on  Mission  and  4th  Streets  in  implementation  of  the  "Transit  First" 

progranoo  ,  , 

The  cost  of  this  work  is  included  in  the  application  for  the  PIP  grant  amendment  which 
was  transmitted  to  UMTA  for  approval  on  February  24,  1975.  v 
Work  commenced  on  the  preparation  of  plans  and  specifications  for  reconstruction  and 
relocation  of  overhead  facilities  to  be  included  in  Department  of  Public  Works  contract 
specification    No,  2358465,  Market  Street  Reconstruction  Contract  5  Steuart  Street  to 
Ecker  Street . 
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M  I  IJ  U  T  E  S 


PUBLIC  UTILITIES  COJTMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Joseph  L,  Alioto,  ilayor 


Room  2  82,  City  Hall 


2  s  30  p.m. 


March  25,  1975 


COMIIS  SI  ONERS 
H,  We It on  Flynn,  President 
Joseph  Po  Byrne,  Vice  President 
Joseph  Jo  Diviny 
Henry  Eo  Berman 
Dennis  V„  Carey 


DEPARTI'iEMTS 
Muni cip al  Rai  lv7ay 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 


Accounts 


Public  Service 
Personnel  &  Safety 
Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


Thomas  G,  Flynn 

SECRJilTARY  Ai^JD  ASSISTAl^lT 
GENERAL  IIANAGER,  ADIilNISTRA-TIVE 
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■j 

i 


Call  to  Orders  2g30  p«pi. 

Presents     Conimissioners  H.    Jelton  Flynn,  Joseph  J.  Diviny,  Henry  E, 
Berman,  Dennis  V,  Carey 

Absents       Conimissioner  Joseph  P.  Byrne 

The  minutes  of  the  regular  meeting  of  the  Commission  held  on 
fiarch  11  f  1975  v/ere  approved. 

RESOLUTIObl  On  motion  of  Barman,  seconded  by  Diviny,  the 

i:^fO,  folloT/ing  resolution  was  adonteds 

75-0104    H  Awarding  HH  Contract  Ho.  51!}—-  Underground  duct 

system. for  the  19th  Avenue,  Randolph  and  Broad 
Streets,  to  be  constructed  under  the  Power 
Improvement  Program  -  Venturini  Corpn^  ^'an  ^'^ateo 

Votes     Ayes-Flynn,  Diviny,  Berman  Carey 

On  motion  of  Berman,  seconded  by  Diviny,  the 
following  resolution  was  adopted s 

75-0105    H  Corapletign  HH  Contract  No.  496— Ecker  and 

Stevenson  Streets  underground  duct  system  - 
Power  Improvement  Program  -  $1,588.90  excess 
modification  -  $16,077.90  Final  Payment  - 
Underground  Construction  Company,  Inc. , 
contractor 

Votes     Ayes-Flynn,  Diviny,  Berman,  Carey 


On  motion  of  Beman,  seconded  by  Diviny,  the 
following  resolution  was  adopted s 

75-0106    H  A.pproving  supplemental  appropriation  in  amount 

$59,000  from  existing  funds  to  provide  for 
Hetch  Iletchy  Project  operational  necessities 
during  fiscal  year  1974-75. 

Votes     Ayes-Flynn,  Diviny,  Beman,  Carey 

On  motion  of  Berman,  seconded  by  Diviny,  the 
follov/ing  resolution  vjas  adopted? 

75-0107    H  Declaring  emergency  for  replacement  of  tower 

grounding  stolen  by  vandals  on  City's  Intake- 
^larnerville  transmission  lines  in  tlxe  section 
east  of  'loccasin  -  $12,000 

Vote:     Ayes-Flynn,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Diviny,  the 
following  resolution  was  adopted s 
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Approving  collection  of  Bureau  Light,  Heat  & 
Power  damage  claims,   nonth  of  February  19  75, 
aiTiount  $6,147.46  -  and  transfer  of  accounts 
amount  $6,033.04  ~  Bureau  of  Delinquent  Revenue 
for  collection. 

Votes     Ayes-Flynn,  Diviny,  Herman,  Carey 


On  motion  of  Berman,  seconded  by  Diviny,  the 
following  resolution  was  adopted? 

Fixing  Tuesday,  April  22,  1975,  at  2s 30  p.m. 
as  the  date  for  public  hearing  to  be  held  to 
consider  adoption  of  rate  schedules  to  be  charged 
by  the  Puiblic  Utilities  Commission  for  furnish- 
ing Ketch  Hetchy  povjer  to  private  consumers  and 
City  °  s  m\jnicipal  departments  „ 

Votes     x^^yes-Flynn,  Diviny,  Berman,  Carey 


On  motion  of  Carey ,  seconded  by  Diviny ,  the 
following  resolution  was  adopted? 

Corapletion  WD  Contract  IJo.  1602  for  12"  ductile 
iron  main  in  Folsom,  Fiain,  Karrison  and  other 
streets  -  $6,171,80  credit  modification  - 
Total  amount,  $110, 200 » 80  ~  Underground 
Construction  Company 

Vote:     Ayes-Flynnm ,  Diviny,  Berman,  Carey 

On  motion    of  Carey,  seconded  by  Diviny,  the 
following  resolution  was  adopted s 

Completion  ^^D  Contract  Ho.  1643-R  for  repair 
of  fences  at  Lombard  Reservoir  -  Total  amount 
$20,346  -  /Tilliam  Ilclntosh  and  Son 

Votes     Ayes-Flynn,  Diviny,  Berman,  Carey 

On  motion  of  Carey,  seconded  by  Diviny,  the 
following  resolution  was  adopted; 

Completion  of  ^TD  Contract  IJo.  1647  for 
excavation  and  repaving  for  water  service 
trenches  -  credit  modification,  $1,20  - 
Bepco,  Inc.   -  $105,583.80 

Votes     Ayes-Flynn,  Diviny,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Diviny,  the 
follox/ing  resolution  was  adopted s 

Approving  cancellation  of  uncollectible  "later 
Department  claims  against  miscellaneous  debtors 
totaling  $11,963,74 
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Votes     Ayes-  Flynn,  Diviny,  Berman,  Carey 

On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted  as  amended? 

Awarding  ^^7D  Contract  IJo.  164  8  ~  excavation  and 
repaving  for  water  service  trenches  -  $03,535,00 
The  Lowrie  Paving  Comnany,  InCo ,  South  San 
Francisco 

Votes     Ayes-Flynn,  Diviny,  Beman,  Carey 


On  motion  of  Carey,  seconded  bv  Diviny,  the 
following  resolution  was  adopted s 

Approving  and  authorizing  acceptance  of  a 
Promissory  IJote  from  Century  72  and  Johnson 
Associates,  a  Joint  Venture  -  payment  of  . 
$4, 751 o 55  assessment  levied  by  the  City  of 
Mountain  View 

Votes     Ayes-Flynn,  Diviny,  Herman,  Carey 

On  motion  of  Carey,  seconded  by  Diviny,  the 
following  resolution  was  adopted s 

Approving  route  adjustitient  for  Line  15  Third  to 
serve      Southern  Pacific  Company's  new  oassenger 
terminal  at  Townsend  and  Fourth  Streets, 

Votes     Ayes-Flynn,  Diviny,  Carey. 
Abstaining s  Berman 

On  motion  of  Carey,  seconded  by  Diviny,  the 
folloT/ing  resolution  was  adopted? 

Approving  route  adjustment  for  Line  19  Polk  to 
serve  Southern  Pacific  Company's  new  nassenger 
terminal  at  Townsend  and  Fourth  Streets  ~  3P 
Depot  trips  only 

Votes     Ayes-Flynn,  Diviny,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Diviny,  the 
following  resolution  was  adopted s 

Approving  route  adjustment  for  Line  27  Hoe  to 
serve  Southern  Pacific  Company's  new  passenger 
terminal  at  Townsend  and  Fourth  Streets 

Votes     Ayes-Flynn,  Diviny,  Berman,  Carey 

On  motion  of  Carey,  seconded  by  Diviny,  the 
follovjing  resolution  was  adopted: 


Approving  route  adjustment  for  Line  32 
Embarcadero  to  serve  Southern  Pacific  Company's 
new  passenger  terminal  at  Tov/nsend  and  Fourth 
Streets 

Vote;     Ayes-Flynn,  Diviny,  BerrAan,  Carey 


On  motion  of  Carey,  seconded  by  Diviny,  the 
following  resolution  vjas  adopted; 

Approving  route  adjustment  for  Line  40  Commuter 
to  serve  Southern  Pacific  Company's  new  passenger 
terminal  at  Townsend  and  Fourth  Streets « 

Vote:     Ayes-Flynn,  Diviny,  Derman,  Carey 

On  motion  of  Carey,  -seconded  by  Diviny,  the 
following  resolution  was  adopted; 

Approving  route  adjustment  for  Line  42  Evans 

to  serve  Southern  Pacific  Company's  new  passenger 

terjminal  at  Townsend  and  Fourth  Streets. 

Votes     Ayes-Flynn,  Diviny,  Carey 
Abstaining;  Herman 

On  motion  of  Diviny,  seconded  by  Carey,  the 
following  resolution  was  adopted; 

Rejecting  all  bids  received  for  MR  Contract 
Wo,  712-R  for  cable  rewinder,  Washington-'.!ason 
Cable  Carbarn  cable  car  machinery  and  authorizing 
rebid  call 

Vote;     Ayes-Flynn,  Diviny,  Herman,  Carey 

On  motion  of  Carey,  seconded  by  Diviny,  the 
following  resolution  was  adopted; 

Approving  supplemental  appropriation,  Municipal 
Railway,  $429,00,  for  retroactive  permanent  wage 
adjustment  miscellaneous  em^oloyees   (Class  7353 
Patternmalcer)  ,  fiscal  year  1974-75 

Vote;     Ayes-Flynn,  Diviny,  Herman,  Carey 


On  motion  of  Carey,  seconded  by  Diviny,  the 
following  resolution  was  adopted; 

Approving  supplemental  appropriation,  Municipal 
Railway,  $1,055.00,  for  retroactive  permanent 
wage  adjustment  miscellaneous  employees  (Class 
7243  Painter) ,  fiscal  year  1974-75 

Vote;     Ayes-Flynn,  Diviny,  Berman,  Carey 
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Or  motion  of  Carey,  seconded  by  Diviny ,  the 
following  resolution  was  adopted s 

Approving  payment  of  claims  amount  $33, 246 « 02 
from  riunicipal  Railway  revolving  fund  -  Itonth 
of  February  1975. 

Votes     Ayes-Flynn,  Diviny,  Berman,  Carey 

On  motion  of  Carey,  seconded  by  Diviny,  the 
following  resolution  was  adopted  § 

Approving  compromises  and  collections  of 
Municipal  Railway  damage  clains  against 
miscellaneous  debtors,  miscellaneous  debtors, 
amount  $3,173.74  -  Month  of  February  1975, 

Votes     Ayes-Flynn,  Diviny,  Berroan,  Carey 

On  motion  of  Carey,  seconded  by  Diviny,  the 
following  resolution  was  adopted s 

Approving  travel  of  three  I^unicipal  Railway 
employees  to  the  All  General  Corooration  Dlant 
in  Mishavjaka,  Indiana,  for  production  inspection 
of  100  diesel  motor  coaches. 

Votes     Ayes-Flynn,  Diviny,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Diviny,  the 
following  resolution  was  adopted s 

Requesting  the  San  Francisco  Municipal  Railway 
Improvement  Corporation  reject  the  sole  bid 
received  for  IIR  Contract  llo,   607  for  purchase 
of  streetcar  crossovers  and  special  work  for 
Muni  Metro    Center  and  requesting  rebid  call. 

Votes     Ayes-Flynn,  Diviny,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Diviny,  the 
following  resolution  was  adopted? 

Requesting  the  San  Francisco  Municipal  Railway 
Improvement  Corporation  reject  the  sole  bid 
received  for   -R  Contract  Ifo.  619 

Votes     Ayes-Flynn,  Diviny,  Berm.an,  Carey 


On  motion  of  Diviny,  seconded  by  Berman,  the 
following  resolution  was  adopted s 

Declaring  emergency  for  repair  and  replacement 
v«7ork  on  the  bearings  of  one  of  the  cable  car 
motor  systems  at  the  ^Jashington- iason  Cable 
Carbarn'-  $33,000 


Vote  I     Ayec-Flynn,  Diviny,  Derman,  Carey 


On  motion  of  Carey,  seconded  by  Diviny,  the 
following  resolution  was  adopted; 

75-0131     GO  Approving  supplemental  l^udgets  for  fiscal 

year  1975-76  in  total  amount  $966,079 

Vote?     Ayes-Flynn,  Diviny  ^  Ber^^an,  Carey 


On  motion  of  Diviny,  seconded  by  Berman,  the 
follov^ing  resolution  was  adopted  s 

75-0132     GO  Delegating  authority  to  John  I',  Christensen,  Jr 

Assistant  ^>eneral  I/^ana^er-Finance  to  act  as 
General    manager  of  Public  Utilities  in  absence 
of  John  D.  Crowley  and  Thomas  G.  Flynn  to  act 
in  this  capacity  in  absence  of  both  F.r.  Cro^/ley 
and  Dr,  Christensen. 

Votes     Ayes-Flynn,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Caray,  the 
following  resolution  vjas  adopted  s 

75-0133    IT  Declaring  emergency  for  repair  of  broken  16="inc 

feeder  main  at  lliagara  Street,  between  Cayuga 
Street  and  Alemany  Boulevard  -  $70,0(J0 

Vote;     Ayes-Flynn,  Diviny,  Derman,  Carey 

On  motion  of  Carey,  seconded  by  Diviny,  the 
following  resolution  was  adopted; 

75-0134     T  Declaring  emergency  for  repair  of  leaks  at 

Sunset  Reservoir  (South  Basin)   -  $25,000 

Votes     Ayes-Flynn,  Diviny,  Berman,  Carey 

On  motion  of  Carey,  seconded  by  Diviny,  the 
following  resolution  was  adopted; 

75-0104-MR  Requesting  the  Controller  to  draw  warrants  in 

settlement  of  claims  against  the  Municipal 
Railway  -  Total  amount,  $11,200.00 

Vote;     i\yes-Flynn,  Diviny,  Berman,  Carey 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Ilanager  of  the  Public  Utilities 
Commission . 


****** 
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Resolution  iJo.  75-0109--  The  Cornnission  set    April  22,  1975,  at 
2s 30  p.m.  for  a  public  hearing  to  consiner  revision  of  rate 
schedules  to  be  charged  for  furnishing  Hetch  Hetchy  electric  Do^-zar 
to  private  consumers  and  City's  municipal  departments.     The  last 
general  Hetch  Hetchy  power  rate  adjustment  was  in  19 5 f^. 


****** 


Resolution  Wo.   75-0114 — Award  of  WD  Contract  ITo.  1640  to  The  Lov/rie 
Paving  Company,  Inc.,  for  excavation  and  repaving  for  water  service 
trenches.     On  motion  of  Com^^iission  President  H.  Welton  Flynn, 
seconded  by  ComiTiissioner  Joseph  J.  Diviny,  the  resolution  was 
amended,  approving  the  award  subject  to  submission  of  Affirmative 
Action  Report  by  the  contractor  to  the  General  rianager  of  Public 
Utilities. 


****** 


Resolutions  rJo,  75-0116  to  75-0121,  approving  route  adjustments  of 
six  Municipal  Railway  lines  to  serve  the  new  Southern  Pacific 
railroad  station  being  moved  from  Third  and  Tov7nsend  to  Fourth 
and  Townsend  Streets  next  month,  and  to  coincide  with  the 
t  inauguration  by  the  Department  of  Public   Jorks  of  one-way  street 
patterns  on  Fourth  and  Third  streets  in  this  area. 

The  six  lines  are  15  Third,  19  Polk,  2  7  rJoe,  32  Embarcadero, 
40  Commuter,  and  42  Evans. 

These  items  had  been  put  over  from  the  previous  meeting  for 
additional  information.     In  connection  with  the  proposal  to  move 
the  lio,  15  and  No.  42  buses  counter  to  the  one-way  flow  of  traffic 
for  one  block  on  Fourth  Street,  Coiiimissioner  Henry  E.  Perman  inquired 
as  to  what  alternative  plans  v/ere  considered  and  what  precautions 
could  be  taken  to  rainimize  potential  hazards  on  that  block.  The 
Transport   Jorkers  Union  also  requested  additional  time  in  order  to 
study  the  proposed  operation, 

Curtis  E,  Green,  j}^unicipal  Railway  General  Manager,  stated  that 
Lav^rence  B.  Martin,  President  of  Local  250A  T'lU,  has  now  studied  the 
proposed  changes  with  meiUbers  of  his  staff  and  says  he  does  not 
anticipate  any  problems  V7ith  the  new  routes. 

Richard  J.  Evans  of  the  Department  of  Public   Jorks  Traffic  Division, 
explained  the  steps  taken  by  that  department  for  installing  an 
exclusive  bus  lane  for  one  block  counter-f  1ox\t  north  on  Fourth  in 
order  to  serve  the  depot.     The  Alternative  route  studied  (calling 
for  a  right  turn  into  King  Street  at  Fourth)  was  discarded  as  being 
too  difficult  and  hazardous  for  the  buses  to  maneuver.     He  said  the 
area  will  be  well-lighted,  the  bus  lane  appropriately  marked  on  the 
street,  v/ith  alerting  signs  along  the  way,  and  the  area  will  be 
policed  to  familiarize  the  public  with  the  operation.     All  precau- 
tions v/ill  be  taken.     The  hazards  to  ':iuni  would  be  minimal  or  non- 
existant. 

Comrtiissioner  Dennis  V,  Carey  asked  if  there  would  be  any  problems 
with  the  commercial  establishments  along  this  route.     Mr,  Evans 
assured  him  there  v^ould  be  none. 
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Commissioner  Berman  asked  about  the  San  Francisco  Fire  Department 
station  on  3luxome  Street  o  >^r,  Evans  said  the  Fire  Department  is 
aware  of  the  plan  and  has  not  disapproved. 

After  outline  of  each  of  the  proposed  route  adjustments  by  Seth 
Green  of  the  iiunicipal  Railway  schedule  department,  all  six  were 
approved.     Because  of  his  concern  about  potential  hazards. 
Commissioner  Berman  abstained  from  voting  on  the  Line  15  Third  and 
Line  42  Evans  adjustments  which  would  utilize  the  counter- flow  bus 
lane  on  Fourth  Street.     (Resolutions  i\Fo,   75-0116  and  75-0121), 


****** 


Miss  Marguerite  "Jarren  of  the  Sunset  Community  Imnrovement  Associa- 
tion asked  about  the  bus  parking  in  the  S.P,  Depot  area.     Mr,  Green 
assured  the  Commission  there  will  be  sufficient  reserved  space — 
all  of  the  buses  do  not  stop  in  the  same  zone. 


****** 


Municipal  Railway  Calendar  Item  iy^ — approving  amendment  to  agreement 
with  International  Engineering  Company,  increasing  the  design  fee 
from  the  original  amount  of  $470,200  to  $561,550  for  the  transit 
car  maintenance  facilities  and  storage  facilities  and  terminal,  was 
carried  over  to  the  next  meeting. 

The  Commission  requested  additional  information  relative  to  line 
iteias — original  and  proposed  araendments ,  plus  copies  of  evaluation 
sheets  and  correspondence  exchanged, 

Rino  Bei ,  Project  Manager,  said  the  fee  increase  v/as  required 
primarily  because  maintenance  information  relating  to  the  LPVs  was 
not  available  at  the  time  the  contract  was  let  in  early  1973.  IJow 
that  the  information  is  becoming  available,  design  changes  are 
required  in  the  maintenance  and  storage  facilities. 

Commissioner  H.    Jelton  Flynn  expressed  concern  over  the  percentage 
increase  in  the  contract.     He  also  strongly  expressed  the  desire  of 
the  Commission  to  be  informed  at  the  time  contracts  are  approved  if 
there  is  a  probability  of  future  increases.     Commissioners  Henry  E, 
Berman  and  Dennis  V.  Carey  also  voiced  concern  over  the  fee  increase 
and  asked  for  additional  data  on  the  increases  and  the  negotiations. 


****** 


The  Comraission  approved  two  supplemental  agenda  items  recommended  by 
the  General  Manager  of  Public  Utilities  covering  two   Jater  Denartment 
emergency  conditions s 

1,  Resolution  i^o.   75-0133,  authorizing  emergency  repair  of 
break  in  16-inch  Sutro  Reservoir  feeder  main  at  ifiagara  Street, 
between  Cayuga  and  Aleraany  Boulevard,  occurring  l'?arch  25,  1975,  at 
3s 15  a.m.     Estimated  cost  of  repairs  $70,000. 

2,  Resolution  Ilo,   75-0134,  authorizing  emergency  repair  of 
leaks  at  Sunset  Reservoir  South  Basin.     Repairs  must  be  completed 
before  April  15,  1975,  in  order  to  return  the  South  Basin  to  service 


75-54 


9 


prior  to  the  i/arm  weather  period.     Estimated  cost  of  repairs  $25,000. 

A  4(  *  4r  4: 4r 

Communications  g 
Mone 

■kic-k-kie-k 

Roll  Calls 

All  Commissioners  passed. 

****** 

THEREUPON  THE  MEETING  ADJOURHED. 


75-55 


Pl^BLBC  UTIL8T8ES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Ncf   .r.J=*r..>l.^. 


WHEREAS 9  The  Urban  Mass  Transportation  Administration 
has  approved  the  plans  and  specifications  for  Hetch  Hetchy 
Contract  NOo  519,  19th  Avenue,  Randolph  and  Broad  Streets, 
Undergroimd  Duct  System,  to  be  constructed  under  the  Power 
Improvement  Program,  with  financial  assistance  from  the  Federal 
Government;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  to 
Venturini  Corporation,  1717  Lake  Street,  San  Mateo,  California, 
as  the  lowest  regular  and  responsible  bidder,  Hetch  Hetchy 
Contract  No.  519,  in  the  amount  of  $179,780,  and  rejects  all 
other  bids  for  this  work. 


L  hereby  certify  thdt  the  foregoing  resolution  wets  adopted  hy  the  Public  Utilities  Commission 

M  A  R  C  H  2  5  1975 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No7f?'""t       U  f > 


'  •  ■  "         "■■Aftl.  B^-      "  -"■-•'5 

...  a  mCk  .  ,  :j 

RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  496,  Ecker  and  Stevenson  Streets,  Underground 
Duct  System,  as  satisfactorily  completed;  allows  38  calendar  days  of  unavoid** 
able  delays,  of  which  fifteen  calendar  days  were  due  to  additional  work  by 
the  Contractor  for  relocation  of  conflicting  existing  utilities  encountered 
during  construction,  and  twenty-three  calendar  days  were  due  to  Holiday 
Season  shutdown  and  adverse  weather;  approves  debit  Modification  of  Contract 
No,  1  in  the  amount  of  $1,588.90  to  adjust  the  estimated  unit  price 
quantities  to  agree  with  the  actual  work  performed;  and  approves  final  pajmaent 
in  the  amount  of  $16,077 o90  in  favor  of  the  Contractor,  Underground 
Construction  Company,  Inc. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissior^ 
at  its  meeting  of.  MARCH  2  5  1975  //^^ 


Secretary  and  Assistant  CSkneral  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY 
RESOLUTION  No 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  a  Supplemental  Appropriation  of  funds  for  Hetch 
Hetchy  Water  and  Power  for  fiscal  year  197*+-1975  in  the  amount  of  $59,000  from 
Account  1990  -  Unappropriated  Balance  of  Funds  to: 

Appropriation  if. 755. 200. 000  -  Contractual  Services  $29,000 
"  755. 300.000  -  Materials  and  Supplies  30,000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

a. ,«  ™e«,„g  of.  M  A  R  U  r-:  2  5  1975         //-  / 


Secretary  and  Assistant  G^eral  Managet 


1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N&.  * 


of  the 

WHEREAS,  Towers  on  City's  230-kV  Intake- Wartierville  transmission 
lines  are  grounded  at  each  footing  for  the  purpose  of  protecting  both  line 
and  human  life  during  electrical  disturbances;  and 

WHEREAS J  In  the  line  section  east  of  Moccasin  approximately  178 
lengths  of  copper  grounding  conductors  exposed  above  the  concrete  piers, 
together  with  connecting  clamps,  have  been  found  to  be  stolen  by  vandals 3 
thus  creating  a  potentially  dangerous  condition;  and 

WHEREAS,  This  protection  must  be  restored  to  its  intended  state 
without  delay;  now,  therefore,  be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Conmission,  in 
accordance  with  the  provisions  of  Section  6,30  of  the  Administrative  Code 
of  the  City  and  County  of  San  Francisco,  hereby  finds  and  declares  the 
existence  of  an  emergency  and  directs  the  General  Manager  of  Public 
Utilities  to  effect  such  emergency  replacements  in  the  most  expeditious 
manner;  and  be  it  further 

RESOLVED,  That  the  Controller  be,  and  he  is  hereby  requested  to 
transfer  funds  in  the  amount  of  $12,000  from  Appropriation  No,  4.756.000.000 
Reconstruction  and  Replacement-Unallocated,  to  Appropriation  No*  4,756.726.000- 
Replace  Transmission  Tower  Grounding,  to  provide  for  said  emergency 
replacements  and  related  service  necessary. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.   MARCH  25  1975         //  / 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTHLITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.' 


RESOLVED,  That  this  Conimlssion,  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  General  M&nager  of  Hetch  Hetchy 
Water  and  Power  and  the  City  Attorney,  hereby  approves  collections  of 
damage  claims  which  the  Department  has  against  miscellaneous  debtors  for 
the  month  of  February,  1975. 

Bureau  of  Light,  Heat  bM  fawer    '   ''-^-^cted  at  $1,895.25 
r.,      ^       Bureau  of  Delinquent  Revenue  ^  ^,252.21 

AMD  BE  IT  FURTHER  RESOLVED,  That  this  Cammission  hereby  approves 
the  transfer  of  delinquent  accounts  in  the  amount  of  $6,833.8^4-  from  the 
Bureau  of  Light,  Heat  and  Power  to  the  Bureau  of  Delinquent  Revenue  for 
collection.  -  ■ '  ■  ..-.^.^ ..i. 

.  m  W  charged  hy  the  Fiiblic  Utilities' 
f ftvrnisfeiiaf  letcfe  Istcl^jr'  pcswer'  to-  private 

ipal  d&pmtmmtM  of  tile  City  C©«nty 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utiiities  Commission^ 
at  itt  meeting  of.  


MARCH  2  5  1975         /  /' 


Secretary  and  Assistant  0'eneral  Manager 


1 


PUSLIC  UTBLITIIES  COMPi^SSSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nof..*f__I^lr2ll^-5s?- 


RESOLVED,  That  public  hearing  be  conducted  at 
Public  Utilities  Commission  meeting  room,  282  City  Hall, 
San  Francisco,  California,  commencing  at  2:30  p.m.  on 
Tuesday,    April  ^2,    1975 /to  consider  the  adoption  of 
rate  schedules  to  be  charged  by  the  Public  Utilities 
Commission  for  furnishing  Hetch  Hetchy  power  to  private 
consumers  and  municipal  departments  of  the  City  and  County 
of  San  Francisco. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pttbhc  Utihties  Corftrmssion^ 
iu  meeting  of  !iMM_l51?75_  "  ' 


Secretary  and  Assistant  General  Manager 


# 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

75-OliO 


RESOLUTION  No! 


RESOLVED,  That  this  Commission  ^ 
accepts  the  work  as  satisfactorily- 
completed;     approves  Credit  Modification 
of  Contract  in  the  amount  of  $6,171.80; 
approves  Final  Payment  in  amount  of 
$8,745.99,  in  favor  of  Underground  Con- 
struction Company  under  Water  Department 
Contract  No.  1602,  Laying  of  12-Inch 
Ductile  Iron  Main  in  Folsom,  Main, 
Harrison  and  Other  Streets.  ^ 

-a  to  raln^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UUlities  Commissi&rpf' 
its  meeting  of.  M  A  R  C  H  2-5  197^?  ///  ^' 

Gent 


Secretary  and  Assistant  (General  Manager 


9 


9 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  f^S-^OX^l^ 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Final  Payment  in 
amount  of  $1,874.60,  in  favor  of 
William  Mcintosh  and  Son  under  Water 
Department  Contract  No.  1643R,  Repair^vfej;   wip  C'l^iivJ^ 
Fences  -  Lombard  Reservoir,  San 
Francisco,  California,  and  allows 
eleven  (11)  working  days  unavoidable 
delay  due  to  seven  (7)  days  inability  N-' 
of  Contractor  to  procure  materials  and 
four  (4)  days  due  to  rain. 


12  t:^,cr:^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at »««.ng  oi  MARCH  2  5  1975 


Secretary  anfl  AssistantMjeneral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No 

75-01.1)2 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $1.20;    >n        the  General 
approves  Final  Payment  in  amount  of 
$11,204.18,  in  favor  of  Bepco,  Inc.    ^ger  and  Chief 
under  Water  Department  Contract  No. 

1647,  Excavation  and  Repaving  for      at*  aiid  the  City 
Water  Service  Trenches. 


• .      ,„>  *  „ . ..  <,.,^.  j.^  i.  Qvq s  Ifeh-fi 

of  qXaims 

again'. 

t3|i©  write-off  of  tm collectible 

accouats  as 

I.  .. 

.Amount 

Annuzzi  Concre'te  Co. 

11/12/ 69 

$  388.01 

765 

j./  i.  \) /'  /  J. 

713 . 19 

769-04" 

■Q47 

Edward  Guiliory 

2/07/72 

63.00 

0 

Gail  Cre.^x>in 

3/24/72 

213.05 

0  5 

Susaa  Motfatt 

6/19/72 

90.  79 

121117. 

r^l  Bonner 

11/14/72 

96.00 

76  9-01- 

•061 

Henry  C.  Beck"  Co. 

5/09/73 

4,065.75 

1 

•         -recking  &  Supply 

2/15/74 

609.69 

/  o  >  U  X- 

i-Gst  Medical  BXdg*, 

3/24/7© 

2,682.72 

•0X5  (L 

•^dical  Bldg. 

4/24/70 

734.06 

769-04- 

■Oil 

^x'-'V        v.'^'     )  i  J>^  Jtm  (i*  Ci.-'^ 

7/07/70 

1,8X6.13 

1796 

2/10/72 

"1    -  T  ■ 

.X.45 

TOTA.L  $11,963.74 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  :  4  R  C  H  2  5  1975 


Secretary  and  Assistant  iDeneral  Manager 


PUBL5C  UT5UUES  COMf^lSSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No 


RESOLVED,  That  on  the  recommendation  of  the  General 

Manager  of  Public  Utilities,  the  General  Manager  and  Chief 

Engineer  of  the  San  Francisco  V^ater  Department,  and  the  City 

Attorney,  this  Commission  approves  the  cancellation  of  claims 

against  debtors  and  the  write-off  of  uncollectible  accounts  as 

follows:  '/■•''■■^  ' 

.';.r.c.isco        ,  ,  Departiaent  Contract  Mo,  1648  ~ 

Reference  ^'or  Water 


Nuraber 

Name 

D/0 

Amount 

769-01- 

003 

Annuzzi  Concrete  Co.  11/12/69 

$'  388. 

01 

769-04- 

026 

Eddie  Downing 

1/16/71 

■  ye- 

713. 

19 

769-04- 

047 

Edward  Guillory 

2/07/72 

63. 

00 

769-04- 

051 

Gail  Crespin 

3/24/72 

213. 

05 

769-04- 

053 

Susan  Moffatt 

6/19/72 

90. 

79 

121172 

Jewel  Bonner 

11/14/72 

96. 

00 

769-01- 

061 

Henry  C.  Beck  Co. 

5/09/73 

4,065. 

75 

1809A 

Self  Wrecking  &  Supply 

2/15/74 

609. 

69 

769-01- 

015 

(a) 

490  Post  Medical  Bldg. 

3/24/70 

>,682. 

72 

769-01- 

015 

(b) 

490  Post  Medical  Bldg. 

4/24/70 

734. 

06 

769-04- 

Oil 

Edward  Williams 

7/07/70 

1,816. 

13 

1796 

P.G.&E. 

2/10/72 

159. 

90 

1811 

Pacific  Telephone 

2/11/74 

331. 

45 

TOTAL 

$11,963. 

74 

at  its  meeting  of. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  b\  the  PiMir  Utilities  Commission 

MARCH  25  1975  X/         ^  ^ 

Ct/ne' 


Secretary  and  Assistant  Gfneral  Manager 


PUBLIC  UTILITIES  COMMISSION 

F SAN 


CITY  AND  COUNTY  OF  SAN  FHANCISCO 


RESOLUTION  N 


^  Cit,-^  aiv        ^^jfc^,  of.  San  f r^nciii'Qo,  . 

RESOLVED,  That  this  Commission  hereby c^l^ed 
awards  to  the  lowest  regular  and  responsible  bidder/^ 
the  following  contract,  subject  to  submission  of  * 
'  Affirmative  Action  report  to  the  General  Manager  of 

Public  Utilities^'  a  ^  f  .  ^^^-^  . 

San  Francisco  Water  Department  Contract  No.  1648  - 
Excavation  and  Repaving  for  Water  Service  Trenches,j^_^^^,^j^^ 
-  to  The  Lowrie  Paving  Company,  Inc.  in  the  amount 
of  $83,535.00;  and  all  other  bids  for  the  above- 
described  work  are  hereby  rejected,     ,       r       -  v  mXlr*\md 
to  pay  off  said  bwb  on  an  installment;  isasi.^  m€  hm^  executed 

-  f  In  addition  thereto,  Remittee ,  has  pre?- 

Uonu  assuring  t^xi.  ij^ayasejit  of  mc^yixes  ms%a  wiaer 
"Sits sort;'  Mote; 

That  this  Co®mssi0ri  hm'^bv  am^roves 


merit  <  tiiry  71-  and  Johnson  ^.ssociatf » 

shall  b*-  :>y  of  said  Promissory  Motm 


hereby  certify  thdt  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

MARCH'2  5  m^^ ' 


PUBLIC  UTILITIES  COi^MISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


i    RESOLUTION  No! 

City  and  County  of  San  Francisco 
RESOLUTION  N0.-75j:  ^ 

WHEREAS,  The  City  and  County  of  San  Francisco 


issued  a  Land  Use  Permit  on  March  15,  19  74  to  Century  72 

..bandon  its  present  passenger  terminal  at  Third  ano  lownsenu  br,xeec«f  a,»u 

and  Johnson  Associates,  a  Joint  Venture,  hereinafter  called 

"Permittee",  for  purposes  of  construction  and  installation 
at  Fourth  and  Townsend  Streets;  and 

of  plaza,  landscaping  and  parking  in  the  Cit^  of  Mountain 

View;  and 

patrons  who  also  ^thern  Pacific's  coirsnuter  service;  and 

WHEREAS,  In  addition  to  a  monthly  permit  fee, 

Permittee  is  responsible  for  reimbursing  the  City  for  taxes 

necessary  in  order  to  at..compiisa  aa      j as tii»ea c  ^..^^  c^i ■v:,y 

and  assessments;  and  ,  „ 

^  .  .  'v    r   and  from  the  v,evi  depot;  now,  therefore,  be  it 

WHEREAS,  Subsequent  to  the  issuance  of  the  Permit, 

an  assessment  in  the  amount  of  $4,751.55  was  levied  against 

rh^r',^^  t^e  ■^.ry.^i^  o''  Ij-^c  ^5  V.UTd       that  n  wiU  be  as  follows: 
tlie  permit  area  by  the  City  of  Mountain  View;  and 

WHEREAS,  Permittee  has  requested  that  it  be  allowed 
thence  ri«  fourth ,  Townsend  to  Third,  and  reguiar  route 
to  pay  off  said  sum  on  an  installment  basis  and  has  executed 

a  Promissory  Bote  for  payment  thereof;  and 

thence  via  Brannan,  Fourth  to  Third,  and  regular  route „ 

WHEREAS,  In  addition  thereto.  Permittee  has  pro- 

vided  City  and  County  of  San  Francisco  with  a  Faithful  Per- 

PURTlffiR  RESOLVED,  That  this  Corranission  approves  tr,e  ioixov^in^ 
formance  Bond  assuring  full  payment  of  monies  owed  under 

said  Proraissory  Note; 

Northbound,  err  Third  Street  from  Fourth  to  Townsend; 
NOW,  THEREFORE,  BE  IT 

W \J  ■  - 

RESOLVED,  That  this  Commission  hereby  approves 

apf-,  be  it 

and  authorizes  the  acceptance  of  a  Promissory  Note  for  pay- 
ment  of  $4,751.55  from  Century  72  and  Johnson  Associates,  A 

Joint  Venture.     Terms  and  conditions  for  payment  thereof 

,;.  3*  ^Kfi  ne'"'""'^  v}f  d^  ???»T)r?To^'e  the  p-^ytial  route  sbandonmeTi t  involve 
shall  be  in  accordance  with  copy  of  said  Promissory  Note 

on  file  with  Commission's  Secretary. 

,  u-.e  xu.cg.ang  r^---^:^-^--  --^  ^.^'r..,.^  by  the  Pu^It- 


at  its  meetinp^  g..  _^  ^  .-^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  ^TTTT 

MA.RCr;  2  5  1975     '  * 


at  its  meeting  of. 


Secretary  and  Assistant  Ger^ral  Manager 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  No/?5— Ol.l-S 

WHEREAS,  The  Southern  Pacific  Transportation  Company  is  going  to 
abandon  its  present  passenger  terminal  at  Third  and  Townsend  Streets  and 
instead  use  a  new  terminal  nearing  completion  just  one  block  southwestward 
at  fourth  and  Townsend  Streets;  and 

WHEREAS,  The  route  of  Muni  Line  15  Third  had  been  set  to  serve 
patrons  who  also  use  Southern  Pacific's  commuter  service;  and 

WHEREAS,  Abandonment  of  a  small  portion  of  the  current  route  is 
necessary  in  order  to  accomplish  an  adjustment  that  will  effectively  serve 
our  patrons  travelling  to  and  from  the  new  depot;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway 
to  change  the  route  of  Line  15  Third  so  that  it  will  be  as  follows: 

Northbound,  regular  route  to  Third  and  Fourth  Streets, 
•  ■         thence  via  Fourth,  Townsend  to  Third,  and  regular  route; 

Southbound,  regular  route  to  Biennan  and  Third  Streets, 

thence  via  Brannan,  Fourth  to  Third,  and  regular  route o 

and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  approves  the  following 
abandonment: 

Northbound,  on  Third  Street  from  Fourth  to  Townsend; 

Southbound,  on  Third  Street  from  Brannan  to  Fourth o 
and,  be  it  ,  - 

FURTHER  RESOLVED,  That  this  Commission  requests  the  Mayor  to  recom- 
mend to  the  Board  of  Supervisors,  in  accordance  with  Charter  Section  3 „ 595(c), 
that  the  Board  not  disapprove  the  partial  route  abandonment  involved c 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of      M  A  RK^^  ^  !^  1Q"^{^   


\ 

l 

PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  NO, 

\ 

WHEREAS,  The  Southern  Pacific  Transportation  Company  is  going  to 
abandon  its  present  passenger  terminal  at  Third  and  Townsend  Streets  and 
instead  use  a  new  terminal  nearing  completion  just  one  block  southwe stward 
at  Fourth  and  Townsend  Streets;  and 

WHEREAS,  The  route  of  Muni  Line  19  Polk  (S„Po  Depot  trips)  had 
been  set  to  serve  patrons  who  also  use  Southern  Pacific's  commuter  service; 
and 

WHEREAS  J,  Abandonment  of  a  small  portion  of  the  current  route  is 
necessary  in  order  to  accomplish  an  adjustment  that  will  effectively  serve 
our  patrons  travelling  to  and  from  the  new  depot;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway 
to  change  the  route  of  Line  19  Polk  (SoP.  Depot  trips)  so  that  it  will  be 
as  follows: 

Northbound,  from  a  new  terminal  on  Fourth  Street  at  Townsend, 
northwest  corner,  via  Townsend,  Fifth,  Brannan,  and  regular 
route; 

Southbound,  regular  route  to  Brannan  and  Fourth,  thence  via 
Fourth  to  Townsend 0 

and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  approves  the  following 
abandonment: 

Northbound,  from  terminal  on  Townsend  at  Second  Street,  via 
Townsend,  Fourth,  Brannan  to  Fifth; 

Southbound,  from  Brannan  and  Fourth,  via  Brannan,  Second  to 
Towns en d| 

Mission  Rock  Loop,  from  Fourth  and  Brannan,  via  Brannan, 
Third,  China  Basin,  Mission  Rock,  Third,  King,  Second  to 
Townsend o 

and,  be  it 


"1 


.9 
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FURTHER  RESOLVED,  That  this  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  in  accordance  with  Charter  Section 
3c595(c'),  that  the  Board  not  disapprove  the  partial  route  abandonment 
involvedo^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of   .  


^  ,^        :  ,^  ^^^^^^ 

Secretary  and  Assistant^ General  Manager 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  N0o75— CM-3.8 

WHEREAS,  The  Southem  Pacific  Transportation  Company  is  going  to 
abandon  its  present  passenger  terminal  at  Tl'iird  and  Townscnd  Streets  and 
instead  use  a  new  terminal  nearing  completion  just  one  bloclc  southw©stward 
at  Fourth  and  Townsend  Streets;  and 

WHEREAS,  The  route  of  Muni  Line  27  Noe  had  been  set  to  serve 
patrons  who  also  use  Southern  Pacific's  coirmuter  serw^-ei  and 

WHEREAS,  Abandonl'Snt  of  a  small  portion  of  the  current  route  is 
necessary  in  order  to  accomplish  an  adjustment  that  will  effectively  serve 
our  patrons  travelling  to  and  from  the  new  depot;  now,  thercjfore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway 
to  change  the  route  of  Line  27  Noe  so  that  it  will  be  as  follows: 

Inbound,  regular  route  to  Bryant  and  Fifth,  thence  via  Fifth, 


Outbound,  regular  route  to  Townsend  and  Fourth,  thence  via 
Townsend,  Fifth  to  Brannan,  and  regular  route o 

FURTHER  RESOLVED,  That  this  Commission  approves  the  following 


Inbound,  from  Bryant  and  Fifth,  via  Bryant,  Fourth  to 


Outbound,  from  Fourth  and  Townsend,  via  Fourth,  Brannan 
to  Fiftho 

_  be  it 

FURTHER  RESOLVED,  That  this  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  in  accordance  with  Charter  Section 
3o595Cc),  that  the  Board  not  disapprove  the  partial  route  abandonment 
involve do 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of  -      '        |Cj7gf  ^'^^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COmSSION 


City  and  County  of  San  Francisco 


RESOLUTION  NOo   "75— 01^3 


WUEjREAS,  The  Southern  Pacific  Transportation  Company  is  going  to 


abandon  its  present  passenger  terminal  at  Third  and  Townsend  Streets  and 
instead  use  a  new  terminal  nearing  completion  just  one  block  southeastward 
at  Fourth  and  Townsend  Streets;  and 

WHEREAS,  The  route  of  Muni  Line  32  Embarcadero  had  been  set  to 
serve  patrons  who  also  use  Southern  Pacific's  commuter  service;  and 


necessary  in  order  to  accomplish  an  adjustment  that  will  effectively  serve 
our  patrons  travelling  to  and  from  the  new  depot;  now^  therefore j  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway 
to  change  the  route  of  Line  32  Embarcadero  so  that  it  will  be  as  follows: 


Northbound,  from  new  bus  line  terminal  on  Fourth  at  Townsend, 
southwest  corner  J,  via  Fourth,  Berry  ^  Third,,  Townsend  to  Second, 
and  regular  route; 

Southbound,  regular  route  to  Townsend  and  Third,  thence  con- 
tinue on  Townsend  to  terminal  on  Fourth  Street o 


and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  approves  the  following 
abandonment: 

Northbound,  from  Third,  via  King,  Second  to  Townsend „ 
Southbound  -  none„  : 

and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  in  accordance  with  Charter  Section 
3oS95(c),  that  the  Board  not  disapprove  the  partial  route  abandonment 
involved „ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of 


WHEREAS,  Abandonment  of  a  small  portion  of  the  current  route  is 


ecretary  and  Assistant  General  Man4ger 
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PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  ^0^5^01^10^ 

WIEREAS^  The  Southern  Pacific  Transportation  Company  is  going  to 
abandon  its  present  passenger  terminal  at  Third  and  Townsend  Streets  and 
instead  use  a  new  terminal  nearing  completion  just  one  block  southwestward 
at  Fourth  and  Townsend  Streets ;  and 

WIEREASs  The  rout©  of  Muni  Line  40  Commuter  had  been  set  to  serve 
patrons  who  also  use  Southern  Pacific's  commuter  service;  and 

WHEREAS,  Abandonmient  of  a  small  portion  of  the  current  route  is 
necessary  in  order  to  accomplish  an  adjustment  that  will  effectively  serve 
our  patrons  travelling  to  and  from  the  new  depotf  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway 
to  change  the  route  of  Line  40  Commuter  so  that  it  will  be  as  follows: 

Northbound »  from  new  bus  terminal  on  Townsend  at  Fourth 

Street  J  southwest  comer,  via  Townsend  to  Third  and 

regular  route;  ,  .  , 

Southbound^  regular  route  to  Howard  and  Fourth  Street, 

thence  via  Howard^  Fifth,  Townsend  to  terminal » 
and,  be  it  •  ..'    j      '  ' 

FURTHER  RESOLVED,  That  this  Commission  approves  the  following 
abandonment : 

Northbound  =-  none 

Southbound,  Fourth  Street  from  Howard  to  Townsend  (express 
route  -  no  stops  to  be  abandoned) o 


I  hereby  certify  that  the  foregoing  resolution  was  adopted -by  the/  Public  ' 
Utilities  Commission  at  its  meeting  of  '  - '  *  


Secretary  and  Assistant  General  Manager 
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PUBLIC  UTILITIES  COMMISSION 
City  and  Coimty  of  San  Francisco 
RESOLUTION  N0„  75—01.^1. 

WHEREAS,  The  Southern  Pacific  Transportation  Company  is  goin^  to 
abandon  its  present  passenger  terminal  at  Third  and  Townsend  Streets  and 
instead  use  a  new  terminal  nearing  completion  just  one  block  southwestward 
at  Fourth  and  Townsend  Streets;  and 

WHEREAS,  The  route  of  Muni  Line  42  Evans  had  been  set  to  serve 
patrons  who  also  use  Southern  Pacific's  commuter  service;  and 

WHEREAS,  Abandonment  of  a  small  portion  of  the  current  route  is 
necessary  in  order  to  accomplish  an  adjustment  that  will  effectively  serve 
our  patrons  travelling  to  and  from  the  new  depot;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway 
to  change  the  route  of  Line  42  Evans  so  that  it  will  be  as  follows: 

Northbound,  regular  route  to  Third  and  Fourth  Streets,  thence  via 

Fourth,  Townsend  to  Tliird,  and  regular  route; 

Southbound,  regular  route  to  Brannan  and  Third  Streets,  thence 

via  Brannan^  Fourth  to  Third,  and  regular  route » 

and,  be  it 

FURTHER  RESOLVEDj  That  this  Commission  approves  the  following 
abandonment: 

Northbound,  on  Third  Street  from  Fourtn  to  Townsend; 
Southbound,  on  Third  Street  from  Brannan  to  Fourth o 

and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  in  accordance  with  Charter  Section 
3o595(c),  that  the  Board  not  disapprove  the  partial  route  abandonment 
involved,, 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mr^  f  *J  C-Xi^^^ 


WHEREAS,  Two  bids  were  received  on  February  25,  1975,  for 
Municipal  Railway  Contract  No.  MR-712,  Washington-Mason  Cable 
Carbarn,  Cable  Car  Machinery,  Cable  Rewinder,  and 

WHEREAS,  It  has  been  determined  by  this  Commission  that 
it  is  to  the  best  interests  of  the  City  and  County  of  San  Francisco 
that  the  two  bids  heretofore  received  in  connection  with  the  said 
project  be  rejected;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  the  two  bids 
received  February  26,  1975,  for  Municipal  Railway  Contract  No. 
MR-712,  Washington-Mason  Cable  Carbarn,  Cable  Car  Machinery, 
Cable  Rewinder,  and  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  Rebid  Call 
as  foil  ows : 

Municipal  Railway  Contract  No.  MR-712-R--Washington-Mason  Cable 
Carbarn,  Cable  Car  Machinery,  Cable  Rewinder, 

and,  be  it  further 

RESOLVED,  The  activity  hereinbefore  described  is  categorically 
exempt  from  an  environmental  impact  report  in  accordance  with  list 
adopted  by  the  City  Planning  Commission  July  25,  1974,  Class  IB. 

ioxi^^-iiig  class  I®  involved: 

:;^S  Pattern. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of. 


MARCH^^5  19?5  ^ 


Secretary  and  Assistant  GenerM  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

,75-0123 


RESOLUTION  No.F_ 


RESOLVED,  that  this  Commission  requests  the  Mayor's 
recommendation  to  the  Board  of  Supervisors  for  approval  of 
Municipal  Railway's  request  for  supplemental  appropriation 
in  compliance  with  Charter  Section  8.403  in  the  amount  of 
$  429,  to  the  credit  of  the  following  appropriations: 

4.735.130.002.000 

"Wages  -  Miscellaneous  Employees"  $  365 

4.735.863.000.000 

O.E.  860  "Pension  and  Retirement 

Allowance"  64 


I.  AM  '  is  involved 

the  following  class  is  involved: 
7358  Pattern  Maker 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at      -noting  of.  MARCK  ^  ^  ^^''^ 


Secretary  and  Assistant  Cfneral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.LAd  ■<  ■  -'"■■j^ 


RESOLVED,  that  this  Commission  requests  the  Mayor's 
recommendation  to  the  Board  of  Supervisors  for  approval  of 
Municipal  Railway's  request  for  supplemental  appropriation 
in  compliance  with  Charter  Section  8,403  in  the  amount  of 
$1,055,  to  the  credit  of  the  following  appropriations: 


at  t-  oifaiE^i, 

4.735.130.002.000  0400, 

"Wages  -  Miscellaneous  Employees"  $903  aiROUnt 

4.735.863.000.000  >al  '  th 

O.E.  860  "Pension  and  Retirement  .aests 
Allowance"  152 

7422  and  Or 


The  following  class  is  involved: 
7245  Painter 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

>  r  MARCH  25  1975      j//  / 

at  Its  meeting  of.    /!  f  g     -r  /^/f 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  m ^  ■    —    '  ■<'-'*^* 


RESOLVED,  That  this  Coimnission  hereby 

approves,  in  accordance  with  Resolution  No.  73-0400, 

i.e.  .  of  FiH>ri,  ,  cotai 

adopted  October  23,  1973,  payment  of  claims  in  amount 

of  $33,246.82,  made  by  the  Municipal  Railway,  month 

of  February,  1975,  per  Revolving  Fund  Payment  Requests 

Nos.   7375,  7390,  7409,  7415,  7422  and  Request  for  ,  . 

*        X<:>X   i>rXfiM:iii,  Q'L   Oiattiage  CiliiliiS  Wt'Jii.i.i'i 

Warrant  Nos. :  257 1, 

.  .i.p4l  Railway  has  againc,  .  ...  ..o 


'■*f:d^  Thift  h,  thin-  Com;;V' e r-; :o  5' e 


I  hercb3/  cerivfy  that  the  for  agoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  MARnH25  1975         //  / 

at  Its  meeting  of  ' '  -  ^ "  ■  '  ^     -  '  -  '  -  ^  /   /  '^///^ 

Secretary  and  Asiistant  Genial  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Mr.  *  <>     <x  Ji..*«yO 

PUBLIC  UTILIT.  lON 
City  and  County  of  San  Francisco 

i.hiSOLUTION  NO.  ^ 


RESOLVED,  That  this  Commission  on 
the  recommendation  of  the  General  Manager  of 
Public  Utilities,  Department  Managers,  and  the 
^  City  Attorney,  hereby  approves  compromise  set- 

in 

lements,  month  of  February,  1975,  total 
approvi  ^^^^^  billed:     $7,924.14;  to ta¥ ^compromise  ^^^^ 
^^^-'■'^•^^  settlements :     $4,758.51"^^--  and  approves  collec- ^ 
assure   t^ons,  month  of  February,  1975,  in  the  amount 

of  $8,178.74  for  pa5nnent  of  damage  claims  which 
m  Appr        Municipal  Railway  has  against  miscellaneous 

Act* 

portatx^et.tors,  per  list  of  March  5,  1975.  .  ^ 

under  Project  No.  CA~03~007  8;  now,  therefore,  be  it 

ABSOLVED,  That  this  Commission  hereby  approves  the 

travel  of  Fred  C.  Thomas,  Fernand  Canepa,  and  James  Clarke 

to  the  Mishawaka,  Indiana  plant  of  MA  General  Corporation  for 

the  purpose  of  production  inspection  of  100  diesel  motor  coaches 

to  assure  compliance  with  contract  specifications;  and,  be  it 

FURTHER  RESOLVED,  That  travel  advances  to  the  indi- 

x'-'^^^-ils  listed  below  is  approved  in  the  araounts  indicated: 

FRED  C,   THOMAS  ~  $2,500 

FERNAND  CANEPA  $1,000 

JAMES  CLARKE  ~  $1,000 


■;>er8bv  oerr.:};  v  tn 'ii:  ::hv'   ^oregoing  resoliitlon  w^^s  a  "  '  the 

1  herahy  certify  tttat  the  foregoing  resolution  t^iw  adopted  hf  the  Public  Utilities  Com-Mfsjon  ^ 

,         ,  MARCH  2  5  1975y  y  J"  "  "^ 

at  Its  meeUng  oj.   ^  /   .  ^ 


lanazer 


\ 


I 
I 
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PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  NO.  T'S'^OiSV 


WHEREAS,  This  Commission,  by  its  Resolution  Num- 
ber 74-0433,  approved  the  award  to  AM  General  Corporation 
a  contract  for  furnishing  100  Diesel  Transit  Type  Motor 
Coaches  and  spare  parts;  and 

WHEREAS,  The  US  Department  of  Transportation,  in 
approving  this  contract  and  federal  grant,  desires  that  the 
Municipal  Railway  inspect  the  manufacturing  of  the  buses  to 
assure  compliance  with  specifications;  and 

WHEREAS,  Funding  for  said  inspection  is  available 
in  Appropriation  for  4,795,994,078,600  derived  from  Trans- 
portation Development  Act  funds  and  Urban  Mass  Transit  Act 
funds  under  Project  No,  CA-03-0078;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
travel  of  Fred  C.  Thomas,  Fernand  Canepa,  and  James  Clarke 
to  the  Mishawaka,   Indiana  plant  of  AM  General  Corporation  for 
the  purpose  of  production  inspection  of  100  diesel  motor  coaches 
to  assure  compliance  with  contract  specifications;  and,  be  it 

FURTHER  RESOLVED,  That  travel  advances  to  the  indi- 
viduals listed  below  is  approved  in  the  amounts  indicated: 

FRED  C.   THOMAS  -  $2,500 

FERNAND  CANEPA  -  $1,000 

JAMES  CLARKE  -  $1,000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  r{     :    '  '''^'^'^ 
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Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION        *  *J      <^  .L>.r«>UP 


WHEREAS,  Bids  were  received  on  February  28,  19  75  for  San 

axis  vre  re  receive  a  on  t^uru-AT  Jb  ^ 

Francisco  Municipal  Railway  Improvement  Corporation  (SFMRIC) 

Contract  No.  MR  607,  Purchase  of  Streetcar  Crossovers  and  Special 

Work  for  Muni  Metro  Center;  and 

WHEREAS,  One  bid  was  received;  and 

WHEREAS,  The  low  bidder  submitted  a  proposal  which,  in  the 
opinion  of  the  City  Attorney,  contained  certain  irregularities;  and 

WHEREAS,  By  re-advertising  the  bidding  period  will  be  extended 
to  allow  bidders  more  time  in  which  to  bid;  and 

WHEREAS,  This  additional  bidding  time  may  result  in  more  re- 

. V ,  >        ri  \r< r t  [  ^  i,  n.  o:  ^-ji  e  h  i  d d i n a  ne  r  i  od  w  1 1  be 
sponsive  bids  and  cost  saving  to  the  City;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  SFMRIC  to 

;-.s  additional  biddinq  time  may  result  in 
reject  the  sole  bid  received  on  February  28,  1975,  for  SFMRIC 

^■-'re , 

Contract  No.  MR  607,  Purchase  of  Streetcar  Crossovers  and  Special 
Work  for  Muni  Metro  Center,  and  to  re-advertise  for  Contract  MR  607. 

reject  the  sole;  bid,  race iv-ed  on, February  .28,-  197.5  ^  for^ 
SIWIC  Contrs^ct  l^o*  MR  619,  Purchase  of  Rails  and  Accessories 
for  Muni  Metro  ■Center.  ^  mkd  hm,  r it  h.^robr  '  r-^i. 

FUETHER  iaSi?QI*Vli5,.  .Tkat  ,1^^^  ^requests  the 


I  hzrahy  cenify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

MARCH  25  1975  /  '/^ 


at  iU  weeting  of.   tvi  n  ^\_v^J  ^jyf — ~  ~A 


Secretary  and  Assistant  General  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION 

PUBLIC  UTi:,J'vr^-'"  :y',M'ALs:::> 

City  and  County  of  San  Francisco 

RESOLUTION  NO.  ^ 
WHEREAS,  Bids  v/ere  received  on  February  28,  1975, 

for  San  Francisco  Municipal  Railway  Improvement  Corporation 
(SFMRIC)   Contract  No.  MR-619,  purchase  of  Rails  and  Accessories 
for  Muni  Metro  Center;  and  inoperable  and  any  attempt  to 

opeiuce    WHEREAS,  One  bid,  in  the  suih  of  $169  ,828.40,  was 
received;  and  destruction;  and 

VJHEREAS,  The  low  bidder  submitted  a  proposal  which, 
in  the  opinion  of  the  City  Attorney,  contained  certain  irregulari 
ties;  and  -a i -i-iiy »         cxie  ^iCc^xiu  caolG  ^ai.  iuocoi'  sysLc-.  j^l  lu'^ 

cable  c a  WHEREAS ,  By  readvertising  the  bidding  period  will  be 
extended  to  allow  bidders  more  time  in  which  to  bid;  and  ut 

delay  tb  WHEREAS ,  This  additional  bidding  time  may  result  in 
more  responsive  bids  and  cost  saving  to  the  City;  now,  therefore, 
be  iting  motor  wil 1  not  last  long  under  the  abuse  it  is  receiv- 
ing due    RESOLVED,  That  this  Commission  recommends  that  the  a 
SFMRIC  reject  the  sole  bid  received  on  February  28,  1975,  for 
SFMRIC  Contract  No.  MR  619,  Purchase  of  Rails  and  Accessories 
for  Muni  Metro  Center;  and  be  it ommission  hereby  declares  that 

an  emerg  FURTHER  RESOLVED,  That  this  Commission  requests  the 
SFMRIC  readvertise  the  contract .nner  from  funds  available  in 
appropriation  3.735,995.000. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  public  Utilities  Commission 


at  its  meeting  of. 


MARCH  2  5  197^/ 


Secretary  and  Assistcmt  General  Manager 
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PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  NO.  75-0130 

WHEREAS,  Only  one  motor  system  is  operating  at  the 
cable  car  house  and  the  condition  of  the  second  motor  system 
is  such  that  it  is  completely  inoperable  and  any  attempt  to 
operate  without  repair  work  on  the  bearing  would  result  in 
its  complete  destruction;  and 

WHEREAS,   Funds  are  urgently  required  in  the  amount 
of  $30,000.00  to  effect  necessary  repairs  and  replacement  work 
on  the  bearings  of  the  second  cable  car  motor  system  at  the 
cable  car  house;  and 

WHEREAS,   If  these  funds  are  not  provided  v/ithout 
delay  there  will  be  a  complete  breakdown  of  the  cable  car 
system  for  an  extended  period  of  time  because  the  existing 
driving  motor  will  not  last  long  under  the  abuse  it  is  receiv- 
ing due  to  heavy  overloads.     The  system  now  must  be  shut  down 
frequently  to  allow  the  one  operable  motor  to  cool  down;  now 
therefore,  be  it  ■ 

RESOLVED,   That  this  Commission  hereby  declares  that 
an  emergency  condition  exists  and  that  necessary  repairs  be 
made  in  the  most  expeditious  manner  from  funds  available  in 
appropriation  3.735.995.000. 


I  hereby  certify  that  the  foregoing  resolution  v/as  adopted  by 
the  Public  Utilities  Coimnissiori'  at  its  meeting  of        -.  R  C  H  ^  0  1975 


Secretary  and  Assistant  General  Manager 


1 


PUBLIC  UTILITIES  COMMISSION 

CJTY  AND  COUNTY  OR  SAN  FRANCISCO 


RESOLUTION  No 
CITV 


RESOLVED,  That  the  budget  estimates  for  the  fiscal  year 
1975-76,  as  prepared  by  the  General  Manager  of  Public  Utilities, 
which  were  approved  by  Resolution  74-0442  on  December  10,  1974, 
be  amended  by  the  amount  of  Supplemental  Budgets  as  listed  below: 

the  Gensrc-a  X  Maiiaqer  , 

Bureau  of  Light,  Heat  &  Power  Or*  John  2,096 
General  Office  is  herebv  3,161 

Municipal  Railway  to  exercise  a  792,425 

Water  Department  @s  of  the  General  Mana  148,681 
Hetch  Hetchy  Project  ad,  be  it  furthe        19 , 716 
Total  $966,079 
^'^^^OliVBD,  That  in  the.  absence  oi 
and,  be  it  further  ,X  ?5anager  of  Pvibllc  Utilities 

RESOLVED,  That  the  supplemental  budget  estimates  in  the 
amounts  indicated  be  filed  with  the  Controller  in  accordance  with 
the  provisions  of  Charter  Section  6,200;  and,  be  it  further 

RESOLVED,  That  the  permanent  salaries  account  of  the 
various  bureaus  and  departments  of  the  Public  Utilities  Commission 
be  adjusted  in  accordance  with  provisions  of  the  1975-76  Salary 
Standardization  Ordinance. 


L  hereby  cenily  iJkii  ih^  jo-r-^gomg  resokitkm  was  adopted  hy  ths  FuhUc  Utilities  Commission 

^ »««.«g 0/'  MARCH  25  1975  ^  /  ^ 

Sec!.z'::jTy  and. /Assistant  General  Manuqer 


1 


1 


1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nr»»  ^ 


RESOLVED,  That  in  the  absence  of 
John  D.  Crowley,  General  ^lanager  of  Public 
Utilities,  the  Assistant  General  Manager, 
Finance,  Public  Utilities,  Dr.  John  ^I. 
Christensen,  Jr.,  shall  and  is  hereby 
authorized  and  directed  to  exercise  all  of  the 
powers  and  duties  of  the  General  Manager  of 
Public  Utilities;;  and,  be  it  further 

RESOLVED,  That  in  the  absence  of 
both  the  General  "Manager  of  Public  Utilities 
and  the  Assistant  General  rianager.  Finance, 
the  Secretary  and  Assistant  General  rianager. 
Administrative,  Thomas  G.  Flynn,  shall  and  is 
hereby  authorized  and  directed  to  exercise 
all  the  powers  and  duties  of  said  General 
Manager  of  Public  Utilities. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pubhc  Utilities  Commission 

at  its  meeting  of    MARC  H  2  5  1975        //  / 


Secretary  and  Assistant  General  Manager 


V 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nof^^II  — 


WHEREAS,  An  emergency  condition  has  existed  in  San  Francisco 
since  Tuesday,  March  25,  1975,  at  3:15  a.m.,  due  to  a  broken  16- 
inch  Sutro  Reservoir  feeder  main  at  Niagara  Street,  between 
Cayuga  Street  and  Alemany  Boulevard;  and 

WHEREAS,  The  above  water  main  break  resulted  in  extensive 
damage  to  street  and  sidewalk  paving,  leaving  a  portion  of  Niagara 
Street  impassable  to  traffic;  and 

WHEREAS,  the  scattering  of  debris  over  a  large  area  also 
created  an  extreme  hazard  to  pedestrian  and  vehicular  traffic;  and 

WHEREAS,  The  broken  water  main  has  impaired  water  service  to 
the  general  area;  and 

WHEREAS,  Emergency  repairs  to  the  street,  sidewalk  and  water 
main  are  necessary  to  restore  normal  vehicular  and  pedestrian 
traffic,  to  carry  on  the  operation  of  the  San  Francisco  Water 
Department  without  interruption,  and  to  protect  the  interest  of 
and  safeguard  the  health  and  welfare  of  the  citizens  of  the  City 
and  County  of  San  Francisco;  and 

WHEREAS,  Such  repairs  must  be  made  expeditiously  to  restore 
the  integrity  of  those  streets  and  of  the  water  distribution  system, 
and  to  eliminate  hazards  to  the  general  public:     therefore,  be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Commission, 
in  accordance  with  the  provisions  of  Section  6.30  of  the  Administra- 
tive Code,  hereby  declares  the  existence  of  an  emergency,  and  directs 
the  General  Manager  of  Public  Utilities  to  effect  such  emergency 
repairs  in  the  most  expeditious  manner;  and,  be  it  further 

RESOLVED,  That  the  Controller  be,  and  he  is  hereby  requested 
to  transfer  funds  in  the  amount  of  $70,000  from  Appropriation 
No.  4.746.000.000  to  Appropriation  No.  4.746.713.000  to  provide 
for  said  emergency  repairs. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

(  MARCHED  1375 

at  Its  meeting  of   •    . 


Secretary  and  Assistant  General  Manager 


\ 


I 


PUBLIC  UTILITIES  COI^MISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


WHEREAS,  an  emergency  leakage  condition  has 
developed  at  Sunset  Reservoir  (South  Basin)  located 
near  28th  Avenue  and  Pacheco  Street,  and      xxi-j  .  .^  - 

,r;7^e  or  will  J^-© 

WHEREAS,   leakage  has  recently  been  greater 
than  the  15  gallons  per  minute  limit  of  the  Water 
Department  leakage  alarm  system,  and 

WHEREAS,  Water  Department's  limited  forces       *■  " 
have  been  unable  to  repair  the  greater  areas  of  leakage,, 
and 

WHEREAS,  efforts  to  find  and  repair  the  leaks 
have  resulted  in  draining  the  water  from  the  South 
Basin,  creating  a  reduced  storage  of  water  available 
for  fire  protection  and  domestic  service  to  major 
area  of  San  Francisco,  and 

WHEREAS,  repairs  must  be  completed  before  '  * ^000. 00 

April  15,   1975  in  order  to  return  the  South  Basin  of 
Sunset  Reservoir  to  service  prior  to  the  warm  weather 
period,  now  therefore  be  it 

4,500.00 

RESOLVED,  That  time  being  of  the  essence, 
this  Commission,  in  accordance  with  the  provisions 
of  Section  6.30  of  the  Administrative  Code,  hereby 
declares  the  existence  of  an  emergency  and  authorizes 
the  immediate  repair  to  the  reservoir  basin,  and  be. 
it 

FURTHER  RESOLVED,  That  the  Controller  is 
hereby  requested  to  transfer  funds  in  the  amount  of 
$25,000.00  from  Appropriation  No.  4.747.000.000  to 
Appropriation  No.  4.746.714.000  to  provide  for  said 
emergency  repairs. 


PUBLIC  UTILITIES  COmiSSIOK 
CITY  M!D  COb^MTY  OF  SAN  FRAHCISCO 


Resolution  No.  73-0104-nR 


3-25-75 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Miniicipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt .No . 
&  Prayer 


Accident  PI/ 
Type        Date  PD_ 


Settlement 


Non-litigated  Settlement 


Jakob  Tittiger 


73  B  1079-1  8-6 
$10,000.00 


11-8-75  A 


S  1,700.00 


Litigated  Settlements  -  CA  Office 


Russell  Gaines, 
guardian  ad  litem 
of  Kent  Gaines 


70  B  1221-4  3-2  12-7-70 
S50,000o00 


5,000.00 


Ora  Vivian  Given s 


73  S  0811-8    6-2      5-27-74  A 

800  c  00 


4,500.00 


$  11,200.00 


Total  settlements:  5 


Appro.  4.735.804,000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  March  25,..,, 1975 » 


Secretary  and~Assistant ' GeneraT~Manager 


3-25-75 


I 


i  - 


I?  I  W  U  T  E  S 

PUBLIC  UTILITIES  COM-HISSION 
CITY  AND  COUinITY  OF  SAW  FRANCISCO 

Joseph  Lo  Alioto,  Mayor 

Room  282,  City  Hall 
2s30  p,m« 

April        19  75 

COMrnSSIOiSIERS 
H.  Welton  Flynn,  President 
Joseph  Po  Byrne,  Vice  President 
Joseph  J.  Diviny 
Henry  Eo  Berman 
Dennis  Vo  Carey 


DEPARTFiEMTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUPJEAUS 

Accounts 

Public  Service 

Personnel  &  Safety 

Transportation 


John  D,  Crowley 
GENERAL  MAi^AGER  OF  PUBLIC  UTILITIES 


Thomas  G.  Flynn 


SECRETARY  AI^D  ASSISTANT 
GENERAL  flANAGER,  ADMIHISTRA.TIVE 


f 


Call  to  Orders  2s45  p.m. 

Presents  Commissioners  H„  Welton  Flynn ,  Joseph  P.  Byrne, 

Henry  E.  Berman,  Dennis  V.  Carey 

Absent;  Commissioner  Joseph  Je  Diviny 


The  minutes  of  the  regular  meeting  of  the  Commission  held  March  25, 
1975  were  approved. 


RESOLUTION  On  motion  of  Byrne,  seconded  by  Carey,  the 

NOo  following  resolution  was  adopted s 

75-0135    H  Bid  call  for  HH  Contract  No,  521  for  Market 

Street  Subway  electrification  system,  Embarcadero 
Station  to  Duboce  Portal,  under  the  Power 
Improvement  Program. 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Byrne,  seconded  by  Carey,  the 
following  resolution  was  adopted? 

75-0136    H  Bid  Call  for  HH  Contract  Wo.  510  for  sandblasting 

and  painting  drum  gates  and  operating  cylinders 
and  piping  for  slide  gates  at  O' Shaughnessy  Dam. 

Votes     Ayes-Flynn,  Byrne,  Ber)]cian,  Carey 

On  motion  of  Byrne,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

75-0137    H  Honoring  Reynold  S.  Tillner,  Secretary-General 

Manager  of  Turlock  Irrigation  District,  on  his 
retirement  April  1,  1975. 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
follov/ing  resolution  was  adopted  s 

75-0138    W  Bid  call  for  WD  Contract   7D  No,  16  82  for  annual 

repaving  of  streets  and  sidewalks  for  the  Water 
Department     .  '   z   '  ' 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Beman,  seconded  by  Byrne,  the 
follov/ing  resolution  was  adopted s 

75-0139    W  Awarding  WD  Contract  No.  1669,  in  net  amount  of 

$45,960.00,  for  ductile  iron  main  in  Sutter  and 
Powell  Streets,  to  Shaw  Construction,  Belmont. 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


75-57 


On  motion  of  Herman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

75-0140     vf  Completion  '"'D  Contract  No.   152 C,  for  valve 

motorization  of  Lake  Pierced  Pxmp  Station  and 
Crystal  Springs  Outlet  Towers  and  authorizing 
final  payment  to  Monterey  Mechanical  Company, 
contractor. 


Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  x^as  adopted? 

75-0141    ^.7  Setting  Tuesday,  May  13,  1975,  at  2  s  30  p.m.,  for 

public  hearing  re  liens  and  special  assessments 
on  properties  for  unpaid  water  service  charges 
in  excess  of  one  hundred  dollars o 


Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted? 

75-0142    W  Authorizing  right-of-way  lease  for  1.65  acres 

Water  Department  property  in  Santa  Clara  County, 
to  Century  72  and  Johnson  Associates,  a  Joint 
Venture,  for  purposes  of  plaza,  parking,  land- 
scaping and  ingress  and  egress  to  adjacent 
buildings.     Terms  5  years,  with  options. 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 

Commissioner  Berman  was  excused  at  3s 25  p.m.     (emergency  telephone 
call)   and  returned  at  3s 38  pom. 


On  motion  of  Byrne,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

75-014  3    W  Approving  v/rite-offs  of  uncollectible  accounts 

receivable  more  than  ninety  days  past  due  - 
Month  of  February,  1975  _ 

Votes     Ayes-Flynn,  Byrne,  Carey 

On  motion  of  Carey,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

75-0144    M  Approving  supplemental  appropriation.  Municipal 

Railway,  $1,300,000  for  materials ,  supplies, 
fuels,  damage  claims,  and  other  operational 
necessities  to  complete  the  fiscal  year. 

Votes     Ayes-Flynn,  Byrne,  Carev 


75-58 


f  9  # 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adooteds 

Completion  ■iR  Contract  l<Io,   710  for  Presidio 
Building  garage  ceiling  repair  and  authorizing 
final  payment  to  William  Hclntosh  &  Son, 
contractor. 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Herman,  the 
follov^ing  resolution  v/as  adopted s 

Approving  legal  documents  to  permit  sale  by  San 
Francisco  riunicipal  Railway  Improvement 
Corporation  of  $26.4  million  Improvement  Bonds, 
Series  C,  in  connection  with  the  Transit  Improve- 
ment Program  and  requesting  SFfPIC  to  proceed 
with  the  sale. 

Votes     Ayes-Flynn,  Byrne,  Herman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

Requesting  the  Controller  to  draw  warrants  in 
settlement  of  claims  against  the  Municioal 
Railv/ay,  total  amount  of  $152,390.98. 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


****** 


The  Commission  adopted  Resolution  No.   75-0137,  honoring  Reynold  S. 
Tillner,  Secretary-General  Manager  of  the  Turlock  Irrigation  District, 
v/ho  retired  on  April  1,  1975,  after  42  years  of  service  to  the  people 
of  Stanislaus  and  i'ierced  Counties. 

Oral  L,  Moore,  Hetch  Hetchy  General  Manager,  announced  that  the 
annual  dinner  meeting  of  the  three  agencies  will  be  held  April  25, 
1975,  in  San  Francisco.     At  this  time  formal  presentation  of  the 
Commission's  resolution  will  be  made  to  Mr,  Tillner. 


****** 


Resolution  Uo,   75-0142,  authorizing  Water  Department  right-of-way 
lease  in  Santa  Clara  County  to  Century  72  and  Johnson  Associates 
for  the  purposes  of  plaza,  parking,  landscaping,  and  ingress  and 
egress  to  adjacent  buildings?  term  5  years,  retroactive  to  July  1, 


75-0145  iyi 


75-0146  M 


75-0135-MR 


75-59 
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1974,  plus  three  additional  5-year  ODtion  terms  at  a  negotiated 
rental. 

Commissioner  Henry  Eo  Herman  expressed  dissatisfaction  over  the 
terms  being  retroactive  to  July  1,  19  74,  and  the  delay  in  bringing 
the  lease  to  the  attention  of  the  Commission o 

Commissioner  Flynn  also  voiced  his  concern  and  directed  that  all 
leases  about  to  expire  be  brought  to  the  Commission's  attention 
prior  to  the  expiration  date.     He  said  the  Commission  would  not 
tolerate  submission  of  leases  nine  months  after  their  expiration. 

Mr,  Frye  stated  that  his  staff  is  working  on  three  such  leases o 
Commissioner  Flynn  asked  that  a  report  covering  these  leases  be 
forwarded  immediately  to  the  Commission  Secretary. 

Commissioner  Flynn  also  asked  the  Secretary  to  inform  the  Commission 
immediately  when  payment  is  received;  and  if  it  is  not  received 
prior  to  the  next  PUC  meeting,  the  Water  Department  should  report 
on  the  facts  at  the  meeting. 

Commissioner  Carey  asked  if  the  $3,000  performance  bond  requirement 
in  the  lease  should  not  be  increased  to  $6,000  in  view  of  the 
March  25,  1975     Commission  action  approving  acceptance  of  a  $4,751 
Proms isory  islote  from  the  lessee  for  payment  of  Mountain  View  tax 
assessment  levied  against  the  area. 

Commissioner  Flynn  suggested  that  rather  than  considering  an  increase 
at  this  time,  the  Commission  should  wait  until  issuance  of  the  Water 
Department's  quarterly  report  of  leases  delinquent  in  rent  payment. 

Commissioner  Flynn  noted  that  in  establishing  lease  procedures,  the 
Commission  has  taken  the  position  that  six  months'   rent  would  be 
equivalent  to  the  bond,  and  the  lessee  can  only  get  three  months 
behind  in  payment,  based  on  the  quarterly  report  program. 

He  asked  the  TJater  Department  to  present  the  quarterly  report  on 
delinquent  accounts  before  the  next  PUC  meeting  if  possible o 

Commissioner  Carey  asked  also  if  the  lease  could  not  be  executed 
for  a  shorter  period  than  20  years. 

Richard  Tanaka  of  the  Water  Department  Land  Division,  pointed  out 
this  land  was  connected  with  a  shopping  area  and  that  the  lessee  was 
there  to  stay.     After  the  first  five  years,  the  options  to  renevj 
are  subject  to  review  and  mutually  agreed  upon  rental  terms. 

Commissioner  Byrne  pointed  out  that  it  would  be  difficult  to  get 
anyone  to  agree  to  a  mere  five-year  term  if  he  intended  to  make 
improvements  to  the  property. 


****** 


In  duscussing  Resolution  llo,   75-014  3,  approving  vrrite-offs  of  Water 
Department  uncollectible  accounts  receivable  more  than  90  days  past 
due  for  the  month  of  February,  1975,  Commissioner  Flynn  questioned 
Mr,  Frye  about  security  deposits  for  water  bills  and  the  possibility 
of  increasing  the  fee  from  the  present  $10.00,     Mr.  Frye  said  that 
the  deposits  are  the  exception  rather  than  the  rule. 


75-60 


Commissioner  Byrne  suggested  that  a  report  on  what  other  cities  of 
comparable  size  do  in  this  regard  might  be  helpful  to  future 
Commission  discussions  of  this  subject. 

Utilities  General  Counsel    lilliam  F.  Bourne  said  this  is  a  field  of 
utility  service  where  a  great  deal  of  careful  legal  study  must  be 
undertaken  in  that  the  agency  must  not  make  it  inordinately  difficult 
for  users  v/ho  are  entitled  to  perpetuation  of  service  at  a  reasonable 
price . 

Dro  John  M,  Christensen,  Jr.,  Assistant  General  ''lanager.  Finance, 
pointed  out  that  the  net  write-off  to  profit  and  loss  through  the 
eighth  month  of  the  current  fiscal  year  is  18/100 's  of  1%  of  the 
net  paying  sales  for  the  same  period,  which  is  a  goal  any  business 
would  like  to  achieve., 


****** 


Municipal  Railway  Calendar  Item  #1  -  amending  the  agreement  with 
International  Engineering  Company,  to  increase  the  design  fee  from 
the  original  amount  of  $478,200  to  $561,550  for  the  transit  car 
maintenance  facilities  and  storage  facilities  and  terminal,  was 
put  over  to  the  next  meeting, 

Rino  Bei,  Project  Manager,  requested  additional  time  to  produce 
materials  requested  by  the  Commission.     He  indicated  that  certain 
information  pertinent  to  the  presentation  was  available  only  through 
the  project  manager  for  International  Engineering  who  is  in  Brazil 
and  would  not  return  until  the  end  of  the  week. 

Commissioners  Flynn  and  Herman  objected  strongly,  indicating  that  the 
necessary  materials  should  be  available  in  the  TIP  files.  They 
questioned  how  the  contract  increases  could  have  been  determined 
without  supporting  material  being  directly  available  to  the  staff, 

iir.  Bei  reported  that  some  determinations  were  arrived  at  through 
verbal  discussions  v/ith  the  contractor,  although  a  good  deal  of 
written  material  was  available  in  the  files,     Mr.  Bei  was  joined 
by  Gerald  Cauthen  in  stating  that  the  staff  was  endeavoring  to 
reconstruct  the  negotiations  by  review  of  the  file  material, 

tir,  Cauthen  asked  for  clarification  as  to  whether  the  Commission 
desired  information  relating  to  a  breakdown  of  man-hours  in  the 
increases,  and  was  informed  by  Commissioner  Flynn  that  this  had  never 
been  required  by  the  Commission  in  its  original  request  for  supporting 
information. 

Commissioner  Flynn  reiterated  the  requirement  of  the  Commission  that 
the  staff  produce  explanations  as  to  how  the  proposed  increases  were 
determined. 

Commissioner  Carey  also  voiced  his  concern  over  the  absence  of 
materials  necessary  for  the  Commission  to  make  a  final  determination 
on  the  increases.     In  addition  he  repeated  his  request  for 
identification  of  the  Muni  negotiating  team. 

Commissioner  Byrne  questioned  Mr.  Bei  on  the  accepted  industry 
practices  in  fixing  the  fees  of  architects  and  engineers.     The  thrust 
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of  the  conversation  went  to  the  point  that  architects  and  engineers 
are  legitimately  entitled  to  fee  increases  subject  to  negotiation 
when  there  are  changes  in  the  scope,  plan,  or  specifications  of  an 
existing  contract  required  by  the  department.     A  percentage  of  6% 
of  the  anticipated  construction  costs     serves  as  a  guideline. 
The  Commission  closed  the  discussion  by  carrying  over  the  item  to 
the  PUC  calendar  of  April  22, 


1c  -k  *  It  Ic-k 


Resolution  NOo   75-0146 — approving  forms  of  legal  documents  and 
requesting  San  Francisco  Municipal  Railway  Improvement  Corporation 
to  sell  $26 „ 4  million  in  lease-rental  bonds  to  help  finance  the 
Municipal  Railway  Transit  Improvement  Program o 

Dr.  Christensen  explained  that  the  following  documents  xvere  before 
the  Commission  for  approval  in  order  for  the  San  Francisco  Jfunicipal 
Railway  Improvement  Corporation  to  advertise  and  proceed  with  the 
sale  of  bonds  to  finance  construction  of  the  second  phase  of  the 
motor  coach  storage  and  maintenance  facilities,  and  the  Muni  metro 
rail  center,  under  the  TIP. 

1.  Official  Notice  of  Sale 

2.  Third  Supplemental  Indenture  for  Series  C  of  the  Transit 
Improvement  Bonds  -  $26,4  million  principal  amount  of 
Improvement  Bonds 

3.  AmendiTient  to  Site  Lease  (property  at  22nd  and  Indiana  Streets) 

4.  Supplement  No.  1  to  Facilities  Lease  Woo  2   (Motor  Coach 
Storage  and  Maintenance  Facilities,  Phase  II) 

5.  Site  Lease   (property  at  Ocean-Geneva-San  Jose  Avenues) 

6o     Facilities  Lease  MOo   3   (Muni  Metro  Rail  Center) 

Bond  advertising  will  begin  on  April  18,  1975,  and  bids  will  be 
received  at  lOsOO  a.m.  on  April  29,  1975,  in  the  offices  of  Orrick, 
Herrington,  Rowley  &  Sutcliffe,  the  bond  counsel  for  the  improvement 
corporation o     It  will  also  be  necessary  to  call  a  special  meeting 
of  the  Commission  the  afternoon  of  the  29th  for  it  to  approve  the 
bid  and  interest  rates  offered  so  that  the  action  can  be  completed 
that  day. 


Correspondence  g 
None 
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General  fianager  of  Public  Utilities  Items; 

Dro  Christensen,  Acting  General  Manager,  stated  that  late  Friday 
afternoon  the  Coimnission  was  served  with  an  order  by  Superior  Court, 
temporarily  restraining  the    lunicipal  Railway  from  putting  into 
effect  the  proposed  reduction  in  #26  EXPRESS  headvjay  schedules  which 
was  to  commence  Monday,  April  7.     The  judge  set  April  15,  9s00  aom, 
for  a  hearing  on  his  temporary  order  granted  at  the  request  of  a 
group  called  the  Concerned  liuni  Drivers. 

Curtis  E,  Green,  Municipal  Railway  General  Manager,  said  that  this 
line  v/as  one  of  the  set  of  BART/Muni  Coordination  Project  Stage  II 
route  change  proposals  approved  by  the  Comip.ission  last  Septembero 
Schedule  checks  over  a  period  of  time  show  there  has  been  a  20  to  50 
per  cent  decrease  of  passengers  on  the  26  Express  Line  which  parallels 
BART.     The  group  opposing  the  schedule  adjustment  on  the  #26  EXPRESS 
claims  the  Commission  exceeded  its  discretion  in  placing  these 
schedules  into  effect. 

Utilities  General  Counsel  Bourne  then  explained  the  legal  issue 
involved. 


****** 


Roll  Callg 

Commissioner  Carey  discussed  the  two  State  bills  dealing  with  crimes 
against  senior  citizens  -  SB  554  introduced  March  10,  1975,  by 
Senator  Presley,  and  SB  615,  introduced  March  20,  1975,  by  Senator 
Deukmejian.     Both  deal  with  the  matter  of  increased  penalties  for 
crimes  perpetrated  against  senior  citizens. 

Under  present  law  a  battery  on  persons  other  than  a  peace  officer  is 
punishable  as  a  misdemeanor.     SB  554  would  amend  the  penal  code  to 
provide  that  a  battery  on  a  person  65  years  or  older  is  punishable 
as  a  felony  by  imprisonment  in  a  state  prison. 

SB  615  is  not  only  a  new  bill  with  regard  to  the  California  Penal 
Code  but  also  amends  the  Welfare  and  Institutions  Code  as  it  relates 
to  minors  violating  the  law.     The  San  Francisco  Police  Department 
has  stated  it  intends  to  support  S3  615, 

On  motion  of  Commissioner  Berman,  seconded  by  Commissioner  Byrne, 
the  Commission  unanimously  recommended  to  the  State  Legislation 
Committee,  chaired  by  Thomas  J.  Mellon,  Chief  Administrative  Officer, 
that  the  City  adopt  an  official  position  to  support  the  intent  and 
provisions  of  S3  615. 


****** 


Commissioner  Carey  pointed  out  the  paraprofessional  Municipal 
Railway  security  program  will  expire  June  30,  this  year,  and 
requested  that  the  General  Manager  and  staff  submit  a  report  within 
the  next  two  weeks  with  recomraendation  as  to  the  continuance  o 


****** 
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THEREUPON  THE  MEETIIslG  ADJOURNED c 


General  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


^RESOLUTION 


RESOLVED,  That  this  Commission  approves  the  .  ■ 
plans  and  specifications,  and  hereby  authorizes  bid  call 
as  follows: 

HETCH  HETCHY  CONTRACT  NO.  521 
MARKET  STREET  SUBWAY  ELECTRIFICATION 
EMBARCADERO  STATION  TO  DUBOCE  PORTAL 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions 
of  Chapter  31,  Section  31.22  (a)  of  the  San  Francisco 
Administrative  Code,  this  project  is  hereby  determined  to 
be  categorically  exempt  from  the  California  Environmental 
Quality  Act  under  Class  1  (b)  and  Class  2,  as  set  forth 
in  the  permanent  list  of  categorical  exemptions  adopted  ^jceaB^t 
by  the  City  Planning  Commission  on  April  26,  1973. 

Hi??:  fit  cat«g«srical  «x«wpti«5ii»  adapted  by  the  City  Flaimlag 
iis^aloa  ©a  April  M»  197^* 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.   APRILS  1975 


xretary  and  Assistant  GeneMai  Manager 


I 
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PUBLIC  UTILITIES  COMMISSION 

i 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 

^••jsOf.tinoN  • 


75-0i3ti 


of  t 


11  1, 
of  the 


r 


J  t 

=in  office 


old  S.    .  ;  been  coast-: 

^  RESOLVED,  That  this  Commission  approves  the  plans  and 

le  City 

specifications,  and  hereby  authorizes  bid  call  as  follows;  ranging 
^  '  '  ...on  New  Don 

Hetch  Hetchy  Contract  Noo  510 
Sandblast  and  Paint  Spillway  Drum  Gates  and 
Operating  Cylinders  and  Piping  for  Slide  Gates 
0 'Shaughnessy  Dam 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of^^^Y 

s  "Sincere 

Chapter  31,  Section  31.22  (a)  of  the  San  Francisco  Administrative  '^^^ 
Code,  this  project  is  hereby  determined  to  be  categorically  exempt 
from  the  California  Environmental  Quality  Act  under  Class  1(b)  for  . 

,  ■  ■  i  ■  ^  '■  I.  J.        .  .  -  ■   .  V    J .     .  „  o  t  IT  X  C  w 

maintenance  of  existing  facilities,  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City  Planning 
Commission  on  April  26,  1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSrON 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

.75-0137 


RESOLUTION  NoJ! 


WHEREAS,  The  members  of  the  San  Francisco  Public  Utilities 
Commission  having  learned  of  the  retirement  on  April  1,   19  75,  of 
Mr.  Reynold  S.  Ti liner,  Secretary-General  Manager  of  the  Turlock 
Irrigation  District;  and  ^ 

WHEREAS,  During  the  42  years  of  service  to  the  people  of 
Stanislaus  and  Merced  Counties,  wherein  he  advanced  from  an  office 
worker's  position  to  the  top  executive  post  of  the  District,  Mr. 
Tillner  established  friendly  associations  with  many  members  of  this 
Commission  and  the  Staff  of  the  Ketch  Hetchy  Water  and  Power  System; 
and  " " '    '  -  * 

WHEREAS,  The  name  of  Reynold  S.  Tillner  has  been  constantly 
associated  v/ith  the  water  conservation  partnership  on  the  Tuolumne 
River  by  the  Modesto  and  Turlock  Irrigation  Districts  and  the  City 
and  County  of  San  Francisco,  tiirough  four  formal  agreements  ranging 
from  early  planning  to  completion  of  the  great  $110  Million  New  Don 
Pedro  Dam;  and 

WHEREAS,  The  joint  endeavors  of  these  three  partners  to 
wisely  convert  earthly  resources  to  the  benefit  of  mankind  have 
been  eminently  successful  because  of  men  like  Reynold  S.  Tillner; 
now,  therefore,  be  it 

RESOLVED,  That  this  Public  Utilities  Commission  hereby 
commends  the  notable  career  of  Reynold  S.  Tillner,  extends  sincere 
thanks  for  the  contributions  of  42  years,  and  offers  warmest  best 
wishes  for  health  and  happiness  and  success  in  all  future  endeavors; 
and  be  it  further 

RSSOL^TED,  That  a  suitable  copy  of  this  Resolution  be  for- 
warded to  the  Board  of  Directors  of  the  Turlock  Irrigation  District 
for  presentation  to  Mr.  Tillner. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


p 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Ni^S — i  ^1L3Q- 


RESOLVED,  That  this  Coramission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

Water  Department  Contract  No.  1682  -  For  the  Repaving 
of  Street  and  Sidewalk  Openings  for  the  San  Francisco 
Water  Department  for  the  Fiscal  Year  Ending  June  30, 
1976 


and,  be  it  further  ,^d* 


RESOLVED,  That  in  accordance  with  the 
provisions  of  Chapter  31,  Section  31.22(a)  of  the 
San  Francisco  Administrative  Code,  this  project  is 
hereby  declared  to  be  categorically  exempt  from  the 
California  Environmental  Quality  Act  and  is  classified 
as  an  activity  under  Class  1(c)  as  set  forth  in  the 
permanent  list  of  categorical  exemptions  adopted  by 
the  City  Planning  Commission  on  April  26,  1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

APRILS  1Q7S    y/  x:'-^ 

at  its  meeting  oj.  '    "  /j  /  [/     x  / 


Secretary  and  Assistant  Ge^ral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No^^S — 0J.  39 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular  and  -^-^ 
responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract  .  ,  ^  ^ 
No.  1669  -  Laying  of  8-Inch  Ductile  Iron    "  • 
Main  in  Sutter  and  Powell  Streets  -  to 
Shaw  Construction  in  the  net  amount  of 
$45,960.00,  and  all  other  bids  for  the 
above  described  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

APRILS    1975  y/ 

at  its  meeting  oj.  yy  /    ,.  /y/ 


^  /    

Secretary  and  Assistant  Ge^ral  Manager 
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PUBLIC  UTILITIES  COMMISSION 

IP  I 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nc«_»d?..  -0110 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Final  Payment  in  amount 
of  $6,228.10,  in  favor  of  Monterey  Mechanical 
Company  under  Water  Department  Contract 
No.  1528,  Valve  Motorization  -  Lake  Merced 
Pump  Station  and  Crystal  Springs  Outlet 
Towers,  and  allows  155  working  days  unavoidable  450-73, 
delay  due  to  120  days  in  shipment  of  equipment 
by  manufacturer,  19  days  due  to  San  Francisco  , 
Water  Department's  design  and  safety  inspection 
and  16  days  due  to  rain  and  wet  ground.  aring 

3  of 

actions 


he  owners  of  the  properties  listed  in  the  report 

...en  (10) 

or  to  thm  dat®  of  tbe  hearijJig* 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  ^ 


at  its  meeting  of. 


i  APRILS    1975  /fy 


Secretary  and  Assistant  Geneitk]  Manager 
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PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION 


^-  and  Countv  of  Franrri.jir'c 

on  ^  ^4  to 

■'■  f  ...on 
f  Mt  and 

'  to  be 

RESOLVED,  That  in  accordance  with  Ordinance  No.  450-73, 

this  Commission  does  set  2:30  p.m.  on  May  13,     1975,  in 

NOW,  •■:        .  ORf;;,f  be  it 
Room  2  83,  City  Hall  for  a  special  assessment  lien  hearing 

on  the  report  of  delinquent  water  accounts  in  excess  of 

one  hundred  dollars  ($100^00)  and  any  protests  or  objections 

thereto  will  be  heard  . at  that  time;  and,  be  ^^^jfurther 

RESOLVED,  That  the  Secretary  of  the  Commission  shall 

notify  the  owners  of  the  properties  listed  in  the  report 

,by  letter  ,a1;  ..t^e^  off icxal  address  jj^x  r^Ji^^pv^^ 

by  the  Tax  Collector  of  the  City,  not  less  than  ten  (10) 

days  prior  to  the  date  of  the  hearing. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

APRIL  8  1975 


at  its  meeting  of  *^  ^   i-.  <  ^    y  a  -  '  ^ 


Secretary  and  Assistant  General  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nt/fl  —  ^^X^/O 


WHEREAS,  The  City  and  County  of  San  Francisco 
issued  a  Land  Use  Permit  on  March  15,  1974  to  Century 
72  and  Johnson  Associates,  A  Joint  Venture,  hereinafter 
referred  to  as  "Permittee",  for  purposes  of  construction 
and  parking  in  the  City  of  Mountain  View;  and 

WHEREAS,  Said  Land  Use  Permit  was  intended  to  be 
an  Interim  Permit  pending  negotiation  of  a  lease;  and 

WHEREAS,  Permittee  negotiated  for  said  lease  in 
good  faith; 

NOW,  THEREFORE,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  j^^^i 
and  authorizes  the  execution  of  a  lease  (copies  of 
which  are  on  file  with  Commission's  Secretary)  for  ap- 
proximately 1.65  acres  of  certain  Water  Department  pro- 
perty located  in  Santa  Clara  County  to  Century  72  and 
Johnson  Associates,  a  Joint  Venture,  for  purposes  of  >'"'^eYS, 
plaza,  parking,  landscaping,  and  ingress  and  egress  to 
adjacent  buildings,  for  a  term  of  five   (5)  years  retro- 
active to  July  1,  1974  at  a  rental  of  $545.00  per  month 
plus  reimbursement  to  City  for  taxes  and  assessments; 
and  be  it  , 

FURTHER  RESOLVED,  Lessee  be  given  three  success- 
ive options  to  extend  the  lease  term  by  additional  five 
(5)  year  periods  at  a  mutually  agreed  upon  rental. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
its  meeting  of   APRILS  1975 


.  ■  '/' 


l4,  r.  7-1 Jr 


Secretary  and  Assistant  Ge-tyeral  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.JLO  ^LL 


c  of 

RESOLVED,  That  this  Commission,  on  the  recommendation 

of  the  General  Manager  of  Public  Utilities,  t^ie. Water  Depart- 

■s.  h^:  it 

ment  General  Manager  and  Chief  Engineer,  and  the  City  Attorneys, 
hereby  approves  the  write-off  of  Uncollectible  Accounts  Re- 
ceivables which  are  more  than  ninety  days  past  due,  month  of 
February,   1975  in  the  amount  of  $5,981,89  per  San  Francisco 
Water  Department  list  of  February'^^§^'"]C^75.-  "  ^tlot 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissi 
at  its  meeting  of.  


missicm 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NoV5~0^ 


WHEREAS,   the  Municipal  Railway  requires  an  adequate  supply 
of  materials  and  supplies,   fuels  and  other  operational  necessities, 
and 

WHEREAS,   funds  budgeted  for  such  repair  parts  and  operational 
necessities  are  insufficient  to  complete  the  fiscal  year  due  to  a 
combination  of  factors  including  double-digit  price  inflation,  in- 
creasing lead  times  for  deliveries,  the  advanced  age  of  Muni  roll- 
ing stock,  reduction  in  budgeted  funds  and  demands  for  additional 
passenger  service, 
and 

WHEREAS,   funds  are  needed  for  the  payment  of  passenger  damage 
claims  to  avoid  costly  interest  on  judgements, 
and 

WHEREAS,  funds  are  or  will  be  available  in  certain  appropria- 
tions and  accounts  of  the  Municipal  Railway  which  may  be  used  to 
fund  these  deficits,  now,  therefore,  be  it 

RESOLVED,  that  this  commission  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  Municipal  Railway  Emergency  Supplemental 
Appropriation  in  the  amount  of  $1,300,000  for  materials,  supplies, 
fuels,  damage  claims  and  other  operational  necessities 

from  Appropriation/ Account 

4.735.130.001    Platform  Wages  500,000 
4.735.800.000 

(4.697.801,735)  Industrial  Compensation  400,000 
(4.697.860.735)  Retirement  Allowance  400,000 


to  Appropriation 

4.735.111.000  Overtime                         $  40,000 

4.735.244.000  Tire  Rental  115,000 

4.735.300.000  Materials  &  Supplies  145,000 

4.735.391.000  Fuels  300,000 

4.735.804.000  Passenger  Damage  Claims  700,000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PuWic  Utilities  Commissioff 

APRILS    1975  /f/ 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


\ 


i 


I 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  hsin^ —f  ^f.  ^-tS 


RESOLVED,  That  this  Commission  accepts  the  work  performed 

under  Contract  No.  MR-710,  Presidio  Building  -  Garage  Ceiling  - 

Repair  to  Concrete  Slabs  Around  Skylights,  as  satisfactorily 

completed  within  the  contract  time  limit  and  approves  final 

payment  in  the  amount  of  $8,480.75  in  favor  of  the  Contractor, 

William  Mcintosh  &  Son.  v^^^^^r. 

Fr^^ncvsc  ay 

construe- 


and 
ively;  and 

to  f  i '  the 
i  final  es; 


:i  ce 

.o.  £   ^Motor  Coach  Storage. 


I  lierehy  certify  that  the  foregoing  resolution  was  adopted  by  the  Pi^h^  Utilities  C^missifiiji^ 

'.    /  APRILS    1975'  ///  f  //^^ 

at  its  meeting  of   10/ j       /y  y   / 


Secretary-  and  Assistant  Oeneral  tAanazer 


> 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  N<f.-M  ^  a:VT 

..SCO 


No 


I 

WHEREAS,  The  Board  of  Supervisors  by  Ordinance  No.  165-72, p 
dated  June  5,   1972,   approved  the  Indenture  and  Agreement  dated  as 
of  December  31,   1971,  between  the  City  and  the  San  Francisco 
Municipal  Railway  Improvement  Corporation  in  connection  v/ith  the 
sale  of  bonds  and  leasing  of  equipment  and/or  facilities  for  the ^ment 
Municipal  Railv/ay  and  authorized  the  General  Manager  of  Public 
Utilities  to  execute  the  Agreement  for  and  on  behalf  of  the  City 
and  County  of  San  Francisco;  and 

Ti'r       WHEREAS,  The  Public  Utilities  Commission  by  Resolutions 
75-00  76,  dated  February  25,  1975,  and  75-0102,  dated  March  11, 
19  75,  has  recommended  to  the  San  Francisco  Municipal  Railv^ay  'vorvr  .  OO 
Improvement  Corporation  the  award  of  contracts  for  construction 
under  the  Transit  Improvement  Program  of  the  "Motor  Coach  Storage 
and  Maintenance  Facilities,  Phase  II"   (Contract  MR-617)   and  the  ^^q^qO 
"Muni  Metro  Rail  Center"    (Contract  MR-609),  respectively;  and  ' 

WHEREAS,  Preparation  for  the  sale  of  bonds  to  finance  the 
construction  by  the  Improyemeiit  Corporation  is  in  final  stages; 
now,  therefore,  be  it  ,.  ,.  ^      .,  r»-i        «   ^y..  ^r  -v, 

RESOLVED,  That  this  Commission  approves  the  Official  Notice 
of  Sale,  Third  Supplemental  Indenture,  Amendment  to  Site  Lease, 
Supplement  No.  1  to  Facilities  Lease  No.  2   (Motor  Coach  Storage  jO.OO 
and  Maintenance  Facilities,  Phase  II),  and  Site  Lease  and  Facilities 
Lease  No.  3   (Muni  Metro  Rail  Center),  all  providing  for  the 
requisite  sale  of  bonds  and  the  leasing  of  land  and  facilities  to 
be  constructed  under  the  aforesaid  contracts ,  and  requests  the 
San  Francisco  Municipal  Railway  Improvement  Corporation  to  proceed 
with  the  sale  of  bonds. 

7,553.33 

to  pay 


Louise  Dalton 


George  Ferrari 

""■  "na  Nae  Hanson 


'     13-3    4~i6-?l  A 
ant  to  pa^;  saiae) 

73  B  1618-5    15-3    1-17-74  A 
^4,000.00 
(and  co-defendant  to  dismiss 
cross-complaint) 

72  B  0878-1    1-3      10-2-^^-72  A 

0.00 


^3 


%15 


^r5-.2    6-3      6~28~72  A 

00 

lant  to  pay  same) 
i^-^'y      4-16-70  A 


i  hzrehv  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  iis  meeting  of.  


3,500.00 


2,500.00 


2^1-,  BOO.  00 
22,500.00 

9,300.00 

(contA-iiued) 


Sec  v.  :^  and  Assistant  Gep'eral  Manager       -••  -8—75 


PUBLIC  UTILITIES  COMMISSIOIT 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  7^-Q133-I1R 


4-8-75 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt .No . 
&  Prayer 


T22e 


Accident 
Date 


Non-litigated  Settlements 
Emelia  DiMaggio 


Bernice  Forsyth 
Bertha  Bierman 


74  B  0670-1 
^50,000.00 

74  T  0392-1 
1150,000.00 

74  B  0468-1 
$5,000.00 


50-1+  10-10-74 
5-6+D  9-12-74 
22-3  9-9-74 


PI/ 
PD 


A 
A 
A 


Settlement 

5  3,900.00 
2,200.00 
2,000.00 


Litigated  Settlements  -  CA  Office 

Carolyn  Bailey  70  B  2063-10  6-3  3-25-71 

$75,000.00 

71  B  0190-1  2-7  7-29-71 
$75,000.00 


William  Regan 


Nancy  Louise  Benton,  72  T  0241-3  6-5  8-18-72 

Gary  D.  Brady  and        $150,000.00  (Benton) 

72  T  0241-2  6-5  8-I8-72 

$75,000.00  (Brady) 

72  T  0241-4  6-5  8-I8-72 

$40,000.00  (Regan) 

(co-defendant  to  pay 
$14,666.67) 


Inez  Brown 


Louise  Dalton 


George  Ferrari 
Edna  Mae  Hanson 

Irene  Jarzyna 


70  T  1770-5  15-3  4-I6-71  A 
$45,000.00 

(co-defendant  to  pay  same) 

75  B  1618-5    15-5    1-17-7^  A 

$4,000.00 
(and  co-defendant  to  dismiss 
cross-complaint) 

72  B  0878-1  1-3  10-24-72  A 
$50,000,00 

71  B  2713-2  6-5  6-28-72  A 
$150,000.00 

(co-defendant  to  pay  same) 


(A  $5,750) 

(A  $5,750) 

7,500,00 

(A  $4,695.55) 
(A  $1,980.00) 

(A  $  660.00) 

7,355.55 

A  5,500.00 


2,300.00 


69  B  2675-1  4-7 
$15,000.00 


4-I6-7O  A 


24,800.00 

22,500.00 

9 , 500 . 00 
(continued) 


-  1  - 


4-8-75 


1 


75-Ol35~MR 


4-8-75 


Claimant 

Mary  Liggins  and 
Olevia  Manuel 


Linda  J.  Manzano 
Alma  C.  Moss 
Betty  B.  Plank 


Marie  Ward  Greimke, 
administratrix  of 
the  estate  of  Zona 
M.  Ward,  deceased 

Susan  Wong 


Judgment 
Heidi  Jaeger 


Acdt .Ko. 
&  Prayer 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


71  T  O8I5-3  1-3  11-18-71  (A  S5,750) 
S50,000.00  (Liggins) 

71  T  O815-2  1-3  11-18-71  (A  S5,750) 
S50,000.00  (Manuel)  4. 


70  T  0713-3  15-3  10-22-70  A 
$100,000.00 

72  S  0017-3  6-2  7-7-72  A 
$50,000.00 

70  B  237^-1  2-8  4-20-71  (A  S810) 
$25,000.00 

70  B  2050-1  2-7  6-1-71  (A  $810) 
$25,000.00 


9,500.00 
2 , 000 . 00 

8,500.00 


72  B  2031-1 
$100,000.00 


6-6+    11-24-72  A 


1,620.00 
2,500.00 


73  C  0412-1  5-6 
$20,000.00 


2-14-74  A 
(Ry)  or 

2-15-7^  (claim) 


5,250.00 


69  B  5172-1    4-9      6-12-70  A 

$350,000.00 
(Judgment  $35,000.00,  plus  $1,380.83 
costs  for  trial  and  $1,106.82  costs 
for  appeal.     Interest  to  "be  paid  at 
7%  on  $36,380.83  from  8-15-72  to 
date  of  warrant.) 


37,W.65 


$  152,390.98 


Total  settlements:  22 


Appro.  4. 735.804. 000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  April  8,  1975 » 

_____     .    .     v'^ 

Secretary  aiiS  Assintairf  Gender al  Manager 

-  2  - 
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TO: 


FROM: 


ETCH      HETCHY      WATER      AND  POWER 


MEMORANDUM 


JOHN  D,  CROWLEY 

General  Manager  of  Public  Utilities 

ORAL  L,  MOORE 
General  Manager 


a^s  :      DATE:    April  8,  1975 


SUBJECT:     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


Highlights 

The  precipitation  in  the  Tuoluime  River  watershed  has  been  nearly  twice  normal 
for  the  two  month  period  of  February  and  March,  bringing  the  seasonal  total  to 
slightly  above  normal „    With  normal  precipitation  for  the  remainder  of  the  year, 
Hetch  Hetchy  Reservoir  will  definitely  spill.  Lake  Eleanor  will  probably  spill, 
and  there  is  a  good  chance  of  Lake  Lloyd  filling. 


HETCH  HETCHY  OPERATIONS 


Storage  Conditions 


Storage  in 

Per  Cent 

Storage  in 

Per  Cent 

Capacity  in 

Acre  Feet  on 

of 

Acre  Feet  on 

of 

Reservoir 

Acre  Feet 

April  1,1975 

Capacity 

April  1,1974 

Capacity 

Hetch  Hetchy 

360,400 

56,854 

16 

164,492 

46 

Lake  Lloyd 

268,800 

82,521 

31 

143,001 

53 

Lake  Eleanor 

27,100 

2,619 

.  10 

i  3,690 

jo;  7  14 

656,300 

141,994 

22 

311,183 

47 

-1- 
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Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department ^  the  average 
daily  aqueduct  delivery  of  water  to  the  Water  Department  was  increased  from  approx- 
imately 160  to  230  mgd  on  March  4,  1975. 
Power  Production       ,  ^ 

During  the  month  of  March,  Moccasin,  Dion  R.  Holm  and  Robert  C,  Kirkwood  Powerhouses 
generated  46, 240 j  78,246  and  52,573  million  kilowatthours  respectively  for  a  total  of 
177.059  million  kilowatthours,  having  a  value  in  excess  of  $1, 500s, 000, 

HETCH  HETCHY  ENGINEERING 

HH°443  Moccasin  Dam  Spillway.    An  agreement  with  the  Division  of  Fish  and  Game  has 
been  made  for  work  in  Moccasin  Creek, 

HH-477  Moccasin  Penstock  Valve  House.    Plans  and  specifications  are  being  reviewed 
and  checked, 

HH''494  Replace,  Repair  and  Paint  Steel  Trolley  Poles,    Contract  plans  and  specifications 
are  being  reviewed  and  checked.    Cooperative  pole  painting  contracts  with  PG&E  are 
under  negotiation, 

HH°497  Church  Street  from  22nd  to  30th  Street-Underground  Duet  System.    Design  work 
and  plan  preparation  is  in  progress.  ;  ,         ■  v 

HH-503  Taraval  Street,  20th  to  46th  Avenue-Underground  Duct  System.    Design  work  and 
plan  preparation  is  in  progress, 

HH°504  Moccasin  Regulating  Reservoir,  Deepen.    Studies  of  detailed  requirements  and 
criteria  being  made.    Alternate  methods  are  under  study. 

HH~507  Cherry  Road^  Resurface,  Intake  to  Upper  Granite  Creek.    Contract  plans  and 
specifications  are  being  prepared. 

HH-Sll  San  Joaquin  Pipeline  No.  2,  Repair  Lining,    Research  into  repair  materials 
and  methods  is  being  conducted. 

HH-518  Tesla  Portal ^  Furnish  and  Install  Overflow  Shaft  Extension,    Contract  being 

prepared  for  advertisement  in  April  1975. 

-2- 


,)  ■  )  ^ 

HH-519    19tli  Avenue » Randolph  and  Broad  Streets,    Bids  received  on  March  13,  1975, 
Venturini  Corporation  was  low  bidder., 

HH"523  Judah  St^^  20th  to  40th  A've, -Underground  Duct  Systento    Design  work  and  plan 
preparation  is  in  progress. 

POWER  IMPROVEMENT  PROGRAM  ;>-,;, 
Eleetrificatioini  Project    ^  ^,^„^   ,       _  ...  ' 

The  consultant 3  PBGH,  continued  work  on  contract  plans  and  specifications,  Hetch 
Hetchy  staff  completed  review  of  the  95%  level  contract  documents  for  Contract  HH-521, 
Market  Street  Subway  Electrification^  Embarcadero  Station  to  Buboce  Portal j  and  met 
with  the  consultant  on  March  7,  and  lOg  1975  to  discuss  necessary  changes  to  be 
incorporated  into  the  final  contract  documents.    Representatives  of  The  Bay  Area 
Rapid  Transit  District  (BARTD)  were  in  attendance  at  the  March  7^  1975  meeting,' 
Final  contract  documents  are  nearing  completion  and  are  scheduled  to  be  transmitted  to 
the  Public  Utilities  Commission  and  UMTA  early  in  April  1975.    The  95X  completion 
review  level  contract  documents  for  the  electrification  portion  of  Contract  MR-622  5 
Twin  Peaks  Tunnel  Electrification^  Structural  Repairs  and  Improvements ^  were  submitted 
by  the  consultant  and  are  being  reviewed,    A  meeting  has  been  scheduled  for  April  3^ 
1975  between  Hetch  Hetchy  staff j  the  consultant j,  TIP  staffs  and  TIP's  consultant  to 
coordinate  PBGH's  design  with  the  design  of  TIP's  consultant.    The  95X  completion 
review  level  documents  for  Contract  HH-5243  K  Line  Overhead  Conversion,  are  scheduled 
to  be  received  in  April  1975,  ....o  ,  -  >,  U'V  b''-'- 

Bids  for  the  purchase  of  insulated  copper  feeder  cable  were  received  on  March  24,  1975 
and  are  being  reviewed    by  the  City  Purchaser. 
Substation  Project 

The  consultant,  Bechtel,  continued  work  on  contract  plans  and  specifications.  Plans 
and  specifications  at  the  85%  level  for  Carl  Substation  were  submitted  for  our  review. 


Plo„  1  to  t,h(e  existing  professional  services  agreement  was  certified  by  the 
Controller  on  March  5,,  1975 »    The.  amendment  includes  consultant's  review  of  substation 
equipment  submittals  g  changes  in  design  of  Laguna  Honda  Substation^,  and  addition  of 
sanitary  facilities  in  certain  substations.    An  executed  copy  of  Amendment  NOo  1  was 
transmitted  to  the  consultant  on  March  14^  1975 <,    Plans  and  specifications  at  the 
85X  completion  level  for  Contract  HH-5223  Downtowns  Civic  Cen':er  and  Church  Substations, 
Installation  of  Electrical  Equipment,  are  scheduled  to  be  received  in  April  1975 « 
Acquisition  of  the  Judah  Substation  site  was  completed,,    Relocation  of  the  present 
occupant  will  be  accpmplished  within  90  days  from  March  26 j,  1975 s,  the  date  of 
recording  deed,  '", 

The  Environmental  Impact  statement  filed  with  City  Planning  Department  covering  two 
alternative  sites  for  Taraval  Substation  received  initial  evaluation,    A  Negative 
Declaration  was  posted  and  advertised.    The  ten-^day  time  for  appeals  expired  on 
March  31s,  1975,    An  EIR  will  not  be  required.    A  request  for  review  of  the  above 
Taraval  sites  for  conformance  to  City  Master  Plan  was  forwarded  to  City  Planning 
Department,    An  Environmental  Impact  statement  was  forwarded  to  UMTA  along  with  a 
request  for  approval  to  proceed  with  real  estate  appraisals  of  the  two  Taraval 
alternative  sites,  ■  ■ 

Control  and  Communications  Project 

The  consultants  Systems  Control s,  InCj  continued  work  to  establish  design  criteria 
for  the  preliminary  report  required  under  the  contract.    On  March  19s  1975s,  a  meeting 
was  held  with  the  consultant  to  discuss  design  criteria  for  control  and  display 
functions  for  the  supervisory  control  and  communication  system. 
Feeder  Undergrounding 

Bids  were  received  on  March  13s  1975  for  Contract  HH'=519s  19th  Avenue^  Randolph  and 
Broad  Streets,  Underground  Duct  System.  The  contract  was  awarded  on  March  25 j,  1975 
to  Venturini  Corporation  who  submitted  the  low  bid  of  $179^ 780, 

»4- 
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Work  contiiaued  on  the  plans  for  duct,  lines  for  feeder  undergrounding  in  other 
locations o     (See  Hetch  Hetchy  Engineering  Sectiono) 
Overhead  Modifications 

Work  continued  on  the  preparation  of  plans  and  specifications  for  Contract  HH-517  for 
trolley  pole  replacement,  overhead  trolley  wire  reconstruction  and  feeder  undergrounding 
on  Juffiipero  Serra  Boulevard  from  St<,  Francis  Circle  to  Ocean  Avenue,    This  work  will 
follow  the  track  reconstruction,  Contract  MR-595R5,  and  will  include  street  lighting 
worko  -  "'; 

Work  continued  on  the  preparation  of  plans  and  specifications  for  trolley  overhead 
work  to  be  included  in  Contract  MR='621  for  additional  storage  tracks  -  Upper  San  Jose 
Avenue  Yard, 

Work  continued  on  the  preparation  of  plans  and  specifications  for  trolley  overhead 

work  and  underground  duct  lines  to  be  included  in  Contract  MR-620,  Track  Reconstruction 

and  Underground  Duct  Line,  Ocean  Avenue  to  State  Freeway  280 o  \ 

Transit  Power  Engineering  -•■  ■ 

Work  continued  on  the  preparation  of  plans  and  specifications  for  the  relocation  of 

overhead  facilities  on  Mission  and  4th  Streets  in  implementation  of  the  "Transit  First" 

program. 

Work  continued  on  the  preparation  of  plans  and  specifications  for  reconstruction  and 
relocation  of  overhead  facilities  to  be  included  in  Department  of  Public  Works  contract 
specification  No,  23,846,  Market  Street  Reconstruction 5,  Contract  5^  Steuart  Street 
to  Ecker  Street, 
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MINUTES 
PUBLIC  UTILITIES  CQi"^ ilSSION 


CITY  AND  COUIITY  OF  SAl<r  FRAMCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2s30  o.m. 

April  22,  1975 

COMMISSIONERS 
li.  'Jelton  Flynn,  President 
Joseph  P„  Byrne,  Vice  President 
Joseph  J,  Diviny 
Henry  E„  Berman 
Dennis  Vo  Carey 


DEPARTilEMTS 
Kun  i  c  i  p  a  1  Ra  i  li-j  ay 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 

Accounts 

Public  Service 

Personnel  &  Safety 

TransDortation 


John  D.  Crowley 
GEWER2^.L  i'iAimGER  OF  PUBLIC  UTILITIES 


Thomas  G.  Flynn 

SECRETARY  AND  ASSISTAi^TT 
GENERAL  MANAGER,  ADMINISTRATIVE 


75-65 


Call  to  Orders  2s 45  p.mo 

Presents  Commissioners  H.  ^^^elton  Flynn,  Joseph  P.  Byrne, 

Henry  Eo  Berman,  Dennis  V.  Carey 

Absent;  Commissioner  Joseph  J.  Diviny 


The  minutes  of  the  regular  meeting  of  the  Commission  held  April  8, 
1975  were  approved o 


RESOLUTION  On  motion  of  Herman,  seconded  by  Byrne,  the 

N0>  following  resolution  v/as  adopted  s 

75-0147    H  Bid  call  for  HH  Contract  Ho.  518  -  Overflow 

shaft  extension  at  Tesla  Portal  of  Hetch  Hetchy 
Aqueduct 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman ,  seconded  by  Byrne ,  the 
follov/ing  resolution  was  adopted; 

75-0148    H  Approving  excess  modification  in  amount  $441,60  - 

HH  Contract  No.   49  8  -  Construction  of  manholes 
and  underground  duct  banks  in  "Test  Portal  Avenue 
and  Taraval  Streets,  St.  Francis  Circle  to  20th 
Avenue  -  Power  Improvement  Program 

Votes     Ayes-  Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

75-0149     H  Approving  collection  of  Bureau  of  Light,  Heat, 

and  Power  damage  claims  -  Month  of  March  1975 
and  transferring  to  Bureau  Delinquent  Revenue 
for  collection. 


Votes     Ayes  -  Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
follovring  resolution  was  adopted; 

75-0150  Approving  settlement  $54,4  35  payable  to  City  and 

County  of  San  Francisco  from,  defendants  Rockwell 
International  Corporation,  Weptune  International, 
Inc. ,  and  Badger  Meter,  Inc. ,  in  water  meter 
antitrust  action 

Vote;     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

75-0151    W  Awarding  >'7D  Contract  No,   1649  -  Amount,  $61,093.0 

for  excavation  and  repaving  for  water  service 
trenches  -  Bepco,  Inc.  of  Oakland 


75-66 


Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman,  seconr^ed  by  Byrne,  the 
following  resolution  vzas  adopted; 

Approving  substitution  of  Bayside  Mechanical 
Contractors  for  Harry  Lee  Plumbing  and  Heating, 
Inc.,  as  sub-contractor  for  heating,  ventilating 
and  airconditioning  work  under  ^^^d  Contract  No, 
1510,  construction  of  Punol  Valley  ^"Jater 
Filtration  Plant  enlargement  -  Dan  Caputo  Company 
general  contractor. 

Votes     Ayes-Flynn,  Byrne,  Herman,  Carey 

On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

Completion  of  ^:fD  Contract  No.   1645  -  Furnishing 
and  installing  protective  relays  for  San  Andreas 
^•Jater  Filtration  Plant  electric  system  - 
Authorizing  final  payment  to  Brayer  Electric 
Company,  Contractor 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
follo^»7ing  resolution  v/as  adopted? 

Award  of  ^TD  Contract  No.  1678  -  12"  main  installa- 
tion at  15th  A-venue  and  Lake  Street  to  upgrade 
service  to  United  States  Public  Health  Service 
Hospital  -  ^7.  L.  Fairey,  Palo  Alto  -  Net  amount, 
$32,306.00 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 

On  motion  of  Byrne,  seconded  by  Berman,  the 
following  resolution  was  adopted s 

Approving  amendinent  to  agreement  with  DeLeuw 
Cathar  &  Company  for  design  of  T^^in  Peaks  Tunnel 
repairs,  increasing  the  total  payment  from  $70,100 
to  $102,650  and  the  fee  from  $5,961  to  $R,011, 
to  cover  cost  of  monitoring  of  cracks  for  a  four- 
year  period 

Votes     Ayes-Flynn,  Byrne,  Berroan,  Carey 

On  motion  of  Byrne,  seconded  by  Berman,  the 
following  resolution  v/as  adopted  s 

Bid  call  for  MR  Contract  No.  615  -  Passenger 
Waiting  shelters 


75-67 


Vote;     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Byrne,  seconded  by  Beirrnan,  the 
following  resolution  was  adopted  § 

75-0157    M  Transferring  on  permanent  loan  to  Pacific  Coast 

Chapter  of  the  Railway  and  Locomotive  Historical 
Society  for  purpose  of  historical  preservation 
and  display,  19  39  White  motor  coach  062 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


On  motion  of  Byrne,  seconded  by  Berman,  the 
following  resolution  was  adopted s 

75-0147-MR  Requesting  the  Controller  to  draw  warrants 

in  settlement  of  claims  against  the  Municipal 
Railway  -  Total  amount  $10, 4 70, 55 » 

Votes     Ayes-Flynn,  Byrne,  Berman,  Carey 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission o 


****** 


75-67a 


PUBLIC  HEARIInIG    To  consider  revision  of  schedule  of  rates  and 

discounts  to  be  charged  by  Public  Utilities 
Commission  for  Hetch  Hetchy  electric  power  service. 

Oral  L,   'loore,  Hetch  Hetchy  System  General  J^ianager,  outlined  the 
aims  and  objectives  of  the  proposed  rate  schedules. 

The  Hetch  Hetchy   Jater  and  Power  System,  V7ith  its  three  hydroelectric 
generating  plants,  generates  nearly  two  billion  kilov^att  hours  of 
electric  energy  annually.     This  energy  will  be  sold  during  the  fiscal 
year  1975-76  to  the  ilodesto  and  Turlock  Irrigation  Districts,  several 
industrial  customers  assigned  under  contracts  v/ith  Pacific  Gas  and 
Electric    Company,  and  to  various  departments  of  the  City  and  County 
of  San  Francisco,     A  small  amount  will  be  sold  also  to  miscellaneous 
customers , 

Mo  changes  are  proposed  in  the  rates  to  Hodesto  and  Turlock  Irriga- 
tion Districts  who  are  contract  customers  using  about  45%  of  the 
electric  energy  sold  by  City.     The  current  contracts  are  effective 
until  June  30,  1935. 

The  rates  City  charges  industrial  customers,  vrho  use  about  25  per 
cent  of  the  energy  sold  by  the  City  are  at  the  same  level  as  rates 
established  by  the  California  Public  Utilities  Commission  for  private 
producers . 

Rates  to  miscellaneous  customers  and  the  various  departments  of  the 
City  are  established  by  the  PUC,  and  these  are  the  rates  under 
consideration  at  this  time.     The  proposed  schedule  provides  for  the 
following,  subject  to  approval  by  the  Board  of  Supervisors s 

1.  A  set  of  currently  effective  Pacific  Gas  and  Electric  Company 
rates  which  is  appropriate  to  the  disposal  of  Hetch  Hetchy 
power  for  like  class  of  service. 

2.  The  new  rates  are  to  be  made  effective  to  private  consumers 
without  discount  in  order  to  keep  such  charges  competitive 
with  other  utilities. 

3.  The  new  rates  are  to  be  made  effective  to  the  municipal 
departments  of  the  City  and  County  of  San  Francisco  with  a 
discount  in  order  to  reduce  the  charges  to  the  equivalent  of 
the  cost  of  service. 

The  current  power  rate  schedules  for  private  consumers  and  Municipal 
departments  V7ere  those  of  the  Pacific  Gas  and  Electric  Company  for 
like  class  of  service  at  the  time  the  schedules  went  into  effect  on 
July  1,  1958. 

Rapid  escalation  in  fuel  costs  and  general  inflation  have  caused  PG&E 
to  increase  rates  at  frequent  intervals  and  in  ever  greater  amounts. 
In  view  of  this  steep  upward  trend,  the  Commission  should  modify  the 
1950  rate  structure  to  reflect  current  PG&E  rates,  thereby  gaining 
additional  revenue  from  the  sale  of  Hetch  Hetchy  power  to  private 
consumers,  primarily  Horris  Industries   (Operator  of  the  Riverbank 
Army  Ordinance  Plant)   and  tenants  of  San  Francisco  International 
Airport. 

Adoption  of  the  proposed  rates  will  increase  rates  to  miscellaneous 
custom.ers  by  about  SO  per  cent  cind  will  increase  the  net  income  to 
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Hetch  Hetchy  by  about  $11,800  per  month  in  fiscal  year  1974-75,  and 
by  about  $142,000  for  fiscal  year  1975-76. 

A  significant  effect  of  the  new  rates  will  be  an  increase  in  charges 
for  electric  energy  sold  to  the  San  Francisco  International  Airr^ort 
for  resale  to  its  retail  consumers.     The  charges  for  this  resale 
energy  will  be  based  on  the  nev;  rates  without  discount  and  will 
increase  the  net  income  to  Hetch  Hetchy  by  about  $80,000  per  month 
in  fiscal  year  1974-75,  and  by  about  $1,064,000  for  fiscal  year  1975- 
1976. 

The  charges  for  electric  energy  supplied  to  the  City  departments,  as 
indicated  by  an  analysis  of  the  costs  to  serve  during  fiscal  year 
1973-74,  should  be  increased  by  about  $5,500  per  month  in  fiscal 
year  1974-75  and  by  about  $73,700  in  fiscal  year  1975-76. 

Ilro  David  Hirsch,  counsel  for  Worris  Industries,   appeared  with 
Colonel  Frank  J.  Dorsey,  Office  of ^ the  Staff  Judge  Advocate,  Head- 
quarters, 6th  U.  S.  Army,  Presidio  of  San  Francisco. 

They  objected  to  the  proposed  increase,  claiming  the  PG&E  rate 
increase  was  due  to  increased  fossil  fuel  costs,  while  San  Francisco's 
power  generation  is  hydroelectric  and  the  parallel  escalation  is  not 
justified.     They  asked  for  a  cost  justification  explanation. 
Mr,  Hirsch  pointed  out  that  while  the  Riverbank  olant  is  idle,  the 
stand-by  charge  is  presently  $1800  per  annum,  with  a  two-year 
cancellation  period.     "^Tith  the  proposed  increase,  this  would  amount 
to  $52,000  per  year;  or  a  minimiam  of  $100,000  before  cancellation 
of  the  contract  could  be  effected.     They  also  claimed  the  proposed 
adjustments  are  not  in  keeping  with  the  intent  of  the  Raker  Act,  and 
that  inasmuch  as  the  Riverbank  plant  is  a  Department  of  Defense 
operation  there  is  a  legal  question  involved.     They  asked  for  a 
postponement  so  that  some  of  the  ramifications  can  be  discussed  with 
staff  before  a  determination  is  made  by  the  Commission. 

Gordon  E.  Davis,  Attorney  for  United  Air  Lines,  sub-tenant  for  power 
at  San  Francisco  International  Airport,  also  asked  for  postponement. 
Notice  of  the  hearing  did  not  reach  UAL  until  yesterday.     He  said 
the  proposed  schedule  would  increase  UAL's  bill  $5  37,500  per  year. 
There  may  be  a  legal  question  here  in  that  the  airlines  have  contracts 
to  receive  energy  from  the  Adrport  at  defined  cost  rates.     He  too 
asked  for  a  cost  analysis  from  the  City  to  show  justification  for  the 
increase.     A  lengthy  discussion  follov/ed  by  the  Commission,  during 
which  Utilities  General  Counsel  ^TiHiam  F.  Bourne  outlined  City's 
rights  under  the  Raker  Act,  and  the  Commission's  powers  and 
discretions  with  regard  to  its  rate- fixing  authority. 

Fir.  I'loore  pointed  out  that  with  the  new  rates,  private  consumers 
and  Airport  tenants  would  pay  City  no  more  than  they  would  pay  PGSrE 
if  they  were  buying  in  this  area?  that  the  City  has  an  outlet  for 
all  of  the  power  it  can  generate  over  and  above  its  municipal  needs 
through  the  PG&E  customers,  and  it  i/ould  be  his  recommendation  that 
if  the  private  consumers  should  decide  they  no  longer  wanted  service 
from  the  City,  that  the  Commission  discontiPxUe  serving  them  and  serve 
the  PG&E  customers. 

Commissioner  Byrne  moved,  seconded  by  Commissioner  Carey,  that  the 
hearing  be  put  over  until  the  next  meeting. 

On  roll  Call,  Commissioner  Flynn  passed.  Commissioners  Byrne  and 
Carey  voted  aye,  and  Commissioner  Berman  voted  no.  Comm.issioner 
Flynn  then  voted  no,  and  the  motion  failed  to  carry. 
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Commissioner  Flynn  then  moved  that  the  proposed  schedule  of  rate 
revisions  be  adopted.     This  motion  died  for  lack  of  second. 

Commissioner  Flynn  then  moved  that  a  public  hearing  on  the  proposed 
rate  revisions  be  held  on  Tuesday,  May  27,  19  75  at  2:30  p.m.; 
Commissioner  Carey  seconded;  and  the  motion  v7as  unanimously  approved 
on  roll  call. 


****** 


Shortly  after  4:00  p.m..  Commissioner  Carey  requested  that  the 
Commission  interrupt  proceedings  with  the  "^Tater  Department  agenda 
in  order  to  hear  his  report  on  the  status  of  the  Muni  security  force 
and  possible  avenues  for  new  funding.     He  had  asked  two  officers 
from  the  San  Francisco  Police  Department  (Lt.  Walter  Braunschweig  of 
the  Field  Service  Division  and  Sgt.  George  Spiith)  to  be  present  to 
address  the  Commission  with  their  views  of  the  operation.     Both  are 
responsible  for  the  staff  in  the  field. 

Commissioner  Carey  said  the  original  grant  of  $2n5,000  to  provide 
for  training  by  the  Police  Department  of  50  f^uni  security  personnel 
expires  June  30,  1975.     During  the  past  two  weeks  r!uni  staff  and 
executive  officers  of  the  Police  Department  have  met  and  reviewed 
the  present  situation  with  regard  to  personnel,     A  determination  :,. 
will  be  made  in  about  two  weeks. 

Lt.  Braunschweig  presented  the  official  position  of  the  Police 
Department  and  reviewed  the  unit's  performance. 

He  said  it  would  be  at  least  two  years  before  regular  police 
personnel  will  be  available  for  certification  to  funi  Transit 
Security.     The  Department  would  like  to  add  25  positions  to  the  47 
persons  in  the  unit.     It  would  thus  be  able  to  cover  14  lines  a  day. 
Lieutenant  Braunschv7eig  said  the  additional  positions  should  be 
filled  on  a  strict  selective  basis. 

Commissioner  Carey  said  Capt.  Jeremiah  Taylor  has  indicated  that 
additional  funding  for  personnel  will  be  provided  if  another  25 
positions  are  approved. 

He  said  it  would  be  his  position  that  the  Commission  go  on  record 
requesting  the  necessary  steps  be  taken  to  apply  for  necessary 
fianding  and  secure  75  security  personnel  as  of  July  1,  1^75,  with 
the  condition  that  every  effort  be  made  during  19  76  to  obtain  other 
types  of  funding  if  available. 

Commissioner  Byrne  said  Commissioner  Carey's  motion  was  out  of  order. 
He  suggested  that  the  Commission  proceed  with  the  calendar  and  this 
matter  should  be  scheduled  for  another  meeting. 

Commissioner  Berman,  referring  to  an  unsigned  report  handed  to  them 
by  Commissioner  Carey,  asked  whose  report  it  was.  Commissioner 
Carey  stated  it  was  prepared  by  'Ir.  Flynn,  the  Commission  Secretary, 
Commissioner  Carey  stated  the  Commission  had  agreed  to  consider  this 
today  and  as  there  is  a  demand  for  funding,  the  Office  of  Manpovjer 
has  requested  that  the  necessary  documents  be  processed  as  early  as 
possible. 
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Commissioner  Flynn  voiced  very  strong  objection  to  the  interruption 
of  the  calendar  with  this  item,  and  to  the  scheduling  of  outside 
testimony  without  advance  notification  to  the  Commission  and  approval 
of  the  President. 

Commissioner  Carey  said  he  had  informed  Mro  Thomas  G,  Flynn,  the 
Commission  Secretary.     Commissioner  Flynn  admonished  the  Secretary 
for  failure  to  clear  it  with  the  President,  and  instructed  him  that 
all  future  calendar  items,  including  those  from  Commissioners,  were 
to  be  cleared  through  the  President. 


****** 


Water  Department  Calendar  Item  #5,  requesting  an  extension  of  35  days 
for  av7arding  WD  Contract  No,   1673,  in  order  to  obtain  formal 
authorization  of  the  Uo  S„  government,  was  taken  off  the  calendar 
at  the  request  of  the  Water  Department o     The  work  covers  installation 
of  water  mains  at  15th  Avenue  and  Lake  Street  to  update  service  to 
U,  S.  Public  Health  Service. 

Arthur  H.  Frye,  Jr.,  Water  Department  General  Manager,  stated  the 
required  signatures  had  been  secured;  and  he  requested  the  Commission 
to  award  the  contract  to  the  low  bidder,  W»  R,  Fairey  of  Palo  Alto, 
in  net  amount  of  $32,306.00.     The  Commission  approved  the  award 
(Resolution  Wo.  75-0154.) 


****** 


Water  Department  Calendar  Item  #6,  authorizing  right  of  way  lease  to 
riarriott  Corporation  for  parking,  landscaoina,  and  utilities  cross- 
ings, was  taken  off  calendar  on  motion  of  Commissioner  Byrne, 
seconded  by  Commissioner  Berman, 

****** 

Municipal  Railway  Calendar  Item  #1   (Over  from  previous  meeting) 
Approving  amendment  to  agreement  with  International  Engineering 
Company,  Inc.,  increasing  from  $478,200  to  $561,550  the  design  fee 
for  the  MR  transit  car  maintenance  facilities,  storage  facilities, 
and  terminal. 

Commissioner  Berman  praised  the  quality  of  the  staff  report  detailing 
the  background  of  the  contract  changes ,  but  noted  the  report  raised 
even  further  questions  on  the  subject. 

He  indicated  it  was  clear  from  the  report  that  going  back  as  far  as 
November,  19  73,  there  had  been  considerable  conversations,  agreements 
and  work  performed  v^ithout  any  presentation  to  the  Commission. 

He  said  there  were  other  detailed  items  that  were  equally  bothersome. 

An  approximate  verbatim  transcript  of  Commissioner  Berman' s  presenta- 
tion follows,  with  references  made  to  staff  documents  contained  in 
the  official  Commission  file  on  this  calendar  items 

1.   "From  the  letter,  7-10-74,  titled  'Studies,  Design  and  Cost 
Estimate  PUC  Office  Building' 
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'In  accordance  with  letter  from  the  Program  Manager, 
Transit  Improvement  Program' . « . o . "I  take  that  to 
mean  that  is  our  Program  rianager  and  not  their  program 
managerc.o"     'In  accordance  with  letter  from  the  Program 
Manager,  Transit  Improvement  Program,  dated  6-27-73, 
subject.  Muni  Metro  Rail  Center,  Proposed  Office  Build- 
ing. 0..IECO  conducted  studies  and  prepared  a  preliminary 
design  and  cost  estimate  for  an  office  building  proposed 
for  the  Rail  Center.     The  Program  Manager  stated  that 
the  requested  work  was  beyond  the  scope  of  work  of  our 
present  contract  and  requested  that  work  be  performed 
prior  to  negotiating  an  amendment  to  our  contract.' 

"This  work  is  admittedly  outside  the  scope  of  the  contract 
and  I  don't  understand  how  our  program  manager  could  agree 
and  instruct  anybody  to  do  that  work  prior  to  negotiating 
an  amendment  to  our  contract ,  and  why  it  would  behoove 
our  program  manager  to  indicate  to  lECO  that  it  v/as  outside 
the  contract.     I  think  it  would  be  up  to  lECO  to  ask  and 
not  the  other  way  around  as  indicated  in  that  particular 
communication." 

"In  reference  to  the  'Amendment  to  Contract  between 
International  Enginering  Company  and  City  and  County  of 
San  Francisco'  paragraph  A  states s 

'A,  Determine  feasibility  and  nrepare  conceptual  design 
including  preliminary  cost  estimate  of  a  San 
Francisco  Public  Utilities  Commission  headquarters 
building  proposed  for  location  within  the  project 
area,  $8,32  8.' 

"And  yet  on  page  3  of  the  same  reports 

'At  our  request  the  architect (and  I  assume  that 
architect  is  somebody  different  than  lECO) ..' agreed 
to  work  vjith  us  in  establishing  some  rough  design 
parameters  for  the  building  and  to  prepare  rough  cost 
estimates . ' 

"I  see  two  people  doing  the  same  work.     From  one  there  is 
no  request  for  additional  fees  while  the  other  doing  the 
same  work  is  asking  for  additional  fee  of  $8,328.  It 
doesn't  indicate  here  v/hat  the  estimate  was  by  the 
architect.     And  if  indeed  the  architect  did  give  us  a 
rough  design  parameter,  then  there  was  a  duplication  of 
effort  on  the  part  of  the  consulting  engineers  at  a  cost 
of  $S,328." 

"On  paragraph  'B'  of  the  same  report;     'In  the  early  stages 
of  the  design  v/ork...' 

"Where  does  it  indicate  how  much  v/ork  had  been  done  at 
this  point,  such  as  man-hours  or  otherwise,  to  suJostantiate 
claims  that  the  work  v/as  well  in  hand,  and  that  progress 
had  been  made  to  a  point  where  these  fees  became  necessary 
and  reasonable.     In  this  report  it  says,   'In  the  early 
stages.'     How  early  is  'early'?     In  the  spring  of  February 
1973? 
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"This  leaves  great  doubt  in  my  mind  as  to  the  propriety 
of  some  of  these  facts — $781  for  the  services  of  the 
Landscape  Architect,  and  $4944  for  the  enlargement  charges. 

"Page  6s   'Using  lECO's  composite  man-hour  figure,  this 
amount  is  equivalent  to,  roughly,  220  man-hours » ' 

"If  this  was  done  in  early  stages,  hovj  many  original  man- 
hours  were  spent  on  this  particular  phase?" 

"C, Second  Paragraph  % 

'As  •  we  entered  the  detailed  design  phase  of  the  Metro 
Center  Design  Project,  we  were  confronted  by  the  fact 
that  in  many  cases ,  the  Boeing  Vertol  Company  was 
unable  to  provide  sufficient  informationo . o ' 

"Again  the  indication  is  that  right  at  the  very  beginning 
as  you  entered  the  design  phase  of  this  particular 
situation,  certain  situations  were  very  much  in  evidence 
that  would  seem  to  indicate  work  should  indeed  be  stopped, 
or  if  it  had  not  started,  that  a  great  deal  more  research 
was  de si redo" 

'The  largest  single  element  of  redesign  caused  by 
uncertainties  over  vehicle  components  involved  the 
wheel  truing  machine o ' 

"I  say  that  goes  back  to  what  was  said  as  we  entered  that 
particular  areao 

"Page  8,  in  the  paragraph  towards  the  bottoms 

'Inasmuch  as  the  wheel  truing  machine  will  cost  an 
estimated  $360,000,  it  was  necessary  for  lECO  to 
prepare  an  analysis  of  the  relative  costs  of  several 
different  methods  of  maintaining  the  wheels.  This 
analysis  probably  would  not  have  been  necessary  had 
Boeing  followed  its  original  intentions  with  respect 
to  LRV  truck  design « ' 

"You  do  not  go  on  to  indicate  that  it  would  be  ven^  desir- 
able, from  our  point  of  view,  as  to  what  alternatives 
there  are  to  a  wheel  truing  machine  that  would  have 
constituted  a  saving  of  $360,00  0,  or  v/ould  have  cost 
$360,000. 

"Wow,  with  all  that  uncertainty  on  pages  S  and  9,  it  is 
not  inconceivable  why  the  work  progressed  with  such 
uncertainty, 

"On  Page  9,  paragraph  2,  we  notes 

'The  total  for  all  v7ork,  including  work  yet  to  be 
accomplished  when  the  remaining  technical  information 
is  forthcoming  from  Boeing,  therefore,  comes  to 
$34,751. ' 

"This  doesn't  state  explicitly  how  they  could  charge  for 
work  that  was  yet  to  be  accomplished,  or  how  they  could 
price  that  by  just  pulling  figures  out  of  the  air.  Pulling 
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figures  out  of  the  air  makes  the  entire  $83,000  suspect!" 

"From  the  same  documents 

'While  it  is  incumbent  upon  a  designer  to  perform 
such  investigation  as  is  necessary  to  complete  his 
design,  we  do  not  feel  one  designer  is  responsible 
for  the  costs  of  extra  work  required  by  unexpected 
modifications  in  the  work  of  a  separate  and  indepen- 
dent designero ' 

"I  say  that  if  it  is  incumbent  upon  a  designer  to  perform 
such  investigation  as  it  is  necessary  to  complete  his 
design,  then  I  feel  lECO  did  not  in  this  particular  work 
in  this  instance  perform  such  investigation," 

"On  Page  lis 

'By  this  time  the  Muni  had,  at  least  tentatively, 
decided  to  recommend  that  a  new  headquarters  building 
be  constructed  in  the  area  immediately  to  the  south 
of  the  main  shop  building.     It,  therefore,  appeared 
that  a  more  logical  and  certainly  less  controversial 
location  for  the  operations  room  would  be  on  the 
ground  floor  of  the  new  building, ' 

"In  this  report  it  states  there  had  been  a  number  of 
questions  raised  relating  to  a  safety  problem  involved 
with  the  people  moving  from  the  building  over  the  area 
where  work  was  going  on  and  cars  were  in  movement,  and 
it  was  a  safety  problem  of  serious  consideration  in 
your  minds, 

"Isn't  this  a  problem  v/hether  a  headquarters  building  was 
being  built  or  not,  and  should  it  not  have  been  taken 
into  consideration  at  that  time?" 

"On  Page  13s 

'In  the  spring  of  1973,  we  were  requested  by  Mr, 
Oral  L.  Moore,  the  General  i%nager  of  Hetch  Hetchy, 
to  consider  the  possibility  of  incorporating  a  Hetch 
Hetchy  DC  substation  V7ithin  the  Metro  Center  in  order 
to  preclude  the  necessity  for  Ketch  Hetchy 's 
developing  a  much  more  expensive  site  at  some  other 
nearby  location.' 

"You  refer  again  to  spring  of  '73,     In  this  entire  report, 
which  I  am  so  concerned  about,  this  is  the  only  area 
where  there  were  circumstances  v.^here  an  additional  input 
was  asked  of  the  consulting  designer  that  was  not  part 
and  parcel  of  the  original  plan, 

"This  V7as  completely  different,  and  in  my  view  an  addition 
that  v/as  warranted.     But  why  did  it  take  from  spring 
until  June?    Because  in  the  next  paragraph  it  states s 

'Since  this  accommodation  to  Hetch  Hetchy  was  clearly 
in  the  City's  best  interest,  lECO  was  instructed  in 
June  of  1973  to  proceed  with  the  design  of  the 
necessary  facility,  etc' 
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"From  early  spring  to  June,  lECO  was  doubtlessly  involved 
in  v7ork  v/ith  these  plans.     I  don't  understand  why  the 
great  interval  of  time,  which  eventually  led  to  request 
for  their  extra  service. 

"Of  all  the  sums,  that  is  the  one  most  justifiable.  That 
is  the  only  time  lECO  performed  unavoidable  extra  work," 

7.   "Page  15.     It  says  on  the  bottom  paragraphs 

'Despite  repeated  inquiries  by  lECO  representatives 
early  in  the  design  period,  not  all  of  the  needed 
operating  parameters  became  clear  until  somewhat 
later  in  the  design  periodo     It  was  only  after  a 
series  of  meetings  had  occurred  that  we  developed  a 
clear  enough  understanding  about  operating  require- 
ments to  recognize  the  need  for  the  auxiliary  plat- 
form.    3y  this  time,  lECO  and  its  sub-contractors 
had  proceeded  in  the  work  where  additional  redesign 
and  investigation  was  necessary. ' 

"Now,  that  indicates  to  me,  and  it  is  very  clear  and 
concise  information,  of  precipitous  action  with  lECO 
before  Muni  decided  to  add  the  platform  necessary  at 
that  time . " 


8.   "Also  on  page  18,  next  to  the  last  paragraph?  there  is 
vague  reference  to  discussing  a  proposal  with  the 
Department  of  Public  Works  representatives  a  DPW  plan 
for  widening  Ocean  Avenue. 

"Kfhen  did  that  conversation  take  place,  and  ^^hy  didn't  it 
occur  in  time  to  prepare  plans  properly  in  the  first 
place? 

"My  main  concern  is s     The  original  contract  required  the 
consultant  to  thoroughly  familiarize  himself  with  latest 
transit  car  maintenance  and  storage  technical  designs, 
including  supporting  facilities.     However,  there  is  no 
obligation  placed  upon  him  to  track  down  undeveloped 
design  techniques. 

"Who  is  it  really  that  says  the  consultant  did  not  have 
an  obligation,  that  it  was  a  matter  of  judgment  as  to 
what  is  defined  as  consultant's  specialized  knov7ledge 
and  experience? 

"In  viev;  of  all  these  concerns,  I  am.  critical  of  the 
request  for  the  $04,000,  and  in  my  considered  judgment, 
I  would  request  the  president  that  the  staff  go  back 
and  renegotiate,  or  whatever  recourse  is  available  to 
us,  and  disallow  not  all  the  request  but  a  substantially 
great  amount.     That's  my  own  evaluation  and  considered 
j  udgment , " 

Commissioner  Flynn  suggested  that  Commissioner  Berman  vzork  with  the 
staff  in  determining  responses  to  these  questions,  and  Commissioner 
Berman  agreed. 
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Commissioner  Joseph  Byrne  voiced  his  disapproval  of  the  amendment 
being  submitted  to  the  Commission  after  the  work  was  completed, 
noting  s 

"I  have  alvrays  assumed,  rightly  or  wrongly,  when  there  is  a 
change  before  proceeding  it  should  come  before  the  Commission 
where  there  is  an  add  or  deduct.     Maybe  I  missed  meetings c 
I  don't  remember.     ^Te  are  handed  a  lump  sum  of  changes  that 
have  been  approved  by  someone  other  than  the  Commission,  it 
seems  to  meo     If  the  Commission  does  not  have  the  authority 
to  approve  or  disapprove  changes  in  work  I  v/ould  like  to  learn 
about  it," 

Commissioner  Flynn  asked  how  much  of  the  v/ork  had  been  performed 

and  Rino  Bei  responded  that  practically  all  of  it  had  been  completed. 

Commissioner  3erman  asked  the  Public  Utilities  Counsel,  Mr.  ^^Jilliam 
Bourne,  what  was  the  Commission's  liability  on  work  already 
performed. 

An  approximate  verbatim  transcript  of  Mr.  Bourne's  comments  and 
additional  discussion  regarding  legal  questions  relating  to  the 
calendar  item  follows? 


'ir ,  Bourne 


"Of  course,  there  should,  be  no  contract,  or  contract 
price,  ordinarily,  without  the  consent  of  the 
Commission.     I  would  say,  however,  if  the  Commission 
v/as  not  aware  of  what  had  gone  on  in  this  regard, 
that  there  would  be  no  liability  for  the  funds  that 
were  expended,  if  they  were  expended.     The  difficulty 
now  is  giving  authorization  for  work  that  has 
already  been  done  and  paying  v^ithout  having  been 
originally  authorized  to  increase  the  scope  of 
the  v7ork  and  thus  the  price  for  it." 


Comm.  Flynn 


"I  think  I  hear  you  saying  there  i 
some  of  the  work  performed,  but  i 
Commission,  It  has  been  my  reque 
has  cooperated,  and  has  verified, 
payment  towards  the  changes .  I  s 
v/here.  All  of  these  orders  were 
Bei  or  Cauthen,  and  now  they  tell 
been  done... the  fact  that  it  has 
critical  but  would  have  been  more 
funds  had  been  expended. " 


p  obligation  for 

t  is  not  the 

St  and  the  staff 

there  has  been  no 
ee  obligation  some- 
either  signed  by 

us  the  work  has 
not  been  paid  for  is 

critical  if  the 


Mr,  Bourne s     "It ' s  true 


Comm.  FJ.ynn 
Mr.  Bourne; 


Rino  Bei 


"I  won't  vote  for  this  in  conscience." 

"There  may  be  a  question  along  the  line  -  the  question 
of  whether  the  contractor  could  ever  recover  from 
anybody.     Under  legal  requirements  I  think  he  would 
be  bound  to  know  that  increases ,  in  contractual 
obligation  of  CCSF  to  him,  v/ould  have  to  follow  legal 
processes  which  have  not  been  followed,     "'Tas  there  any 
necessity  to  certifying  funds  available?" 

"This  is  a  City  contract,  with  maximum  amount  of 
$473,000;  Payments  have  not  been  made  in  excess  of 
that." 
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Comnio  Flynn  s     "The  original  amount  of  $470,000  has  not  been  paid? 

$460,000  expended.     I  see  no  problem  there.  That 
was  my  main  concern.     I  am  satisfied  there  have  been 
no  further  expenditures  in  excess  of  what  has  been 
authorized.     My  question  is  where  there  is  obligation 
for  completing  $83,000  over  and  above  the  contract 
which  has  never  been  before  this  Commission ...  a  work 
order  authorized  in  19  73  and  the  Commission  first 
hears  of  in  1975," 


Mr,  Bournes       "It  would  appear  there  would  be  no  legal  obligation 

for  CCSF  to  pay  for  those  extra  services  without 
first  having  gone  through  the  legal  requirements  to 
authorize  such  services  and  payment.     It  might  be 
just  as  well  to  refuse  to  pay  them  and  if  there  is  any 
payment,  to  have  them  sue  CCSF  for  a  court  determina- 
tion." 


vComm.  .Carey:     "In  relationship  with  Berman  meeting  with  some  of  the 

staff,  in  viewing  some  of  the  areas  he  addressed 
himself  to.     In  light  of  subsequent  conversations,  I 
would  think  it  would  be  an  undesirable  step  to  take* 


"It  would  appear  that  Bei  and  staff  should  be  entitled 
to  present  to  this  Commission  the  information  as  to 
why  certain  changes  had  been  made.     It  may  be  possible 
we  may  determine  in  our  judgment  that  they  had  acted 
without  our  authority,  that  reasonable  steps  had  been 
taken  by  them  without  authority.     I  think  they  should 
have  ample  time  to  respond  in  public." 


K. R.Boyd 


Mr .  Bourne 


"I  hesitate  to  interrupt  in  a  matter  not  concerning  the 
'7ater  Department.     I  heard  a  distinct  question  by 
your  chairman  and  an  answer  that  in  all  probability 
the  Commission  would  not  be  legally  responsible  for 
that  SU1T1.     I  would  hope  the  President  V70uld  address 
himself  to  the  question  as  to  whether  a  staff  member 
would  be  personally  responsible." 

"May  I  answer?     In  my  opinion  there  would  be  no  personal 
legal  responsibility  of  the  staff  member.  The 
contractor  in  this  instance  would  have  to  know  the 
proper  legal  steps  had  not  been  taken.     It  has  to  be 
actual  malice,  actual  bad  faith,  or  corruption.  I 
don't  think  they  would  recover.     They  are  bound  to 
know  what  our  local  law  provides." 


Comm.  Byrne 


Comm.  Hermans 


'I  don't  think  we  have  a  legal  obligation,  but  I  think 
there  are  probably  several  items  here  we  do  have  a 
moral  obligation  to  pay — where  the  scope  has  been 
extended  at  the  owner's  request,     I  would  like  to  go 
along  with  Berman  Vs  request  that  possibly  this  could 
be  reviewed  with  Bei  and  make  some  sort  of  compromise 

'I  still  v7ould  like  to  see  this  matter  and  amount 
negotiated  and  hopefully  reduced,  that  I  could  not  in 
clear  conscience  accept,     I  am  sure  that  before  this 
is  over  that  the  President  will  admonish  the  staff 
and  all  concerned  so  that  we  don't  have  a  repeat  of 
these  circumstances," 
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^  J  3 


CoiMio  Flynn ;     "I  don't  vrant  to  do  any  more  admonishing  o     In  these 

instances  all  the  general  managers  are  here  -  excent 
the  general  manager  of  the  Municipal  Railway »  Not 
only  we  cannot  accept  this  in  the  future  but  we  expect 
any  contract  that  comes  to  this  Commission  for 
modification  in  the  future  must  reach  us  in  reasonable 
time ...  somewhere  in  the  area  of  30  days.     "Te  want  it 
heard  before--not  after.     For  any  v/ork  in  the  future 
they  must  tell  us s     'No  portion  of  the  work  requested 
has  been  performed. '     "If  a  contrary  situation 
develops,  we  will  have  an  executive  session  in  the 
City  Hall  that  will  be  long  rem.embered!     Let's  go  for 
Herman's  suggestion  -  take  it  off  calendar." 

OFF  CALENDAR. 


****** 


James  J.  Finn,  Director  of  the  Bureau  of  Transportation,  presented 
an  explanation  of  Municipal  Railway  Calendar  Item  #5,  approval  of 
the  operation  of  Golden  Gate  Transit  Route  64  through  Western  San 
Francisco. 

The  staff  of  the  Golden  Gate  Bridge,  Highway  and  Transportation  Dis- 
trict have  requested  endorsement  from  the  San  Francisco  Public 
Utilities  Commission  and  approval  of  the  Board  of  Supervisors  to 
permit  the  operation  of  their  Route  64  in  Western  San  Francisco. 
The  route  will  also  permit  access  via  public  transit  from  Marin 
County  to  major  recreational  sites  within  San  Francisco  and  operation 
of  the  route  is  subject  to  the  provision  of  minimum  support  of  $9,000 
from  the     National  Parks  Service  and  $1400  from  the  Harin  County 
Transit  District. 

Mr.  Finn  pointed  out  that  under  the  proposal  the  District  agrees  to 
maintain  its  existing  policy  of  permitting  only  passengers  boarding 
in  San  Francisco  for  trips  from  San  Francisco  to  Marin,  and  passengers 
alighting  on  trips  from  Marin  to  San  Francisco. 

ilr.  Samuel  W,  Walker,  Secretary-Treasurer,  Transport  Workers  Union, 
Local  250A,  opposed  the  plan  on  the  basis  that  it  was  taking  vjork 
away  from  the  San  Francisco  transit  operators. 

The  item  was  taken  off  calendar  to  permit  further  discussion  of  this 
matter  in  the  Muni's  management-labor  committee. 


****** 


General  Manager  of  Public  Utilities  Items g 

The  Commission  set  Tuesday,  April  29  ,  19  75  at  Is  30  p.m.   for  special 
meeting  to  consider  acceptance  of  interest  bid  on  sale  of  $26.4 
million  transit  improvement  bonds  by  the  San  Francisco  Municipal 
Railv/ay  Improvement  Corporation,  and  necessary  actions  related  thereto 
Motion  by  Commissioner  Berman,  seconded  by  Commissioner  Byrne. 


****** 
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Acting  General  Manager  John  M..  Christensen,  Jr.,  advised  the  Commis- 
sion there  would  be  an  item  on  the  next  meeting  calendar  relating  to 
discount  fares  for  transportation  service  in  the  Bay  Area  to  the 
handicapped  and  elderly*, 


^^ater  Department  General  Manager  Arthur  H.  Frye ,  Jr.,  presented  a 
report  on  the  San  Mateo  County  master  plan  for  use  of  the  Filoli 
Estate  upon  transfer  of  that  property  to  the  county.     This  parcel  . 
of  land  is  located  in  the  southern  section  of  the  Peninsula  watershed. 
Mr,  Frye  requested  that  the  Commission  meet  vrith  representatives  of 
San  Mateo  County,  the  Estate,  and  the  planning  consultants,  for  an 
informational  briefing  on  the  development  and  operational  management 
concepts  for  the  entire  complex. 

The  Commission  secretary  was  requested  to  arrange  a  meeting  date. 


****** 


Communications  g 

Letter  addressed  to  the  Commission  from  Miss  Marguerite  Warren 
requesting  a  response  to  her  earlier  communication  addressed  to  the 
General  Manager. 

Commissioner  Flynn  directed  the  secretary  to  inform  the  General 
Manager  of  the  receipt  of  this  letter  and  to  advise  him  to  communi- 
cate with  Miss  Warren, 

Roll  Calls 

Commissioner  Carey  requested  that  the  matter  of  the  Muni  security 
force  be  considered  at  the  next  regular  Commission  meeting. 

THEREUPON  THE  tlEETING  ADJOURivIEDo 


75-79 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY,.fi^AN^^N^f^ 

RESOLUTION  No  ,  — 


RESOLVED,  That  this  Commission  approves  the  plans 
and  specifications,  and  hereby  authorizes  bid  call  as  follows: 

HETCH  HETCHY  CONTRACT  NO.  518 
TESLA  PORTAL 
OVERPLOW  SHAFT  EXTENSION 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions 
of  Chapter  31,  Section  31.22  (a)  of  the  San  Francisco 
Administrative  Code,  this  project  is  hereby  determined  to 
be  categorically  exempt  from  the  California  Environmental 
Quality  Act  under  Class  1,  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City  Planning 
Commission  on  April  26,  1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

/ 

at  its  meeting  of. 


APRII  2  2iq7t: 


ecretary  and  Assistant  GenerM  Manager 


1 


j 


i 


PUBLIC  UTILITIES  COMf^ilSSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  J^^-'t^^'^^ 


RESOLVED,  That  this  Commission  approves  a  Debit 
Modification  in  the  amount  of  $441.60  to  provide  funds  for 
additional  work  to  modify  the  precast  manholes,  as  set 
forth  in  Modification  No.  1  to  Hetch  Hetchy  Contract  No.  498,  t 
West  Portal  Avenue  and  Taraval  Street,  St.  Francis  Circle 
to  20th  Avenue ,  Underground  Duct  System. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

1^  APRIL  2  2  1975  y/ 


at  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

F^RESOLUTION  No..52S=i£^S^9 


corr>c  --ioti  tor  . 


'4 
1* 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy 
Water  and  Power  and  the  City  Attorney,  hereby  approves  collections  of         "  "  ^ 
damage  claims  which  the  Department  has  against  miscellaneous  debtors  for 
the  month  of  March,  1975. 

defe-  Bureau  of  Light,  Heat  and  Power  $l,02ii-.73  ,  ,  ' 

Bureau  of  Delinquent  Revenue  .^,570,^4-3  ""J:®  , 

asi:  0a id  $,  on  executxon  ot  ■  X'nh? ■        -its  in 

AND  BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  approves 
the  transfer  of  delinquent  accounts  in  the  amount  of  $7,903 .53  from  the 
Bureau  of  Light,  Heat  and  Power  to  the  Bureau  of  Delinquent  Revenue  for 
collection,  „  .  ^  * js^*  ^  ■>  ^ 

iM  the  a.:       :  of      ,  -J 
fees,  plaintltt  Kansas  City,  MikSBouri 

^.  f-hf^  ^sforesald  ^50,000  legi?!  f^es  has  baexi  set  aside 
out  of  tm                .  of  $1,  ^  t©  ^^.^'^^f 

off!,-  ■  ■  ^  ■  i^.^..  '  ■ '  "■         '  ''-S 

tije  V    ,  -  ^  ,taw, 

for  'I  tn  _  cj'of  SaD 

||.ttO  IJ.':  flit.         .  <^,^  .5  liOy  s  *iiUU 

1CI0  pro|jari:lf>r??'tc>  ^iMre  of  th«s  aforesaid  §35,000  legal 
fees  CO  the  law  ;>£  Joseph       AXicsto  will  be  paid  by 


.K.  BE  XX  v|>s 

1,  "       ^  -     ■■'^  -1^  defend- 

f^n^r  "^n;^'  .  ,   1»  lac. 

Itic*  Is  hereby  ratified  ami  approved. 


h  S.21l¥   and  ^/I'.:  CC3I!iS« 


the  city  imd  Co-"/---  -    ''^r:  '^'---•-tsco 
te  aity  and  a  I  ' 
„  the  settling  «l  mcs 


3.    the  ■  ^.ty  .unty  of  f- 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY, 


iAN 


RESOLUTION  No.. 


WHEREAS,  the  City  and  County  of  San  Francisco,  a  municipal 
corporation,  is  the  plaintiff  in  a  civil  action  for  damages  under 
the  Federal  Antitrust  Laws,  under  the  caption  "City  and  County  of 
San  Francisco >  a  municipal  corporation.  Plaintiff  v,  Neptune  Meter 
Company >  Rockwell  Manufacturins  Company.  Badger  Meter  Manufacturing 
Company.  Her sey- Sparling  Meter  Company,  and  worthlngton  Corporation, 
Defendants."  in  the  United  States  District  Court  for  the  Northern 
District  of  California,  No.  50192  Civil;  and 

WHEREAS,  the  defendants  Rockwell  International  Corporation, 
Neptune  International,  Inc.  and  Badger  Meter,  Inc.  ha/ e  made  an 
offer  to  the  plaintiff  City  and  County  of  San  Francisco  in  the 
above  entitled  action  by  way  of  compromise  and  settlement  of  claims 
based  on  transactions  of  said  settling  defendants  which  are  included, 
among  others,  in  said  action;  and 

WHEREAS,  the  City  and  County  of  San  Francisco  and  said  settling 
defendants  Rockwell  International  Corporation,  Neptune  International, 
Inc.  and  Badger  Meter,  Inc.  have  agreed  to  compromise  and  settle 
said  claims  against  said  defendants,  on  execution  of  instruments  in 
form  satisfactory  to  the  City  Attorney,  whereby  said  settling  defend- 
ants shall  pay  to  the  City  and  County  of  San  Francisco  the  sum  of 
approximately  $54,435  in  settlement  of  said  claims;  and 

WHEREAS,  the  aforesaid  sum  of  $54,435  represents  a  proportionate 
share  of  all  plaintiffs'  settlements  in  the  amount  of  $1,000,000, 
minus  $50,000  attorneys*  fees,  except  plaintiff  Kansas  City,  Missouri 
has  a  separate  settlement  of  $250,000;  and 

WHEREAS,  the  aforesaid  $50,000  legal  fees  has  been  set  aside 
out  of  the  total  s\am  of  $1,000,000  to  cover  legal  fees  to  the  law 
office  of  Joseph  L.  Alioto,  liaison  counsel  for  all  plaintiffs  in 
the  amount  of  $35,000,  Draper,  Adams  &  Huntington,  attorneys  at  law, 
for  legal  fees  in  the  amount  of  $10,000,  and  City  of  San  Diego 
attorneys'  fees  in  the  amount  of  $5,000;  and 

WHEREAS,  no  proportionate  share  of  the  aforesaid  $35,000  legal 
fees  payable  to  the  law  office  of  Joseph  L.  Alioto  will  be  paid  by 
the  City  and  County  of  San  Francisco; 

NOW,  THEREFORE,  BE  IT  RESOLVED: 

1.  That  said  compromise  and  settlement  with  the  settling  defend- 
ants Rockwell  International  Corporation,  Neptune  Inteimational,  Inc. 
and  Badger  Meter,  Inc.  is  hereby  ratified  and  approved. 

2.  The  City  Attorney  of  the  City  and  County  of  San  Francisco 
is  hereby  authorized  to  execute  any  and  all  instruments  in  said  com- 
promise and  settlement  with  the  settling  defendants  Rockwell  Inter- 
national Corporation,  Neptune  International,  Inc.  and  Badger  Meter, 
Inc.  as  provided  herein. 

3.  The  City  Attorney  of  the  City  and  County  of  San  Francisco 
is  hereby  authorized  to  dismiss  with  prejudice  said  Action  No.  50192 
Civil,  as  to  the  settling  defendants  Rockwell  International  Corpora- 
tion, Neptune  International,  Inc.  and  Badger  Meter,  Inc. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


Secretary  and  Assfstant  Geneml  Manager 


0 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nc^S  —  0^1.5^1, 


he  City  and  County 


\  Francisco, 


ere 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract: 


'■r  ol 

.to 


s  nave 
ict ,  and 


San  Francisco  Water  Department  Contract  ^tter  dated 
No.  1649  -  Excavation  and  Repaving  toT^]'-  of  subject 
Water  Service  Trenches  -  to  Bepco,  Incion  of 
in  the  amount  of  $61,093.00,  and  all 
other  bids  for  the  above  described  work 
are  hereby  rejected.  ^ 


Llating  and 
*ijLr  Coii^^i.xOiij.iig  wc•iu•.^s.  on  the  contract,  and 


has  not if 
March  19,  . 
will  not  be  ' 
work  under  f 


Harry  Lee  Plumbing  and  Heating,  Inc. 
~n  Caputo  Cc         '  fay  letter  dated 

.j.iuc,  due  to  fir...:,.        '  dif       'ties,  it 
■  to  perform  the     :  .  .-.red  ...     .  u'l tract 
.;t  contract,  and 


T.,--"---::^g  ^  Bay-side  Mechanical  Contractors  <r"'  •   ■■■  '■ '  y 
qualif i...       •  do  the  required  HV'AC  work  and  a,re  .1, 
under  Classes  C4  (supplemental }  *  C20  ami  C36  by  tha  St.^te 
of  California  to  do  the  HV.^.€  wrk, 

MOW,  THEREFOFiE^  BE  IT  BESOLVED,  that  this  CoOTiission 
hereby  approves  the  .request  of  Dan  Caputo  Company,  General 
Contractor,  to.  .tute  B"       '3  Mechanical  Contr-^ 

for  Harry  Lee  t^'"^         :g  and  L...     .,;,-ig.  Inc.  as  subcon^  .,  . .  lor 
to  do  all  the  .  ; ,  ventilating  and  air  conditioning 

work  required  under  Water  Departnient  Contract  No,  1.510. 


at 


I  herehy  certify  that  the  foregoing  resolution  was  adobted  by  the  PuhU 

APRILl£l975  y'/ 

its  meeting  of.  X 


ic  Utilities  Commiss 


P7 
/<.■■/* 


Secretary  and,  Assistant  (Weneral  Manager 


0. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO- 


WHERE AS  ,   the  City  and  County  of  San  Francisco, 
acting  through  the  Commission,  has  awarded  Water 
Department  Contract  No.  1510  for  Construction  of  Sunol 
Valley  Water  Filtration  Plant  Enlargement  to  Dan  Caputo 
Company,  pursuant  to  which  award  said  parties  have 
entered  into  and  executed  the  subject  contract,  and 

WHEREAS,  Dan  Caputo  Company  has  by  letter  dated 
April  3,  1975  and  pursuant  to  the  provisions  of  subject 
contract  requested  the  following  substitution  of 
subcontractors  at  no  extra  cost  to  the  City: 

J  Withdrawal  of  Harry  Lee  Plumbing  and 

^  Heating,  Inc.  and  substitution  of 

p.  Bayside  Mechanical  Contractors  for 

all  the  Heating,  Ventilating  and 
Air  Conditioning  work  on  the  contract,  and 

WHEREAS,  Harry  Lee  Plumbing  and  Heating,  Inc. 
has  notified  the  Dan  Caputo  Company  by  letter  dated 
March  19,  1975  that,  due  to  financial  difficulties,  it 
will  not  be  able  to  perform  the  required  subcontract 
work  under  subject  contract,  and 

WHEREAS,  Bayside  Mechanical  Contractors  are  fully 
qualified  to  do  the  required  HVAC  work  and  are  licensed 
under  Classes  C4   (supplemental) ,  C20  and  C36  by  the  State 
of  California  to  do  the  HVAC  work, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  this  Commission 
hereby  approves  the  request  of  Dan  Caputo  Company,  General 
Contractor,  to  substitute  Bayside  Mechanical  Contractors 
for  Harry  Lee  Plumbing  and  Heating,  Inc.  as  subcontractor 
to  do  all  the  heating,  ventilating  and  air  conditioning 
work  required  under  Water  Department  Contract  No.  1510. 


I  h.treh-j  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commissiim 

a.  i.  .ne^fng  of.         ^  A  P  R  i  L  2  2  1975  /y<^ 


 ,  ..  L  ^  

Secretary  and  Assisxant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No — LaI  %,   Li  ,»0 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily  ^.-.-m.  . 

completed;  approves  Final  Payment  in 
amount  of  $5,233.00,  in  favor  of 
Brayer  Electric  Company  under  Water  ^ 
Department  Contract  No.  1645,  Furnishing 
Protective  Relays  for  San  Andreas  Water 
Filtration  Plant  -  Electrical  System, 
and  allows  sixty  seven  (67)  working  days 
unavoidable  delay  due  to  the  Contractor 
having  to  wait  for  delivery  of  electrical 
equipment  from  General  Electric  Company's 
Philadelphia,  Pennsylvania  plant. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of  ^?R\L  2  2  197b  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNT'j;^g8Ar 

RESOLUTION  No  


Wi..  „  i^^.v  r. or  providing  ■professional  feei^vices 

RESOLVED,  That  this  Coramission  hereby  od 
awards  to  the  lowest  regular  and  responsible 
bidder,  the  following  contract;  com- 
pany, anc    San  Francisco  Water  Department  Contract 

No.   1678  -  12-Inch  Ductile  Iron  Main  Instal- 
lation in  15th  Avenue  between  California  and, base 
220  feet  North  of  Lake  -  to  W.  L.  Fairey  in 
the  net  amount  of  $32,306.00,  and  all  other  ,  ing 
bids  for  the  above  described  work  are  hereby 
1nn£[-ter    rejected.  rtion  .amiAl  comii*  io:;  nti- 

cipated  either  by  City  or  Consulcantj  and  *   '     •  ^' 

m.  _  ^  to  the  02  TwiTi  Pc  9.1  Repair 

contract  require  inereasred''ierv^^'es' bf  tH^'' C«siTtsti^ltan--t  to  perforin  the 

ng;  and  '• 

W^i?EAS,  Total  payment  td  tfie  En|iii^r  ^ill  be  increased  from 
:nal  a  of  $70,100.  to  $102,650.,  with  fixed  fee  in- 

craas^  fronr'$^;#r 'to  fS'idll; '  -■-;„  ,  - 

WHi  v:  -d  agreement  has  bfeeij  approved  by  the 

,     Mass  Trar/=^-i  V  now  therefore,  be  it 

,!  ofranissioiTi  hereby  av         .^es  the  General 

■f'^iib'  .   ,     tb  execiit©         ^aveiit  licfv  l  :  to  the -  Agree- i 

■  my  to  undertake  the 

ad(i ,     .   ;.l  professionai  services  required. 


m 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  UUlities  Commissic 


at  its  meeting  of. 


sumtjon  was  aaopvea  oy  tne  fuoiic  utilities  L:;ommtssi<m- 

APRIL  23  1975  ///         /  /p 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.   *  *^  JL.^JrQ 


WHEREAS,  An  Agreement  for  providing  professional  services 

C 

in  connection  with  design  of  Twin  Peaks  Tunnel  Repairs  has  been  entered 
into  between  this  Commission  and  the  firm  of  DeLeuw,  Gather  and  Com- 
pany; and  j-btj-Loi., ,  c.v.!60~ 
lution        WHEREAS,  During  the  course  of  the  preliminary  design  phase 
the  Consultant  discovered  conditions  in  Twin  Peaks  Tunnel  requiring 
long-term  monitoring  of  a  portion  of  the  tunnel  conditions  not  anti-  ni 
'cipated  either  by  City  or  Consultant;  and  Quality  Act;  and 
>        ,          WHEREAS,  Changes  to  the  original  Twin  Peaks  Tunnel  Repair  • 

f^,r>^f%r    t^^.^,-.    r-..^.^,r-  ...  7    ....  .-    ..      .......  _  , 

contract  requite  intreaised  services  of  the  Consultant  to  perform  the 
aforementioned  monitoring;  and      ciieretore  be  it 

WHEREAS,  Total  payment  to  the  Engineer  will  be  increased  from 
the  original  agreement  of  $70,100.  to  $102,650.,  with  fixed  fee  in- 
creased from  $5,961  to  $8,011;  and,    emission  her^bv  3V.^h~:"i.?.^-r.  the 

WHEREAS,  This  proposed  agreement  has  been  approved  by  the 
Urban  Mass  Transportation  Administration;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  to  execute  Amendment  No.  1  to  the  Agree-  the 
ment  with  the  consultant,  DeLeuw,  Gather  §  Company  to  undertake  the 
additional  professional  services  required. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  »««ng  of  i  APRIL  2  2  1975  / 


Secretary  and  Assistant  Ger^ral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,   The  Transit  Improvement  Program,  under 
Contract  No.  MR-615,  plans  to  install  passenger  waiting 
shelters  at  various  Muni  boarding  locations;   and  ^ 

WHEREAS,   The  San  Francisco  Art  Commission,  by  Reso- 
lution No.   1974-52,  approved  the  installation  of  these  passen- 
ger  waiting  shelters;   and        ,    ,  i       ■         ,  .  , 

WHEREAS,  This  project  is  categorically  exempt  from 
the  provisions  of  the  California  Environmental  Quality  Act;  and 

V   ...      WHEREAS,   Plans  and  specifications  for  Contract  No. 

MR-615  have  been  prepared  and  are  herewith  submitted  to  this 
Commission  for  approval;   now  therefore  be  it    .  , 

RESOLVED,  That  this  Commission  hereby  approves  said 
plans  and  specifications;   and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Transit  Improvement  Program  to  advertise  for  bids  to  be 
received  for  Contract  No.  MR-615;  and  be  it  further 
l^r"^:  RESOLVED,   That  said  approval  is  subject  to  the  con- 

currence of  the  Urban  Mass  Transportation  Administration  of  the 

U.S.   Department  of  Transportation.  , 

d  display  for  historical 

purposes;  and  be  it  further 

RESOLVED,  That  said  transfer  be  hereinafter  desigaat^d  

"'erroanent  loan.  '^1  . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


Secretary  and  Assistant  Genfral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
r  '  ■  >  >.i  RESOLUTION  NO — f  1^         ^y*,JL  9 

CITx  AI;  -  .    ..  CISCO 

Resolution  Fo.  7!;'"C  '  4-22-75 
^    WHEREAS,  The  Pacific  Coast  Chapter  of  the  Railway  and 


Publ  Locomotive  Historical  Society  has  expressed  the  desire  to 

oomir]  acquire  a  Municipal  Railway  motor  coach  of  the  1939  model 

func 

avai  White  class  for  historical  preservation  and  display;  and  ' 
IVHEREAS,  The  Municipal  Railway  possesses  in  coach  #062 

ClaliT..^- 

a  vehicle  of  the  type  requested,  and  said  vehicle  can  no 

Non-li 

longer  serve  a  useful  operating  purpose;  and  ^  ^  s 

Robe:.  f  A  fili ,  89^- •  ) 

WHEREAS,  The  Railway  and  Locomotive  liistorical  Society 

has  agreed  to  hold  the  City  and  County  of  San  Francisco, 
Ploye  '  •  ,,  511.95 

wroi'j  the  Public  Utilities  Commission,  and  the  Municipal  Railway 

his  lio 

Shee  harmless  for  any  liability  or  dam.age  that  might  be  sustained 
Lititin  the  removal  and  transfer  of  coach  #062;  now,  therefor, 

Annafc»e  it^  and  69  B  3111-3    2-?+    6-10'-70     (A  ^2,600) 

Johanna  Cr-'=!.vef^  onn ,  on  ( •R;r.oT.-rr' 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 

authorizes  the  General  Manager  of  the  Municipal  Railv/ay  to 
£H2f  transfer  to  the  Pacific  Coast  Chapter  of  the  Railway  and 
Anne  Locomotive  Historical  Society  Coach  062,   further  identif ied^"-' '  ^"-^ 

by  serial  number  215011  and  bus  style  number  784  for  the 

express  purpose  of  preservation  and  display  for  historical 

purposes;  and  be  it  further 

3O./J-90.55 

RESOLVED,  That  said  transfer  be  hereinafter  designated  . 

as  a  permanent  loan.  Total  settlements:  5 


Appro.  4.. 735. 804. 000 


■fy  that  regoing  resolution  was  adopted  by  the 

s  Cojiimls         at  its  meeting  of  April  22,.  1975- 

» 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission  '-^ 
at  its  meeting  of  '    APRIL  2  2  197S      .//  / 


7^ 


Secretary  and  Assistant  General  Manager 


4-22-75 


f 


PUBLIC  UTILITT-RS  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  75~0147-MR 


4-22-75 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Control.ler  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are.  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt.NOo 

&  Prayer 


Accident 

Date 


Non-litigated  Settlements 


Robert  E.  Buss 


Floyd  Wong  for 
wrongful  death  of 
his  mother,  Yee 
Shee  Wong 


74  T  1042-1 

tlilOO ,  000 . 00 


74  C  0572-1 
^2,511.95 


1-3  1-20-75 


Litigated  Settlement  -  CA  Office 


Anna  Brown  and 
Johanna  Craven 


Judgment 

Anne  T.  McQuillan 


69  B  5111-3    2-7+  6'~10-70 
$10,000.00  (Brown) 
69  B  5111-2    2-7  6-10=^70 
$6,000.00  (Craven) 


1-0 


72  c  0531-2 

$4,750.00 

(includes  $108*60  costs, 
plus  interest  if 
demanded) 


PI/ 

PD 


Settlement 


(A  $2,892.9^0 

(B  $    457. 06) 

$  3,350.00 


A 


2,511.95 


(A  $2,600) 
(A  $  400) 


6-20-73  A 


3,000,00 


1,608.60 


$  10,470.55 


Total  settlements;  5 


Appro.  4. 735.804.000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  April  22,.  1975» 


/I/  ^ 



Secretary  and  Assistant  General  Manager  ~~  ^ 


4-22-75 


MONTHLY  REPORT  FOR  APRIL  1975 


SAIvI  FRANCISCO  WATER  DEPARTMENT 


TO: 


General  Manager  of  Public  Utilities 


FROM:      General  Manager  and  Chief  Engineer 


Water  Supply: 

1.  Rainfall:    The  seasonal  rainfall  on  Peninsula  watersheds 
averaged  from  12%  to  109^  of  normal  as  of  April  1. 
Alameda  watersheds  averaged  from  9k%  to  118^^  of  normal 
for  the  same  period. 

2.  Hetch  Hetchy  water  import:     An  average  of  225.1  million 
gallons  per  day  (MGD)  for  the  month  of  March. 

3.  Sunol  Valley  Filtration  Plant  treated  6.9  MGD. 
San  Andreas  Filtration  Plant  treated  52.0  MGD. 

Consumption  (MGD  average): 

March  1975    -    202.1)     3.3  per  cent  more 
March  197^    -  195-7) 

12  months  preceding 

April  1,  1975    "     262.9)     4.6  per  cent  more 
April  1,  1974    "  251.4) 

5.     Storage  (million  gallons)  as  of  April  1: 

Alameda  Div. 

1975    -    38,1^18)     55.9  pep  cent  more 
1974    -  24,il64) 

Peninsula  Div. 


1975  -  23,715) 
1974    "  23.990) 


1.1  per  cent  less 


Total 


1975 
1974 


613863)  27.7  per  cent  more 
i|8,454) 


r 


Operations  and  Maintenance  - 
BARDT 

Castro  Street  Station 

8-Inch  main  on  North  side  of  Market  Street, 
East  of  Castro 3  completed  and  In  service. 

Church  Street  Station 

12-Inch  main  on  South  side  of  Market  Street, 
Church  Street  to  15th  Street,  In  service. 

Embarcadero  Station 

2'-'"Inch  steel  main  In  service. 

Sunset  Reservoir  Leakage  ■ 

An  emergency  was  declared  for  repairs  to  correct 
leakage  In  the  South  Basin  of  Sunset  Reservoir.  Repair 
work  was  started  April  1,  1975  and  should  be  completed 
within  tvjo  weeks . 

Main  Break  ■ 

The  l6-inch  Sutro  cast  iron  main  broke  on  Niagara 
Street,  West  of  Alemany  Blvd.,  on  March  25.,  1975?  at 
3:15  a.m.,  causing  extensive  damage  to  street  and  side- 
walk paving  and  leaving  a  portion  of  Niagara  Street 
impassable.     Nine  homes  In  the  area  also  were  damaged. 
The  cost  of  this  damage  has  not  been  determined  as  of 
this  date.     This  block  has  a  history  of  m.aln  breaks 
apparently  caused  by  subsidence.     Under  emergency 
procedure  a  new  steel  main  has  been  Installed.  The 
pipe  was  purchased  by  the  Water  Department  and  was 
installed  by  Underground  Construction  Company.  Final 
testing  and  chlorlnation  are  yet  to  be  accomplished. 

Vandalism  and  Intrusion 

Ten  sprinkler  heads  (valued  at  $15.00  each)  vjere 
stolen  from  the  North  Basin  of  Sunset  Reservoir. 

Vandals  continue  to  shoot  into  the  Brightslde 
Weir  building  in  the  Alameda  Division.     The  walls 
have  been  reinforced  around  the  recording  Instrument 
in  order  to  protect  it  from  damage. 

A  total  of  83  persons  were  evicted  from  the 
Peninsula  watershed  property  and  23  ''No  Trespassing"' 
signs  were  replaced.     Scores  of  motor  bike  operators 


-2 


trespassed  in  the  North  Peak  area  especially.  A  survey 
is  being  conducted  to  recommend  means  to  deter  entrance 
by  the  motor  bike  operators  in  this  area. 

The  North  gate  to  Sawyer  Camp  Road  was  damaged 
twice;,  cars  left  the  road  just  inside  the  North  entrance, 
approximately  two  miles  in  from  the  North  gate  and  about 
one-half  mile  in  from  the  South  gate,  and  crashed 
through  the  fence;  and  the  fence  at  both  ends  of  Lower 
Crystal  Springs  Dam  was  cut.     Other  damage  included  re- 
positioning one  of  the  rock  pillars  at  Stone  Circle, 
which  was  upturned,  and  repairing  the  wooden  gate  attached 
to  it. 

Filoli  Estate  ' 

On  April  2,  1975,  Mr.  Frye  and  Mr.  Bar doff  attended 
a  meeting  with  John  Brook,  Director  of  Park  and  Recre- 
ation of  San  Mateo  County,  and  Mr.  McCulloch  of  EDAW,  to 
discuss  the  preliminary  use  plan  for  the  Filoli  Estate 
developed  by  EDAW.     Copies  of  the  plan  are  being 
obtained  and  upon  receipt  will  be  furnished  to  the  Com- 
mission for  their  information  and  any  comment  they  may 
wish  to  make. 

Water  Sales 


March 
1975 

$2,143,7^2 


Fiscal  Year 
1974^1973 

$1,896,8^13 
Leases  and  Permits 


Total  Collections 

March 
■  1974 

$1,712,062 

Net  Paying  Sales 

Fiscal  Year 
1973-1974 

$1,621,608 


Increase 


$431,680 


Increase 


$275,236 


Rents  for  the  month  of  February  included: 


Santa  Clara  Sand  and  Gravel 
Crystal  Springs  Golf  Course 
Sunol  Golf  Course 

Delinquent  AcoC'-ints 

Covered  by  Quarterly  Report. 


$2,270.42 
3,965.03 
1,910.95 


3- 


i 

T 


i 
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Continuing  Programs 

Safety 

Vehicular  Inspections 

Routine  lOjOOO-mlle  Inspections  were 
conducted  on  19  vehicles. 

Vehicular  Accidents 

During  the  month  of  March  there  were 
3  accidents  In  none  of  which  the  Department 
driver  was  at  fault.     Our  frequency  rate  for 
all  accidents  was  15.89  per  million  miles 
while  driving  I88375I  miles. 

Industrial  Accidents 

There  were  no  lost  time  Injuries  In 
March.    There  are  a  total  of  10  for  the 
calendar  year. 

Service  Renewals 

March 
1975 


Replacement  of  old^ 

corroded,  or  undersized 

piping  296 

Meter  Repairs 

March 
1975 


CDD      all  sizes  4l4 

Peninsula  (Inspected  and 
repaired  as  needed  I8 

Contract  Program 
1,1-1/2,  and  2-lnch  -0- 

Flushing 

Flushing  was  completed  In  the  Stanford  Heights 
area  roughly  bounded    by  Qulntara  to  Ulloa  Streets 
and  from  27th  Avenue  to  Taraval  and  Dewey  Streets. 


Fiscal  Year 
1974-1975 


3,709 


Fiscal  Year 
1974  1975 

3,644 
170 
356 


March 
1975 


Fiscal  Year 
197^-1973 


Mains  (all  sizes) 

Linear  Feet  121,100  351,700 

Number  of  Individual 
flushings  to  correct 

objectionable  conditions        15  l8l 
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PUBLIC  UTILITIES  COMMISSION 


CITY  AMD  COUbTTY  OF  CAIT  FRMJCirCO 


Josenh  L.  Alioto,  "^ayor 


F.oon  2  82  ,  City  Hall 

1?.  30  D.TTI.. 

SPECIAL  I1EETII1G 
April  29,  1975 


COIMISSIOMERS 
H»  IJelton  Flynn,  Presir^ent 
Joseph  Po  Byrne,  Vice  Pre-^ident 
Joseph  J.  Diviny 
Henry  E»  Beman 
Dennis  V,  Carey 


PEPART'^ISNTS 
llunicipal  Railway 
Hetch  Hetchy  Project 
Hater  Department 


Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


John  Do  Crowley 
GSNEP^.L  ilAiqAGER  OF  PUBLIC  UTILITIES 

Thomas  G.  Flynn 

SECRETARY  Ai^D  ASSISTAITT 
GENERAL  f^^AGER,  ADrilNISTRJ^TIVE 


75-^0 


Call  to  Orders  2r00  p,mo 

Present;  Commissioners  H.    Telton  Flynn,  Joseph  J.  Diviny, 

Henry  E.  Herman,  Dennis  V.  Carey 

Absent:  Commissioner  Joseph  P.  Byrne 


Purpose  of  Meeting?  1.     CONSIDERATION  OF  acceptance  of  the  interest 

rate  offered  for  the  sale  of  $26.4  million 
transit  improvement  bonds  by  the  San 
Francisco  iy?unicipal  Railv/ay  Improvement 
Corporation? 

acceptance  of  the  lease  payment  schedule  to 
meet  tlie  Bond  payments  ? 

and  authorizing  the  General  ^''anager  of  Public 
Utilities  to  execute  related  lease  documents. 

These  funds  will  be  used  to  finance  construc- 
tion of  the  second  phase  of  the  motor  coach 
storage  and  maintenance  facilities  and  the 
Muni  Metro  rail  center, 

2.  REVIE'J  OF  the  year-end  financial  projections 
of  the  'Tater  Department  and  Hetch  Hetchy  to 
fix  the  level  of  support  available  to  the 
Municinal  Railway  and  other  City  departments 
and  to  determine  the  existence  of  any 
surpluses. 


RESOLUTION  On  motion  of  Herman,  seconded  by  Diviny,  the 

NOo   following  resolution  was  adopted s 

75-015  8    M  Approving  acceptance  of  interest  rate  of  7.16  35% 

and  lease  payment  schedules  to  meet  payments  on 
$26,4  million  San  Francisco  Municipal  Railway 
Improvement  Corporation  bonds,  and  authorizing 
execution  of  documents. 


Votes     Ayes-Flynn,  Diviny,  Berman,  Carey 

On  motion  of  Diviny,  seconded  by  Berman,  the 
following  resolution  was  adopted s 


75-0159     GO  Departmental  excess  surpluses.  Fiscal  Year  1974- 

1975  available  for  transfer  to  the  General  Fund 
$2,050,000  Hetch  Hetchy  funds. 

Votes     Ayes-Flynn,  Diviny,  Berman,  Carey 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission, 


75-ni 


Resolution  NOo   75-0158 — Approving  net  interest  rate  of  7.1635  per 
cent  for  the  sale  of  $26.4  million  in  San  Francisco  Municipal 
Railway  Improvement  Corporation  Improvement  Bonds,  Series  C,  to 
construct  the  motor  coach  storage  and  maintenance  facilities 
Phase  II,  and  the  tluni  Metro  Rail  Center?  approving  lease  payment 
schedules;  and  authorizing  execution  of  Amendment  to  Site  Lease  and 
Supplement  NOo   1  to  Facilities  Lease  No.   2,  and  Site  Lease  and 
Facilities  Lease  NOo  3. 

Dr.  John  M.  Christensen,  Jr.,  Assistant  General  Manager-Finance, 
explained  that  the  SFMRIC  solicited  bids  on  the  sale  of  the  $26.4 
million  in  bonds,  v/ith  financing  supervised  and  implemented  by 
Salomon  Brothers,  financial  consultants  for  the  Improvement  Corpora- 
tion. 

Only  one  bid  was  received,  at  10s 00  ao^.,  today,  April  29,   19  75, 
in  the  offices  of  Orrick,  Herrington,  Ro^jley  &  Sutcliffe,  bond- 
counsel  , 

The  successful  bidder  was  Bank  of  America  ilT&SA?  Merrill  Lynch, 
Pierce,  Fenner  &  Smith,  Inc.?  Crocker  national  Bank?  Blyth,  Eastman, 
Dillon  &  Company,  Inc.?  Dean  'Jitter  &  Company,  Inc.?  Banc  Worth  ''^est. 
Joint  Managers  in  Association  with  First  Boston  Corporation? 
Goldman,  Sachs  &  Company?  Chase  Manhattan  NA,  Joint  Managers  in 
Association  with  L.  F.  Rothschild  &  Company,  Manager,  at  the  net 
interest  cost  of  7,1635%  over  a  20-year  period. 

The  interest  rate  stipulated  ranged  in  various  amounts  for  each 

year  between  1979  to  1997 — from  7  per  cent  to  7.50  per  cent. 

The  interest  for  the  20-year  period  v/ill  amount  of  $25,841,266.25. 

The  provisions  of  the  Official  Statement  and  Notice  of  Sale  were 
met,  and  the  Board  of  Directors  of  the  SFMRIC  has  approved  the  bond 
counsel  recommendation  to  make  the  award  to  Bank  of  America  NT&SA 
et  alo 

Dr.  Christensen  pointed  out  that  it  had  been  anticipated  that 
another  syndicate  headed  by  United  California  Bank  would  also  be 
submitting  a  proposal.     The  money  markets  are  so  disturbed  at  the 
present  time  that  United  California  Bank  was  unable  to  hold  its 
syndicate  together,  even  though  the  effective  rate  at  which  they 
were  planning  was  7.50%,     As  a  result,  some  of  the  underwriters 
associated  with  United  California  Bank  were  released  to  join  with 
the  Bank  of  America  in  its  proposal.     Factors  leading  to  this 
disturbance  included  the  default  on  the  New  York  City  notes,  the 
large  impending  sales  in  the  next  30  days,  the  potential  demand  of 
the  federal  government  for  large  sums  in  the  immediate  future,  and 
the  close  proximity  of  the  sale  to  the  Controller's  sale  of  April  21, 
The  Controller's  issue  of  $72  million  remains  $30  million  unsold  as 
of  this  date,  and  prices  have  been  discounted  ten  basis  points  in 
order  to  move  these  bonds.     It  is  obvious  that  the  Controller's 
sale  received  an  extremely  beneficial  rating  for  the  City,  which 
has  resulted  in  large  unsold  inventories,  which  in  turn  have  impacted 
on  the  rate  received  in  this  bid. 

The  Commission  thanked  Jack  Dooling,  Secretary  of  the  SFMRIC,  and 
Arnold  Happeny  of  Salomon  Brothers,  for  their  work  in  this  bond  sale. 

In  answer  to  a  Commission  question  as  to  the  acceptability  on  the 
market  place  of  these  bonds,  Mr.  Happeny  stated  the  non-profit 
corporation  bonds  would  be  sold  out  of  syndicate  and  accepted  in  the 
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market  place  more  readily  than  the  currently  held  general  obligation 
bonds  of  the  City  and  County  of  San  FranciscOo 


****** 


Resolution  No,   75-0159 — Notifying  the  Mayor  and  the  Board  of 
Supervisors  that  current  estimates  and  calculations  indicate  the 
availability  of  $2,050,000  from  Hetch  Hetchy  System  funds  at  the 
end  of  Fiscal  Year  1974-75  for  transfer  to  the  City's  General  Fund, 

Dro  Christensen  stated  that  each  year  at  this  time  of  the  budgetary 
cycle,  there  is  a  deficiency  of  revenues  and  excess  of  expenditures 
facing  the  City.,     Throughout  the  years  it  has  been  the  intent  of 
this  Commission  to  provide  maximum  support  to  the  general  City 
welfare  in  every  legal  manner  at  its  disposals     Examples  of  this 
have  been  the  $20.8  million  provided  by  the  'later  Department  and 
the  Hetch  Hetchy  System  to  the  Municipal  Railway  over  the  past  five 
years;  the  provision  of  free  water  to  all  City  departments  valued 
at  $1„6  million  annually?  and  the  $4  million  current  annual  discount 
on  electric  power  provided  to  City  departments  by  the  Hetch  Hetchy 
System, 

Specifically,  this  fiscal  year  1974-75,  the  total  is  $0.9  million; 
Muni  support,  $3.3  million?  'later,  $1.6  million?  and  Pov/er, 
$4  million. 

The  budgets  which  the  Mayor  has  approved  for  fiscal  year  1975-76 
contain  $4.7  million  for  I'^uni  support  from  the  ^'Jater  Department 
and  the  Hetch  Hetchy  System,  and  t.he  PUC  will  be  supplying  City 
departments  v/ith  $1.6  million  free  water  and  $4.6  million  discounted 
power — a  total  of  $10.9  million. 

The  effort  by  the  Hetch  Hetchy  System  to  provide  over  $15  million 
local  share  to  match  $42  million  federal  funds  for  the  Muni  Power 
Improvement  Program  has  placed  a  severe  strain  upon  the  financial 
status  of  the  Hetch  Hetchy  System.     As  a  result,  its  capabilities 
for  providing  support  to  other  than  its  own  performance  require^i^ents 
has  become  limited.     However,  two  factors  have  arisen  with  respect 
to  the  Hetch  Hetchy  System  which  provide  the  opportunity  to  once 
again  assist  in  meeting  the  City  needs. 

The  first  factor,  conservation  measures  exercised  by  the  City 
departments,  has  resulted  in  an  increased  quantity  of  power 
available  for  sale  by  Hetch  Hetchy  to  other  than  City  users. 
Secondly,  the  rates  at  which  sales  can  be  made  to  commercial 
customers  have  risen  commensurate  with  the  rise  in  rates  set  by 
the  State  Public  Utilities  Commission,     The  net  effect  of  these 
two  factors  results  in  an  estimated  increase  of  revenues  for  1974-75 
of  approximately  $1,700,000,  a  decrease  of  $15  7,000  in  wheeling 
charges  because  of  reduced  City  departmental  usage,  and  a  decrease 
of  $193,000  in  the  purchase  of  power  to  meet  commitments.     The  total 
of  these  is  $2,050,000. 

Dr.  Christensen  stated  that  the  ^Jater  Department  at  this  time  has 
no  surplus  funds  available — that  is,  unappropriated  funds  in  excess 
of  25  per  cent  of  the  total  expenditures  for  operation,  repairs  and 
maintenance  for  the  Fiscal  Year  1974-75.     Loss  of  water  revenue  has 
resulted  because  the  increased  rate  schedule  passed  by  the  Commission 
in  June  of  last  year  could  not  be  implemented  until  ■November  ^:^ith 
effective  dates  in  January  and  February  this  year. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  t^dj^  


WHEREAS,  This  Commission  approved  the  selection  of  the  low 
bidder  for  the  Motor  eoach  Storage  and  Maintenance  Facilities, 
Phase  II,  in  Resolution  75-0076,  dated  February  25,  1975,  and  the 
low  bidder  for  the  Muni  Metro  Rail  Center,  in  Resolution  75-0102, 
dated  March  11,  1975,  and  recoiaroended  to  the  San  Francisco 
Municipal  Railway  Improvement  Corporation  (SFMRIC)  that  it  make 
the  award  and  prepare  leases  with  the  City  in  connection  with  tiie 
facilities  to  be  procured;  and 

WHEREAS,  The  SFMRIC  has  solicited  bids  on  a  bond  issue  to 
provide  the  monies  to  accomplish  the  procurement;  and 

WHEREAS,  The  SFMRIC  has  received  bids  this  date,  a  copy  of 
the  best  of  said  bids  has  been  presented  to  tliis  meeting  and  is 
on  file  with  the  Secretary,  and  said  best  bid  sets  forth  interest 
rates  resulting  in  a  net  interest  cost  of  7 •1635%;  and 

WHEREAS,  Payment  schedules  for  the  aforementioned  leases 
to  amortize  the  debt  service  on  the  bonds  at  said  interest  rates 
are  attached  hereto;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  acceptance  of 
the  interest  rates  stipulated  and  the  lease  payment  schedules  to 
meet  the  bond  payments;  and,  be  it  further 

RESOLVED,  That  this  Commission  authorizes  the  General 
Manager  of  Public  Utilities  to  execute  the  Amendment  to  Site 
Lease  and  Supplen^nt  Ho,  1  to  Facilities  Lease  No.  2  (Motor 
Coach  Storage  and  Maintenance  Facilities,  Phase  II)  and  Site 
Lease  and  Facilities  Lease  Ho,  3  (Muni  Metro  Rail  Center) • 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

APRIL  29  1975 


SUPPLEMENT  NO.  1 


TO 

FACILITIES  LEASE  NO.  2 
(Motor  Coach  Storage  and  Maintenance  Facilities,  Phase  II) 

San  P'rancisco  Municipal  Railway  Improvement  Corporation,  a 
nonprofit  corporation  organized  and  existing  under  and  by  virtue  of 
the  laws  of  the  State  of  California  (herein  called  the  "Corpora- 
tion"), as  lessor,  and  the  City  and  County  of  San  Francisco,  a 
municipal  corporation  organized  and  existing  under  and  by  virtue 
of  the  laws  of  the  State  of  California  (herein  called  the  "City"), 
as  lessee,  agree  as  follows: 

The  lease,  dated  as  of  February  1,  1974,  between  the  Corpora- 
tion and  the  City,  e?ititled  ''Facilities  Lease  No.  2"  and  recorded  on 
February  21,  1974  in  book  B856  of  Official  Records  of  the  City  and 
County  of  San  Francisco  at  page  703  (herein  called  the  "Lease"), 
is  hereby  supplemented  and  amended  as  follows: 

1.  Schedule  1  attached  to  the  Lease  is  amended  by  adding  the 
following  paragraph  thereto,  so  as  to  add  the  following  property 
to  the  Leased  Property: 

Together  with  the  improvements  to  be  constructed  on  said  real 
property  (both  Parcels  One  and  Two)  pursuant  to  Contract  No. 
MR-617  (Motor  Coach  Storage  and  Maintenance  Facilities,  Phase 
II),  between  San  Francisco  Municipal  Railway  Improvement  Cor- 
poration and  William  Simpson  Company. 

2.  The  term  of  the  Lease  is  hereby  extended  three  years,  and 
said  term  shall  end  February  1,  1997. 

3.  In  addition  to  the  amounts  set  forth  in  section  3  of  the  Lease, 
the  City  shall  pay  to  the  Corporation,  as  an  additional  basic  rental, 
the  f ollo\ving  amounts,  semiannually  not  later  than  each  of  the  follow- 
ing dates : 


SUPPLE.   fs'T  NO.  1 


TO 

FACILITIES  LEASE  NO.  2 
(Motor  Coach  Storage  and  Maintenance  Facilities,  Phase  II) 


Date  Amount 

January  15,  1978   $190,344.50 

July  15,  1978    575,689.00 

January  15,  1979   '.   575,089.00 

July  15,  1979    583,064.00 

January  15,  1980   583,064.00 

July  15,  1980    573,789.00 

.    January  15,  1981    573,789.00 

July  15,  1981    562,989.00 

January  15,  1982    562,989.00 

July  15,  1982    552,739.00 

January  15,  1983    552,739.00 

July  15,  1983    541,964.00 

January  15,  1984    541,964.00 

July  15,  1984    531,664.00 

January  15,  1985    531,664.00 

July  15,  1985    519,764.00 

January  15,  1986    519,764.00 

July  15,  1986    509,634.00 

January  15,  1987    509,634.00 

July  15,  1987    498,944.00 

January  15,  1988    498,944.00 

July  15,  1988    487,694.00 

January  15,  1989    487,694.00 

July  15,  1989   476,884.00 

January  15,  1990    476,884.00 

July  15,  1990    465,444.00 

January  15,  1991    465,444.00 

July  15,  1991    453,374.00 

January  15,  1992    453,374.00 

July  15,  1992    440,674.00 

January  15,  1993    440,674.00 

July  15,  1993    428,025.00 

January  15,  1994    428,025.00 

July  15,  1994    413,666.00 

January  15,  1995    498,666.00 

July  15,  1995    400,330.00 

January  15,  1996    485,330.00 

July  15,  1996    385,027.50 

January  15,  1997    470,027.50 


FACILITIES  LEASE  NO.  3 
(Muni  Metro  Eail  Center) 

San  Francisco  Municipal  Railway  Improvement  Corporation,  a 
nonprofit  corporation  organized  and  existing  under  and  by  virtue  of 
the  laws  of  the  State  of  California  (herein  called  the  "Corpora- 
tion"), as  lessor,  and  the  City  and  County  of  San  Francisco,  a  munic- 
ipal corporation  organized  and  existing  under  and  by  virtue  of  the 
laws  of  the  State  of  California  (herein  called  the  "City"),  as  lessee, 
agree  as  follows : 

1.  The  Corporation  hereby  leases  to  the  City,  and  the  City 
hereby  leases  from  the  Corporation,  all  of  the  property  described  in 
Schedule  1  attached  hereto  (herein  called  the  "Leased  Property"). 

2.  The  term  of  this  Lease  shall  be  for  nineteen  years  and  three 
months,  commencing  Kcvember  1,  1977  and  ending  February  1,  1997, 
or  a  longer  period  conunencing  on  such  date  prior  to  November  1, 
1977  as  the  City  shall  take  possession  of  the  Leased  Property  and 
ending  February  1,  1997. 

If  the  Corporation,  for  any  reason  whatsoever,  can  not  deliver 
possession  of  the  Leased  Property  to  the  City  hj  November  1,  1977, 
this  Lease  shall  not  be  void  or  voidable,  nor  shall  the  Corporation 
be  liable  to  the  City  for  any  loss  or  damage  resulting  therefrom;  but 
in  that  event  no  basic  rental  shall  be  payable  hereunder  for  any  part 
of  the  Leased  Property  not  yet  delivered  and  accepted,  with  respect 
to  the  period  between  November  1,  1977  and  the  time  when  the  Cor- 
poration delivers  possession.  The  City  shall,  however,  pay  such  part, 
if  any,  of  the  basic  rental  otherwise  due  with  respect  to  such  period, 
as  shall  be  in  proportion  to  any  part  of  the  Leased  Propertj^  which 
has  been  delivered  and  accepted.  The  term  of  this  Lease  shall  not 
be  extended  by  such  delay. 

3.  The  City  shall  pay  to  the  Corporation,  as  a  basic  rental,  the 
following  amounts,  semiannuall}'^  not  later  than  each  of  the  following 
dates : 


r 


( 


r 


r 


FACILITIES  LE7\SE  NO,  3 
(Muni  Metro  Rail  Center) 

Date  Amount 

January  15,  1978    $  662,736.75 

July  15,  1978  ...^   863,533.50 

January  15,  1979   995,853.50 

July  15,  1979   874,596.00 

January  15,  1980   „   1,006,916.00 

July  15,  1980  „   860,683.50 

January  15,  1931   993,003.50 

July  15,  1981  ...„.   844,483.50 

January  15,  19S2   976,803.50 

July  15,  1982   829,108.50 

January  15,  1983   961,428.50 

July  15,  1983   812,946.00 

January  15,  1984   945,266.00 

July  15,  1984   ■797,496.00 

January  15,  1985   929,816.00 

July  15,  1985   779,646.00 

January  15, 1986   911,966.00 

July  15,  1986   764,451.00 

Januaiy  15,  1987   896,771.00 

July  15,  1987   748,416.00 

January  15,  1988   880,736.00 

July  15,  1988   731,541.00 

January  15,  1989   863,861.00 

July  15,  1989   715,326.00 

January  15,  1990    847,646.00 

July  15,  1990   698,166.00 

January  15,  1991    830,486.00 

July  16,  1991   680,061.00 

January  15,  1992    812,381.00 

July  15,  1992    661,011.00 

January  15,  1993   793,331.00 

July  15,  1993    642,037.50 

January  15,  1994   774,357.50 

July  15,-  1994   620,499.00 

January  15,  1995   752,819.00 

July  15,  1995    600,495.00 

January  15,  1996   732,815.00 

July  15,  1996    577,541.25 

January  15, 1997   709,861.25 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

75-01 59 

RESOLUTION  Mr/  ^  -....^'^ 


WHEREAS,   It  has  been  the  intent  of  this  Commission  to  pro- 
vide maximum  support  to  the  general  City  welfare  in  every  legal 
manner  at  its  disposal,  and 

WHEREAS,  Examples  of  this  include  the  significant  annual 
support  of  the  Municipal  Railway  at  an  average  rate  of  $4  million 
per  year,  the  provision  of  free  water  to  all  City  departments  at 
$1.6  million  annually,  and  the  current  annual  discount  on 
electrical  pov/er  provided  to  Cit}/'  departments  of  $4  million,  and 

WHEREAS,  In  the  fiscal  year  1975-76  the  Municipal  Railv/ay 
v^ill  receive  $4.7  million,   free  water  to  all  departments  will  be 
$1.6  million,   and  discounted  power  will  be  $4.6  million — a  total 
of  $10.9  million-*"all  provided  by  the  Water  Department  and  the 
Hetch  Hetchy  System,  and 

WHEREAS,  Conservation  by  City  departments  has  resulted  in 
increased  power  available  to  the  Hetch  Hetchy  System  for  sale  to 
commercial  customers,  and 

liVHEREAS,  The  Hetch  Hetchy  System  in  receiving  increased 
rates  for  the  sale  of  power  beyond  those  rates  used  in  the 
calculation  of  the  revenue  forecasts  in  the  19  74-75  budget,  and 

WHEREAS,  Section  6.407  of  the  Charter  states  that  any 
accumulation  in  the  surplus  fund  of  any  utility  v/hich  exceeds 
25%  of  the  total  expenditures  of  that  utility  for  operation, 
repairs,  and  maintenance  during  the  preceding  fiscal  year  may  be 
transferred  to  the  General  Fund  of  the  City  and  County,  and 

WHEREAS,  The  City  A.ttorney  has  given  his  opinion  that  this 
excess  surplus  from.  Hetch  Hetchy  may  be  declared  by  this  Commission 
to  be  available  to  the  General  Fund;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  notifies  the  Mayor  and  the 
Board  of  Supervisors  that  current  estimates  and  calculations 
indicate  availability  of  $2,050,000  from,  the  funds  of  the  Hetch 
Hetchy  System  at  the  end  of  the  fiscal  year  1974-75  for  transfer 
to  the  General  Fund  of  the  City  and  County;   and,  be  it  further 

RESOLVED,  That  note  is  taken  of  the  $10.9  million  support 
already  included  in  the  19  75-76  budgets  for  the  Municipal  Railv/ay 
and  other  City  departments,   a  total  of  $12,950,000  provided  to  the 
general  City  welfare  by  the  Public  Utilities  Commission  departments 
for  fiscal  year  1975-76. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


Public  Utilitils  Commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
JOSEPH    L.   ALIOTO,  Mayor 

287  CITY  HALL 
SAN    FRANCISCO.   CALIFORNIA  94102 
558-4986 


H.  WELTON  FLYNN 
PRESIDENT 

JOSEPH  P.  BYRNE 
VICE  PRESIDENT 

JOSEPH  J.  DIVINY 
HENRY  E.  BERMAN 
DENNIS  V.  CAREY 


NOTICE  OF  SPECIAL  MEETING 


JOHN  D.  CROWLEY 

GENERAL  MANAGER  OF 
PUBLIC  UTILITIES 

THOMAS  G.  FLYNN 

SECRETARY  AND 
ASSISTANT 
GENERAL  MANAGER 

JOHN  M.  CHRISTENSEN,  JR. 
ASSISTANT 
GENERAL  MANAGER 
FINANCE 


The  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  will  hold  a  Special  "Meeting 
at  Is 30  p.irio  on  Tuesday,  April  29,  1975,  in  Room 
2  82,  City  Hall,  San  FranciscOo 

Purpose  of  the  meeting  is  to  consider  acceptance  of 
the  interest  rate  offered  for  the  sale  of  $26 „ 4 
million  transit  i-^provement  bonds  by  the  San 
Francisco  'lunicipai  Railxizay  Imorovement  Corporation, 
and  the  lease  payment  schedule  to  meet  the  bond 
payraents  ?  and  to  authorize  the  General  Manager  of 
Public  Utilities  to  execute  related  lease  documents. 

These  funds  i/ill  be  used  to  finance  construction  of 
the  second  phase  of  the  motor  coach  storage  and 
maintenance  facilities  and  the  Muni  Metro  rail  center « 

The  Commission  will  also  review  the  year-end  financial 
projections  of  the    later  Department  and  Iletch  Iletchy 
to  fix  the  level  of  support  available  to  the  Municipal 
Railxi7ay  and  other  City  Deoartments  and  to  determine 
the  existence  of  any  surpluses. 

The  p\iblic  is  invited  to  attend. 


Thomas  G»  Flym 
Secretary  and  Assistant 
General  'Manager 


April  24,  1975 


MUNICIPAL  RAILWAY 


HETCH    HETCHY  PROJECT 


WATER  DEPARTMENT 


V 


PROPOSAL    >R  BONDS 


.  April  29,1975 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 

IMPROVEMENT  CORPORATION 
c/o  Orrick,  Herrincton,  Rowley  &  SutclilTe  . 
11th  Floor  ^  •  .  •  ' 

600  Montgomery  Street  '  ■  .       .  ' 

San  Francisco.  California  941 1 1  .       ;     .  ... 

Attention:  C.  Richard  Walker  .  '  •  •  • 

Dear  Sirs: 

Subject  to  the  provisions  and  in  accordance  with  the  terms  of  the  OfTicial  Notice  of  Sale  of  the  within-mentioned 
Bonds,  dated  April  18,  1975.  which  is  hereby  made  a  part  of  this  proposal,  we  hereby  offer  to  purchase  all  of  the 
$26,400,000  principal  amount  of  San  Francisco  Municipal  Railway  Improvement  Corporation  System  Bonds,  Series  C, 

described  in  said  Olficiai  Notice  of  Sale,  and  to  pay  therefor  the  price  of  S26,400,000  plus  a  premium  of  S.  .T*."-.  , 

plus  the  interest  accrued  on  said  Bonds  from  May  1,  1975  to  the  date  of  their  delivery,  provided  that  the  Bonds  maturing 
in  the  years  set  forth  below  bear  interest  from  their  date  until  maturity  at  the  respective  rates  per  annum  stated  in  the 
following  table: 


Maturity 
Date 
February  1 


Amount 


Interest 

Rate 


Maturity 
Date 
February  1 


Amount 


Interest 

Rate 


1979    $  975.000 

1980    1,085,000 

1981    1,120,000 

1982    1,150,000 

1983    1,185,000 

1984   1,220,000 

1985    1.260,000 

1986    1,295,000 

1987    1,335,000 


71. .  % 


1988    $1,375,000 

1989    1,415,000 

1990    1,460,000 

1991    1,505,000 

1992    1,550,000 

1993   1,595,000 

1994    1,645,000 

1995    1,690,000 

1996    1,745,000 

1997    1,795,000 


7 


7 


.% 
7..% 

.% 


7 


7-./0% 


id 


We  enclose  herewith  a  certified  or  cashier's  check,  drawn  upon  a  solvent  bank  or  trust  company,  payable  to  the  order 
of  San  Francisco  Municipal  Railway  Improvement  Corporation,  in  the  amount  of  $250,000. 

The  following  is  our  computation  made  as  provided  in'the  Official  Notice  of  Sale,  but  not  constituting  any  part  of 
the  foregoing,  of  the  net  interest  cost  under  the  foregoing  proposal: 


Gross  Interest  Cost 
Less  Premium 
Net  Interest  Cost 
EiTective  Rate 


In  association  with: 


The  First  Boston  Corporation 
Goldman,  Sachs  &  Co. 
^The  Chase  Manhattan  Bank,  N.A. 
Joint  Managers 

In  association  with: 


L.F.  Rothschild  &  Co. 
Manager 

Return  to  the  above-named  bidder  of  the  check 
mentioned  in  the  above  proposal  is  hereby 
acknowledged. 


$..?f'.f'f('..h^.V.^~ 
77^:i^k^7^%  ■ 

Respectfully  submitted, 

.B.apK  .Q  f .  Arne  r  j.  ca  .  N..  T .  .     S  .  A  

Merrill  Lynch,  Pierce,  Feriner  i  Smith 

.  ^Incorporated  

Crocker  National  Bank 

•Bly.th  .Eastman  .DiUpn.  &  .Co..  .Incorporated 
Dean  Witter  ^  Co.  Incorporated 

.Banciilpr.thve.st  

Joint  Managers 


By;  •    Bank  of  America  N.T.  &  S .A . 


By:  ( 


lohn  P.  Helm,  Vice  President 


^   Please  see^  a ttaphed,  slj^^.t,..  


i  . 
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SAN  FRANCISCO  MUNICIPAL  RAI    )^Y  IMPROVEMENT  CORPORATION 
SYSTEMS  BONDS,  SERIES  B 
TO  BE  SOLD  TUESDAY,  APRIL  29,  1975 


MEMBERSHIP 


Bank  of  America  N.T.  &  S .A . 

Merrill  Lynch,  Pierce,  Fenner  &  Smith  Incorporated 
Crocker  National  Bank 

Blyth  Eastman  Dillon  &  Co.  Incorporated 
Dean  Witter  &  Co.  Incorporated 
BancNor thwes t 


) 

) 


)  Joint 
)  Manager 


) 
) 


A.  G.  Becker  &  Co.  Municipal  Securities  Incorporated 
E.  F.  Hut ton  &  Company  Inc. 

R,  H»  Moulton  &.  Company  •  ^ 

John  Nuveen  &  Co.  (Incorporated) 

Paine,  Webber,  Jackson  &  Curtis  Incorporated 

Harris,  Upham  &  Co.  Incorporated 

Matthews  &  Wright,  Inc. 

Bateman  Eichler,  Hill  Richards  Incorporated 
Prescott,  Ball  &  Turben 

Stone  &  Youngberg  ■     '  ' 

Cowen  &  Company  '  '   .  "      •     ■  ,         "     '  . 

Wm.  E.  Pollock  6c  Co.,  Inc. 

In  association  with: 

The  First  Boston  Corporation  ) 
Goldman,  Sachs  &  Co.  )  Joint 

The  Chase  Manhattan  Bank,  N.A.      )  Managers 

Stephens  Inc.  •  . 


Altgelt  &  Company  Incorporated 
J.  C.  Bradford  &  Co. 


In  association  with: 

L.  F.  Rothschild  &  Co,      )  Manager 

Continental  Illinois  National  Bank  and  Trust  Company  of  Chicago 
Loeb,  Rhoades  &  Co. 
Shearson  Hayden  Stone  Inc. 

Van  Kampen  Wauterlek  &  Brown,  Inc. 

Thomson  &  McKinnon  Auchincloss  Kohlraeyer  Inc. 

Stern  Brothers  &  Co. 

Foster  &  Marshall  Inc. 


Shelby,  Cullom  Davis  &  Co 
Rand  &  Co. ,  Inc . 


i 

i' 


I 

i 


■     ;  .  ! 

I 


I 


3 


1 


M  E  M  0  R  A  N  D  U  M. 


TO:     Members,  Public  Utilities  Commission  April  24,  1975 

H.  VJelton  Flynn,  President 
Joseph  P.  Byrne,  Vice  President 
Joseph  J.  Diviny 
Henry  E.  Berman 
Dennis  V.  Carey 

FROM:     John  D.  Crowley 

SUBJECT:     Departmental  Surpluses 


It  has  been  the  intent  of  this  Commission  to  provide  maximum 
support  to  the  general  City  v/elfare  in  every  legal  manner  at  its 
disposal.     Examples  of  this  have  been  the  $20.8  million  provided 
by  the  VJater  Department  and  the  Hetch  Hetchy  System  to  the 
Municipal  Railway  over  the  past  five  years,  the  provision  of  free 
water  to  all  City  departments  valued  at  $1.6  million  annually  and 
the  current  $4.0  million  annual  discount  on  electric  power  pro- 
vided to  City  departments  k-y  the  Hetch  Hetchy  System. 
Specifically,  this  fiscal  year  1974-75,   the  total  is  $8.9  million: 
Muni  support,   $3.3  million;  IVater,   $1.6  million;   and  Pov/er,  $4.0 
million.     The  budgets  which  the  Mayor  has  submitted  for  19  75-76 
fiscal  year  contain  $4.7  million  for  Muni  support  from  the  Water 
Department  and  the  Hetch  Hetchy  System,   and  we  will  be  supplying 
City  departments  with  $1.6  million  free  water,   and  $4.6  m.illion 
discounted  pov7er-~a  total  of  $10.9  million. 

The  effort  by  the  Hetch  Hetchy  System  to  provide  over  $15  million 
local  share  to  match  $42  million  federal  funds  for  the  .iuni  Pov>/er 
Improvement  Program  has  placed  a  severe  strain  upon  the  financial 
status  of  the  Hetch  Hetchy  System.     As  a  result,  its  capabilities 
for  providing  support  to  other  than  its  own  performance  require- 
ments has  become  limited.     However,   two  factors  have  arisen  with 
respect  to  the  Hetch  Hetchy  System  which  provide  you  with  the 
opportunity  to  once  again  assist  this  year  in  meeting  the  City 
needs.     As  you  recall,   last  year  in  Resolution  7  4-010  8,  dated 
March  26,  you  declared  $1  miilion  surnlus  to  the  needs  of  Hetch 
Hetchy  for  transfer  to  the  General  Fund. 

The  first  factor,   conser"^''ation  measures  exercised  by  the  City 
departments  and  the  Modesto  and  Turlock  Irrigation  Districts,  has 
resulted  in  an  increased  quantity  of  power  available  for  sale  by 
Hetch  Hetchy  to  other  than  City  users.     Secondly,  the  rates  at 
which  sales  can  be  made  to  our  conmiercial  customers  have  risen 
com.mensurato  V7ith  the  rise  in  rates  authorized  by  the  State 
Public  Utilities  Commission.     The  net  effect  of  these  two  factors 
results  in  an  estimated  increase  of  revenues  for  the  fiscal  year 


Members,  Public  Utilities  Comraissiori  2  April  24,  19  75 


1974-75  of  approximcttely  $1,700  ,000  ,  a  decrease  of  $157,000  in 
wheeling  charges  because  of  lessened  City  use,   and  a  -decrease  of 
$193,000  in  purchase  of  pov/er  to  meet  commitments.     The  total  of 
these  is  $2,050,000. 

Section  6.407  of  the  Charter  governs  the  collection  and  applica- 
tion of  utility  revenues  and  expenditures.     Receipts  from  each 
utility  are  maintained  in  separate  funds  by  the  Treasurer  for  the 
use  of  each  such  utility.     Appropriations  from  these  funds  must 
be  made  for  the  follov/ing  purposes  and  in  the  order  listed; 

1.  For  the  payment  of  operating  expenses 

2.  For  repairs  and  maintenance 


3. 

For 

reconstruction 

and  replacements 

4. 

For 

the  payment  of 

interest  and  amortization  of  bonds 

5. 

For 

extensions  and 

improvements ,  and 

6. 

For 

a  surplus  fund. 

Appropriations  from  these  funds  and  in  the  desirable  amounts  must 
be  approved  by  you  and  recommended  to  the  Mayor  and  the  Board  of 
Supervisors  for  appropriate  action  in  the  budgetary  process. 


Surplus  funds  represent  those  unappropriated  funds  within  the 
utility  accounts  not  required  for  any  of  the  five  purposes 
enumerated  prior  to  it,   i.e.,  numbers    (1)   to   (5)   above.     If  any 
accumulation  in  the  surplus  fund  of  any  utility  in  any  fiscal 
year  exceeds  25%     of  the  total  expenditures  of  that  utility  for 
operations,  repairs,  and  miaintenance  for  the  preceding  year,  such 
excess  may  be  recomimended  by  you  to  the  Mayor  and  the  Board  of 
Supervisors  for  transfer  to  the  General  Fund  of  the  City  and  County. 

Based  upon  the  approved  needs  for  the  departments  reflected  in 
the  budgets  for  3.975-76  ,   the  above  adjustments  in  revenue  for  the 
Hetch  Hetchy  System  for  19  74-75  and  the  cash  requirem.ents  through 
June  30,   19  76  ,  the  Hetch  Hetchy  Systemi  appears  to  have  an  excess 
in  its  surplus  fund  of  approximately  $2,050,000.     It  is  recommended 
that  you  declare  the  $2,050,000  excess  to  the  needs  of  the  Hetch 
Hetchy  System  to  be  m.ade  available  to  the  General  Fund  of  the  City 
and  County  of  San  Francisco  for  use  during  the  fiscal  year  1975-76. 
This  cash  item  is  in  addition  to  the  $10.9  million  contributed  in 
19  75-76  to  support  the  Muni  Railv/ay  and  for  free  water  and  dis- 
counted pov;er  to  other  City  departments — a  total  of  $12  ,950  ,000  . 


M  I  N  U  T  E  S 


PUBLIC  UTILITIES  COiMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Joseph  L.  AliotO;,  Mayor 


Room  282,  City  Hall 
2  s  3  0  p.m. 

ilay  13,  1975 


CQi-MISSIOI/jERS 
K.  i-velton  Flynn,  President 
Joseph  P.  Byrne,  Vice  President 
Joseph  Jo  Diviny 
Henry  E.  Herman 
Dennis  V.  Carey 


DEPARTMENTS 
riunicipal  Railway 
Hetch  Hetcny  Project 
Water  Department 


BUREAUS 


Accounts 


Public  Service 
Personnel  &  Safety 
Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


Thomas  G.  Flynn 

SECRETARY  AND  ASSISTANT 
GENERAL  iiAi^JAGER,  ADMINISTRATIVE 


75-85 


1 


3 


1) 


Call  to  Orders  2s 30  p.m. 

Presents  Commissioners  H,  Welton  Flynn,  Joseph  P.  Byrne, 

Joseph  J.  Diviny,  Henry  b.  Berman,  Dennis  V. 
Carey 

The  minutes  of  the  regular  meeting  of  the  Commission  held  April  22, 
1975,  and  special  meeting  of  the  Commission  neld  April  29,  1975,  vjere 
approved. 


RESOLUTION  On  motion  of  Byrne,  seconded  by  Diviny,  the 

MO.  Commission  ratified  the  following  resolution 

approved  by  poll  of  the  Commission  on  April 
"    >  29,  1975s 

75-0160     M  Setting  Tuesday,   ::ay'27,  1975,  at  3s 30  p.m.  for 

public  hearing  date  to  consider  establishment  of 
a  discount  fare  for  transportation  of  the  handi- 
capped and  elderly 

Vote:     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


•  ^  On  motion  of  Berman,  seconded  by  Byrne,  the 

following  resolution  v/as  adopteds 

75-0161    W  Lien  and  special  assessments  on  property  for 

unpaid  water  service  charges s 

y--       Block  320,   Lot  7 
Marcel  Viguie 
$130.98 

Vote;     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

75-0162    VJ  Lien  and  special  assessments  on  property  for 

unpaid  water  service  charges: 

Block  6943,  Lot  20  - 

Edv/aru  Tallie 

$135.35 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,   seconded  by  Byrne,  the 
following  resolution  was  adopted? 

75-0163    W  Lien  and  special  assessments  on  property  for 

unpaid  water  service  charges  s 

Block  4760,   Lot  2 
Joseph  Andres 
$106.12 
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Vote;     Ayes-Flynn,  Byrne^  piviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

Iletch  Hetchy  Project  -  revocable  permit  to 
United  States  Forest  Service 

Vote:     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

Department  of  Public  vvorks  •  proposal  for  con- 
struction of  new  street  lighting  system  in 
Redevelopment  Area  A- 2 

Vote;     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

Reclassification  of  one  Hetch  Iletchy  Project 
position  of  36  32  Senior  Librarian  to  1844  Senior 
Management  Assistant,  effective  July  1,  1975? 
and  approving  supplemental  appropriation  re- 
quest for  $359 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Diviny,  the 
following  resolution  was  adopted; 

Bid  call  for  VJD  Contract  No.  1654  for  installation 
of  16-inch  ductile  iron  main  in  Scott  Street  be- 
tween Pacific    Avenue,  and  Filbert  Street 

Vote;     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Diviny,  the 
following  resolution  was  adopted; 

Bid  call  for  WD  Contract  No.  1659  for  laying 
8-inch  ductile  iron  main  in  Stevenson  Street 
between  Third  and  Fourth  Streets. 

Vote;     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Bid  call  for  WD  Contract  Mo.  1663  for  instal- 
lation of  a  bypass  connection  between  existing 
piping  in  Central  Pump  Station  and  the  Sutro 
force  main 
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Votes     Ayes-Flynn,  Byrne,  Diviny,  Berinan,  Carey 


On  motion  of  Herman,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  iSIo.  1682  in  amount  of 
$684,950,00  to  Pacific  Pavements  Company,  Ltd., 
for  the  repaving  of  street  and  sidewalk  openings 
for  the  l/ater  D^rtment  for  fiscal  year  ending 
June  30,  1975 

Vote;     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Diviny,  the 
following  resolution  was  adopted s 

Authorizing  one  Water  Department  employee  to 
travel  to  Schenectedy,  New  York,  to  witness  final 
acceptance  tests  of  electric  motors  at  General 
Electric  Company  plant  as  stipulated  in  Purchase 
Specification 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  v/as  adopted? 

Cancellation  of  48-acre  Grazing  Lease  of  Water 
Department  property  in  Alameda  County,  with 
James  Corona,  now  deceased 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopteds 

Settlement  of  litigated  claim  of  San  Francisco 
VJater  Department  v.  Pacific  Mechanical  Constructors 
(Municipal  Court  #705-718)  by  acceptance  of 
$1,500.00 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


Berman  mpved  for  discussion  purposes,  byrne 
seconded 

Settlement  of  litigated  claim  of  Homer  J.  Olsen, 
Inc.  against  San  Francisco  Water  Department 
(Superior  Court  #655592)  by  payment  of  $72,411.00 
to  said  contractor;  approving  supplemental  appro- 
priation to  provide  for  said  payment 

Vote;     Ayes-Byrne,  Diviny,  Carey 
Noes-Flynn,  Berman 


75-88 


I 

r 


r 


I 


i 


On  motion  of  Berman,   seconded  by  Byrne,  the 
following  resolution  was  adopted; 

Collection  of  Water  Department  claims  for 
damages  against  miscellaneous  debtors,  month 
of  April  1975,  amount  $489.95 

Vote;     Ayes-Fl]^nn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

Write-off  of  uncollectible  accounts  receivable 
more  than  30  days  past  due,  Water  Department, 
month  of  March  1975,  amount  $5,710.46 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,   seconded  by  Byrne,  the 
following  resolution  was  adopteds 

Bid  call  for  MR  Contract  No.  610  for  track  re- 
construction and  sev7er  enlargement  for  "L"  Tara- 
val  Line,  Ivest  Portal  Avenue  to  15th  Avenue  and 
46th  Avenue  and  Zoo  Loop 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopteds 

Bid  call  for  MR  Contract  No.  621  for  construction 
of  additional  streetcar  storage  track  and  special 
work  in  Upper  Ocean  Avenue  Motor  Coach  Yard 

Vote;     Ayes-Flynn,  Byrne,  Diviny,  Carey 
No-Be rman 


On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopteds 

Award  of  MR  Contract  No.  712-R  in  amount  of 
$44,160.00  to  DeNarde  Construction  Company  for 
a  new  cable  rev^inder  at  the  Washington -Mason 
Carbarn 

Vote:     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopteds 

Requesting  San  Francisco  Municipal  Railway  Im- 
provement Corporation  to  award  MR  Contract  607-R 
in  amount  of  $2,081,549.15  to  ABEX  Corporation, 
for  furnishing  and  delivering  streetcar  crossover 
and  special  work  for  the  Muni  Metro  Center 
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Vote:     Ayas-Flynn,  Byrne,  Diviny,  Berrnan,  Carey 

On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

75-0181    M  Setting  Tuesday,  June  24,   1975,  at  2:30  p.m.  for 

public  hearing  on  iluni  applications  for  (1)  Na- 
tional Mass  Transportation  Assistance  grant,  and 
(2)  grant  funds  for  guideway  purposes  available 
under  Article  XXVI  of  State  Constitution  (Propo- 
sition 5) 

Vote;     Ayes-Flynn,  Byrne,  Diviny,  Herman,  Carey 

On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

75-0182    M  Supplemental  appropriation.  Municipal  Railway, 

amount  $1,572,  for  retroactive  salaries,  mis- 
cellaneous permanent  employees,  period  July  1  to 
July  14,   1970,  as  mandated  by  court  order 

Vote:     Ayes-Flynn,  Byrne,  Diviny,  Herman,  Carey 

On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

75-0183    M  Approving  route  adjustment  for  motor  coach  Line 

36-Miraloma  by  changing  crossover  service  between 
Phelan  and  Forester  from  Staples  Avenue  to  Judson 
Avenue 

Vote:     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

Commissioner  Byrne  was  excused  at  4:30  p.m. 

On  motion  of  Berman,  seconded  by  Diviny,  the 
following  resolution  xvas  adopted: 

75-0184    n  Approving  operation  of  Golden  Gate  Bridge  High- 

way and  Transportation  District's  Route  64  through 
^vestern  San  Francisco 

Vote:     Ayes-Flynn,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

75-0185    M  Authorizing  execution  of  a  iiemorandum  of  Agreement 

between  the  Board  of  Control  of  the  Golden  Gate 
Recreational  Travel  Study  and  the  City  and  County 
of  San  Francisco,  for  funding  of  Route  32-Embarca- 
dero  temporary  extension  to  Fort  Cronkhite  in  the 
Marin  Headlands 
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Vote:     Ayes-Flynn,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Approving  temporary  extension  of  alternate  trips 
of  route  32-Embarcadero  to  Fort  Cronkhite  in  Marin 
County 

Vote;     Ayes-Flynn,  Diviny,  Berman,  Carey 


On  motion  of  Carey,  secondea  Dy  Diviny,  the 
following  resolution  was  adopted: 

Approving  establishment  of  a  new  bus  line  to  be 
called  Line  70 -Lake  Merced 

Vote:     Ayes-Flynn,  Diviny,  Carey 
*Abstained-Berman 

(*See  minutes  for  explanation.) 


On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

Authorizing  the  Municipal  Railv/ay  General  Manager 
to  provide  a  cable  car  for  participation  in  the 
Smithsonian  Institute  Festival  of  American  Folklife 
in  Washington,  D.C.,  July  2-6,  1975 

Vote:     Ayes-Flynn,  Diviny,  German,  Carey 


On  motion  of  Berman,   seconded  by  Carey,  the 
following  resolution  was  adopted: 

Request  for  continuation  of  funding  of  Municipal 
Railway  Security  Force  under  Federal  Comprehensive 
Employment  Training  Act  of  1973 

Vote:     Ayes-Flynn,  Diviny,  Berman,  Carey 

On  motion  of  Diviny,  seconded  by  Berman,  the 
following  resolution  was  adopted: 

Authority  to  George  L.  Carey  in  the  absence  of 
Thomas  G.  Flynn,  Secretary  and  Assistant  General 
Manager 

Vote:     Ayes-Flynn,  Diviny,  Berman,  Carey 


On  motion  of  Diviny,  seconded  by  Carey,  the 
follov/ing  resolution  was  adopted: 
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75-0191    M  Approving  travel  expenses  in  amount  of  $900  for 

the  City  Attorney  to  attend  depositions  in  Denver, 
Colorado,  and  Rochester,  uew  York,  in  three  cases 
against  the  Municipal  Railway 

Vote:     Ayes-Flynn,  Diviny,  Berraan,  Carey 

On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

75-0160-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  in  total  amount  of  $8,056.00 

Vote:     Ayes-Flynn,  Byrne,  Diviny,  Herman,  Carey 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities  Com- 
mission. 


****** 


Water  Department  Lien  Proceedings 

Hearing  on  Delinquent  TJater  Service  Accounts  in  excess  of  $100 « 00s 

1 o     Account  No.  152-417Q-S 

Property 2  Block  847,  Lot  1 

Owners  Bruno  Belli 

Account  Closed  s     November  15 1374 
Amount  Duej  $124  ..48 

ACTIOHi     Off  calendar;   full  payment  raccivedo 

2.     Account  No.  154-4800-2 

Property i  Block  3C1,  Lot  1 

Owner;  J,  Fillian^  Sorensen 

Account  CloGQd^     SGptemli'-ar  24  ,  1974 
i^jnount  Due::  $100.26 

ACTION;     Off  calendar;   full  nayment  received. 

V  3 ,     Account  No.   213-3535 -2 

Property^  Block  320,  Lot  7 

Ovjner^  I'^.arcel  Viguia 

Account  ClosGds     Septombor  11,  1974 
J^u!iount  Due,  $130.9  8 

ACTION  J     No  one  appeared  to  protest  or  object  to  the  T^^ater  Depart- 
m.ant's  report  on  tha  dolinquvcnt  account. 

On  motion  of  Cominissioner  Berman,  seconded  by  Commissioner 
Byrne,  the  Commission  voted  unanimously  to  confirm  the 
report  and  directed  that  lion  be  filed  against  the 
property,  pursuant  to  SF  Ordinance  No,  450-73. 
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4,  Account  No,  484-3910-5 

Property:  Block  6943,  Lot  20 

Owner:  Edward  Tallic 

Account  Closed:     October  14,  1974 
Amount  Due  $135.35 

ACTIOlI]     No  one  appeared  to  protest  or  object  to  the  Water  Depart- 
ment's report  on  the  delinquent  account. 

On  motion  of  Commissioner  Herman,  seconded  by  Commissioner 
Byrne,  the  Commission  voted  unanimously  to  confirm  the 
report  and  directed  that  lien  be  filed  against  the 
property,  pursuant  to  SF  Ordinance  No.  450-73,, 

5 .  Account  Mo.   56  8-6  860-4 

Property:  Block  4760,  Lot  2 

Owners  Joseph  Andres 

Account  Closed;     September  12,  19  74 
Amount  Due:  $106,12 

ACTION:     No  one  appeared  to  protest  or  object  to  the  Water  Depart- 
ment's report  on  the  delinquent  account. 

On  motion  of  Commissioner  Berman,  seconded  by  Commissioner 
Byrne,  the  Commission  voted  unanim.ously  to  confirm  the 
report  and  directed  that  lien  be  filed  against  the 
property,  pursuant  to  SF  Ordinance  No.  450-73. 

icick-kicic 


Resolution  No.  75-0170--Av7ard  of  WD  Contract  No.  16  82  to  Pacific 
Pavements  Company,  Ltd,  for  the  repaving  of  street  and  sidev/alk 
openings  for  the  Water  Department  for  fiscal  year  1975-76. 

Commissioner  Berman  noted  the  fact  that  one  bidder  submitted  a  propos- 
al that  v/as  3  per  cent  lov/er  than  last  year's. 

Water  Department  General  lianager  and  Chief  Engineer  Arthur  H,  Frye,  Jr. 
stated  that  Pacific  Pavements  Company  has  been  the  successful  bidder 
for  this  annual  contract  12  years  during  the  last  15.  Several 
bidders  have  participated  from  time  to  time.     This  is  the  first  time 
a  single  bid  was  received;   five  companies  took  out  bid  sheets. 


****** 


Water  Department  Calendar  Item  #6 — Authorizing  execution  of  Right-of- 
Way  lease  with  Edith  S.  Lovell,  was  taken  off  calendar  at  the  request 
the  Department.  - 

****** 


Water  Department  Calendar  Item  #7 — Extending  term  of  Right-of-Way 
lease  v/ith  Earl  Wilms,  Martin  Wilms,  May  Domars,  dba  El  Rancho  Hotel, 
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was  taken  off  calendar  upon  motion  of  Commissioner  Flynn,  seconded  by 
Commissioner  Byrne. 

Commissioner  Flynn  requested  that  the  performance  bond  figure  of 
$2500  be  increased  to  an  amount  equal  to  six  months'   rental,  and  in 
view  of  the  use  of  the  area  as  a  parking  lot,  that  the  liability 
insurance  coverage  of  $500,000  should  be  raised  to  perhaps  $1  million. 

The  Commission  concurred,  and  also  requested  that  the  rental  be 
reviewed.     They  felt  that  there  should  be  some  increase  instead  of 
continuing  the  original  figure  of  $500  per  month  for  another  five 
years,  regardless  of  the  fact  that  the  purpose  is  limited  to  a  parking 
lot  and  directional  sign. 


****** 


Resolution  No,  75~0174-"-Authorizing  settlement  of  litigated  claim  of 
Homer  J.  Olsen,  Inc.    (Superior  Court  #655592)  by  payment  of 
$72,411.00  to  said  contractor.     The  claim  arose  from  Olsen 's  contract 
with  the  Water  Department  (WD  1521)   for  installation  of  mains  in 
liarket  Street  between  5th  and  9th  Streets, 

Mr,  Frye  stated  that  changes  made  by  the  Water  Department  and  actions 
by  City  caused  delays  and  damage  to  the  contractor.     Each  instance 
v/as  analyzed  by  the  City  Attorney's  Office  and  the  Engineering 
Division  of  the  Water  Department.     The  contractor  has  agreed  to 
accept  $72,411,  the  sum  total  of  damages  conceded  by  the  Water  Depart- 
ment, in  exchange  for  dismissal  of  his  claim  for  $182,867,00. 

lir.  Frye  explained  each  of  the  alleged  breaches  and  the  settlements 
reached: 

1)  substitution  of  tyton  fittings  in  lieu  of  calk  joint 
fittings  by  the  Water  Department 

2)  removal  and  replacement  of  certain  defective  fittings 
furnished  by  the  Water  Department 

3)  actions  by  City  V7hich  prevented  crev7s  from  working,  thus 
requiring  contractor  to  pay  idle  crews , 

Commissioner  Byrne  noted  the  excessive  number  of  jobs  where  the  City 
has  delayed  the  contractor,  and  asked  Ilr.  Frye  to  explain  in  detail 
the  circumstances  of  Olsen' s  104-day  delay  claim  which  v/as  settled  on 
a  99-day  delay  basis, 

Mr.  Frye  pointed  out  that  contractors  v/ere  working  simultaneously  in 
the  same  Market  Street  locations.     Most  of  the  delays  were  not  caused 
by  the  Water  Department,  as  it  was  necessary  to  secure  all  variances 
from  the  Department  of  Public  Works.     Unanticipated  obstructions  and 
difficulties  v;ere  encountered  which  were  not  detailed  in  original 
plans  furnished  to  the  Water  Department. 

Commissioner  Byrne  asked  about  the  advantage  to  City  in  furnishing 
material,  and  Mr.  Frye  said  that  not  only  can  City  obtain  the 
material  at  less  expense,  but  maintaining  an  inventory  is  beneficial 
in  that  work  can  be  commenced  immediately  upon  av/ard  of  contract — thus 
preventing  delay  in  waiting  for  delivery. 
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Cominissioner  Flynn  asked  what  the  difference  was  betv/een  the  first  and 
second  low  bidders  when  the  contract  i7as  awarded o     Ilro  Frye  replied 
that  Olsen  was  low  bidder  at  $456,254,  and  IlcGuire  and  Hester  was 
second  low  at  $456,469.     Subsequently,  McGuire  and  Hester  received  a 
bid  on  another  portion  of  Ilarket  Street  and  ran  into  the  same 
difficulties  as  Olsen. 

Responding  to  Commissioner  Herman's  questions,  ilr.  Frye  assured  the 
Commission  that  all  settlements  are  based  on  records  and  daily  time 
rolls  which  sliow  actual  man-hours  vjorked  each  day  on  each  job. 

Utilities  General  Counsel  ^iniam  Fo  Bourne  said  his  office  went  into 
the  matter  fully  v/ith  the  Water  Department  staff  and  the  final 
agreed-upon  figure  was  the  product  of  extended  research  and  study. 

On  roll  call  approving  the  settlement,.  Commissioners  Byrne,  Diviny, 
and  Carey  voted    'aye";  Commissioners  Flynn  and  Berman  voted  "no," 


Resolution  No.  75-017 8--Authorizing  bid  call  for  IIR  Contract  No.  621— 
Upper  Ocean  Avenue  Motor  Coach  Yard  -  Additional  Temporary  Streetcar 
Storage  Track,     Estimated  cost  $170,000  to  $190,000. 

Commissioner  Berman  asked  if  tliis  amount  of  money  would  be  spent  on  a 
temporary  situation  which  v/ould  not  exist  vzhen  the  nev7  Muni  rail  center 
is  completed. 

Curtis  Eo  Green,  Municipal  Railway  General  Manager,  said  the  rail 
center  will  provide  space  for  102  streetcars.     Muni  v/ill  be  receiving 
100  cars.     The  extra  storage  space  v/ill  be  needed  when  the  center  is 
completed,   for  the  space  v/ill  be  "pretty  tight." 

Commissioner  Berman  noted  that  the  calendar  item  information  sub- 
mitted explained  that  the  vjork  v/as  "for  storage  of  nev;  light  rail 
vehicles  until  the  new  Muni  metro  center  is  completed. " 

Mr.  Green  said  the  Muni  is  receiving  a  series  of  cars  for  testing 
purposes  v/hile  the  Muni  metro  center  is  being  constructed.     This  new 
trackage  and  special  v/ork  v/ill  house  and  maintain  those  cars.     It  is 
going  to  be  a  permanent  construction,  ■  .  .  i.  ^      ,  .  ; 

Commissioner  Berman  asked  if  $180,000  might  be  a  lot  of  money  to 
spend  just  because  the  nev/  Muni  metro  center  v/ill  be  a  little  tight  on 

space.  r,  ■•,  ,r:     r."' ■ 

Mr,  Green  replied  it  is  absolutely  necessary  to  have  space  to  store 
and  maintain  and  test  the  nev/  cars.     Maintaining  the  old  cars  v/hile  the 
new  ones  are  being  received  and  tested  will  be  extremely  difficult. 

Commissioner  Berman  asked  that  more  explicit  information  be  available 
to  the  Commission  in  the  future. 

Commissioner  Flynn  asked  the  status  of  the  construction  of  the  Muni 
metro  rail  center.     Mr,  Green  said  the  center  will  not  get  started 
until  the  move  from  Ocean  Avenue  to  the  VJoods  Center,  so  he  is 
speaking  of  completion  two  years  beyond  July,  1975,  . 
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On  roll  call,  authorizing  bid  call.  Commissioner  Berman  voted  "no." 
Commissioners  Flynn,  Byrne,  Diviny  and  Carey  voted  "aye." 


****** 


The  Commission  adopted  Resolution  No.  75-0184,  approving  operation  of 
Golden  Gate  Bridge  Highway  and  Transportation  District's  Route  64,  a 
weekend  and  holiday  summer  route  betv/een  Drake '  s  Beach  in  Ilarin 
County  and  Fleishhacker  Zoo  in  San  Francisco » 

This  item  was  first  presented  at  the  TVpril  22  Commission  meeting,  and 
taken  off  calendar  after  the  Transport  Workers  Union  stated  that  it 
was  not  informed. 

James  J,  Finn,  Director  of  Transportation,  stated  the  matter  has 
since  been  discussed  with  Lav/rence  B.  Ilartin  and  Samuel  W,  Walker, 
president  and  secretary-treasurer  of  the  TWU,  respectively.     They  have 
no  objection  to  this  line  in  San  Francisco,  as  long  as  their  drivers 
receive  like  amount  of  pay  operating  the  proposed  No.   32  EIIBARCADERO 
extension  to  Ilarin  County, 

llr,  Finn  explained  this  is  a  trial  operation,  authorized  under  a 
program  developed  by  the  Iluni  and  the  Golden  Gate  Recreational  Travel 
Study,  with  the  National  Park  Service  funding  the  cost  of  the  service. 

The  Commission  adopted  Resolution  No.   75-0185,  authorizing  execution 
of  a  memorandum  of  agreement  between  the  Board  of  Control  of  the 
Golden  Gate  Recreational  Travel  Study  and  the  City  for  funding  of 
Route  32  EilB2\RCADER0  temporary  vjeekend  and  holiday  extension  to 
Fort  Cronkhite  in  Ilarin  County i  and  also  adopted  Resolution  No, 
75-0186,  authorizing  said  extension  of  alternate  trips  of  the  No.  32, 
contingent  upon  the  federal  funding. 


****** 


The  Commission  also  adopted  Resolution  No.  75-0187,  approving 
establishment  of  the  nev;  70  LAKE  IIERCED  Line  to  provide  service  for 
residents  of  the  two  new  housing  developments  in  the  area   (John  Iluir 
Apartments  and  Lake  Ilerced  Hills) ,  and  service  for  the  churches  and 
schools  on  Brotherhood  Way. 

The  70  Line  v/ill  greatly  improve  service  over  that  nov;  provided  by 
the  77  BROTHERHOOD  WAY,  which  v^ill  be  eliminated.     The  recreational 
facilities  of  Lake  Merced,  the  Zoo,  the  Recreation  Center  for  the 
Handicapped  and  the  Fort  Funston  area  will  be  more  readily  accessible, 

Mr.  Green  stated  that  the  estimated  increased  annual  cost  over  the 
present  3-day  operation  of  the  77  Line  is  $15  8,000.     This  amount 
v/ill  be  compensated  for  through  selective  reductions  in  service 
where  capacity  is  now  in  excess  of  need  on  other  lines. 

Commissioner  Berman  referring  to  the  Commission's  previous  directive 
that  submission  of  route  adjustments  to  be  compensated  for  by  an 
offset  reduction  in  other  service  must  be  presented  concurrently  as 
a  complete  package  for  the  Commission's  consideration  and  approval, 
asked  lir.  Green  what  service  cuts  v/ould  be  needed  to  defray  tliis  cost. 


75-96 


Mr,  Green  stated  that  residents  of  the  Lake  r.erced  area  have  been 
pressing  for  this  service  for  a  long  period,  and  the  920  units  of 
these  two  new  communities  i/ill  be  almost  fully  occupied  by  June, 
This  item  must  receive  Board  of  Supervisors'   approval  of  abandonment 
of  the  77  Line  portion.     After  approval,  service  would  go  into  effect 
in  Augusto     Mr.  Green  said  he  expects  to  be  before  the  Commission  in 
August  v/ith  corresponding  proposed  cuts. 

On  roll  call,  the  Commission  approved  the  establishment  of  the  nevj 
line  with  Commissioners  Flynn,  Diviny  and  Carey  voting  "aye." 
Commissioner  Berman,  v/hile  expressing    his  full  support  for  establish 
ment  of  the  new  line,   abstained  because  of  the  failure  of  staff  to 
produce  the  required  documentation. 


*  *  i!;  *  *  * 


The  Commission  adopted  Resolution  Islo.   75-0189,  requesting  the  Mayor's 
Office  of  lianpower  assign  a  high  priority  status  to  the  renewed 
funding  of  the  liunicipal  Railway  Security  Force  under  Federal 
Comprehensive  Employment  Training  Act  of  197  3, 

This  security  force  was  established  in  December,  1974,  with  funding 
from  CETA  and  this  funding  runs  out  on  June  30,  1975.     The  Police 
Department  fully  support  the  program.     The  follov/ing  letter  dated 
Hay  12,  1975,  was  addressed  to  the  Commission  Secretary  Thomas  G, 
Flynn,  by  Donald  11,  Scott,  Chief  of  Police: 

"I  would  like  to  take  this  opportunity  to  commend  to  you  and 
the  Pui^lic  Utilities  Commission  the  fine  v/ork  of  the  iiuni  Security 
Patrol , 

"Our  experience  shows  that  the  presence  of  liuni  Security 
Personnel  greatly  deters  both  criminal  activity  and  boisterous 
behavior.     Information  gathered  by  security  personnel  enables  not 
only  better  distributions  of  said  personnel  but  is  beneficial  to  the 
regular  patrol  force  and  to  Muni  management. 

"On  rare  occasions  have  serious  crimes  occurred  v/hile  security 
personnel  were  present.     Even  in  these  cases,  though     they  failed  to 
prevent  an  incident,  their  prompt  notification  of  the  incident  via 
police  radio  enabled  quick  response  by  regular  officers.  The 
reluctance  of  students  to  board  rolling  stock  patrolled  by  uniformed 
security  personnel  is  further  evidence  of  their  success, 

"The  consensus  of  opinion  is  that  the  Civilian  Iluni  Transit 
Detail  is  doing  a  good  job  ana  effectively  reducing  crime  incident 
in  the  ^iuni  Railway." 

*****  >v 


Communications ; 
None 


****** 


75-97 


Roll  Call; 

iiiss  Marguerite  Warren  announced  that  she  did  not  receive  an  answer 
to  her  cornmunications  addressed  to  the  General  Manager  of  Public 
Utilities  and  the  Commission. 

Commissioner  Flynn  stated  that  at  the  April  22,   1975,  meeting  he 
directed  the  Secretary  to  inform  the  General  Manager  of  receipt  of 
Miss  Warren's  letter  and  to  advise  him  to  communicate  v/ith  her. 


****** 

Commissioner  Berman  referred  to  the  advance  copy  of  the  report  on 
KEW  development  prepared  by  John  IM  Woods  and  Louis  J.  Lawson. 

Mr.  Crov/ley  informed  the  Commission  he  plans  to  have  Mr.  Woods  make 
a  presentation  at  the  next  Commission  meeting  on  May  27,  1975. 


THEREUPON  THE  MEETING  ADJOURI^ED, 


75-98 


Nay  . 


J 


PUBLIC  UTILITIES  COMMISSION 

CiTY  AND  COUNTS  OF  SAN  i=-RANClSCO 

RESOLUTION  NnT'S'^Ot  fsO 


RESOLVSD^  That  thia  CoiTJiialsaioji  hereby 
fixes  Tuesday,  May  27,  1975,  at  3  2  30  p»m. ,  as  the 
date  for  public  hearing  to  consider  revision  of  the 
Mmicipal  Railway  schedula  of  ratas,  fares  and 
charges  so  as  to  establish  a  discotmt  fare  for 
the  handicapoed  and  ©Idexiy. 


y^y^  loners  H.  Welton  FlynB, 

Joseph  J,  Diviny?  Henry  Bermaiip 


Dennis  V,  Carey 


Absen-t:       rri.mmi^ winner  ^loai^ph  P.  Byme 


by  poll  of  the 

I  hereby  certify  t?wt  the  foregoing  resolution  u;ds  adopted  by  the  Pubhc  Utih'ties  Commission  Commissioner 3 

L      S\l  A  Y  1     1Q7J;  ^  ^  ^  April  29  r  1975, 

.t  its  .meeting  of  |.      !V>  A  Y  1  3  1975y-/  f  .  ver i  f  led 

becretary  and  Assismnt  General  Manager 


J  ) 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No^Jl£  "^^^ 


WHEREAS,  by  Resolution  No.  75-0141^  pursuant  to  Ordinance 
^  No.  450-73,  authorizing  creation  of  liens  for  unpaid  water  bills, 
'^^  this  Commission  set  May  13,  1975  at  2:30  P.M.  as  the  date  and 
^'■feime  for  hearing  the  report  of  the  General  Manager  and  Chief 

Engineer  of  the  Water  Department  on  delinquent  customer  accounts 
y  in  excess  of  $100.00,  and  any  protests  of  objections  thereto, 
"'  and 

WHEREAS,  by  confirming  the  report  of  the  General  Manager 
and  Chief  Engineer,  Water  Department,  a  special  assessment  lien 
is  created  against  the  parcel  described  in  said  report  for  the 
^■amount  therein  stated,  and 

WHEREAS,  the  Secretary  mailed  notice  of  this  hearing  to 
the  owner  of  the  parcel  hereinafter  described  not  less  than  ten 
days  prior  to  the  date  of  this  hearing,  and 

WHEREAS,  no  protest  or  objection  has  been  made  to  said 
report  at  this  hearing,  and  no  payment  in  full  has  been  received, 

OR 

WHEREAS,  the  Commission  has  heard  protest  or  objection  from 

relative  to  Item  3  of 


said  report,  and  finds  that  the  said  protest  or  objection  is  not 

sufficient  to  cause  said  Item  not  to  be  confirmed,  now,  therefore 

tem  not,  to  hm  contxrmed.,  ncs^:  taereiore 

RESOLVED,  that  this  Commission  hereby  confirms  said  report 
as  lib'^the  following  Item  thereof:  _ 

Item  3    Marcel  Viguie  $130.98      Block  320,  Lot  7 

and  be  it  further 

RESOLVED^  the  Secretary  is  directed  to  verify  the  confirmed 
report  in  form  sufficient  to  meet  recording  requirements,  and  to 
record  said  verified  report  in  the  County  Recorder's  Office  as 
soon  as  practicable  and  to  file  a  certified  copy  with  the  Controller 
and  the  Tax  Collector  within  ten  days.         "^^^'^  '^^'^  Coavcroxiax 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

r    MAY  1  3  1975  , 

at  its  meeting  of  f 


Secretary  and  Assistant  Ge^ral  Manager 


J 


PUBLIC  UTiLlTiES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N^S—Q'I 


WHEREAS,  by  Resolution  No.  75-0141,  pursuant  to  Ordinance 
No,  450-73,  authorizing  creation  of  liens  for  unpaid  water  bills, 
this  Commission  set  May  13,  1975  at  2:30  P.M.  as  the  date  and 
time  for  hearing  the  report  of  the  General  Manager  and  chief 
Engineer  of  the  Water  Department  on  delinquent  customer  accounts 
in  excess  of  $100.00,  and  any  protests  of  objections  thereto, 

f  the  Qeu'-.  an&<-;*'T 
c:^i^&^  .Vatiffr  V  t .   B.  special  ■.%.5«ess!««'n t.  li«n 

WHEREAS,  by  confirming  the  report  of  the  General  Manager 
and  Chief  Engineer^  Water  Department,  a  special  assessment  lien 
is  created  against  the  parcel  described  in  said  report  for  the 
amount  therein  stated^  and 

WHEREAS,  the  Secretary  mailed  notice  of  this  hearing  to 
the  owner  of  the  parcel  hereinafter  described  not  less  than  ten 
days  prior  to  the  date  of  this  hearing,  and 

WHEREAS,  no  protest  or  objection  has  been  made  to  said 
report  at  this  hearing,  and  no  payment  in  full  has  been  received^ 

frrun  . 

st0i3  WWp.A^-  that  the  t^^i,x  ■.>■}:.  obJ<>e- 

^^*^WHEREAS,  the  Commission  has  heard  protest  or  objection  from 

 '  relative  to  Item  4  of 

said  report^  and  finds  that  the  said  protest  or  objection  is  not 
sufficient  to  cause  said  Item  not  to  be  confirmed,  now^  therefore 

t>e  it^  5  .  ot  P. 

^RESOLVED,  that  this  Commission  hereby  confirms  said  report 
as  to  the  following  Item  thereof: 

Item  4    ..Edward  Tallie  $135.35  Block  6943,  Lot  20 

}-3n  as  Tjra  fii^  a  C€-:  *<i  copy  with  th© 

and  be  it  further  co^iijct'rsx  within  tm^  daj^s. 

RESOLVED,  the  Secretary  is  directed  to  verify  the  confirmed 
report  in  form  sufficient  to  meet  recording  requirements,  and  to 
record  said  verified  report  in  the  County  Recorder's  Office  as 
soon  as  practicable  and  to  file  a  certified  copy  with  the  Controller 
and  the  Tax  Collector  within  ten  days. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissia 

K     ^/l  A  Y  1 3  1975 

at  tts  meettng  of  '.  -    '  "  ' 


Secretary  and  Assistant  Gei^eral  Manager 


} 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn/^-"— -j  /.^Q 


WHEREAS,  by  Resolution  No»  75-141,  pursuant  to  Ordinance 
No.  450-73,   authorizing  creation  of  liens  for  unpaid  water  bills, 
this  Commission  set  May  13,   1975  at  2x30  P.M.  as  the  date  and 
time  for  hearing  the  report  of  the  General  Manager  and  Chief 
Engineer  of  the  Water  Department  on  delinquent  customer  accounts 
in  excess  of  $100.00,  and  any  protests  or  objections  thereto,  and 

WHEREAS,  by  confirming  the  report  of  the  General  Manager 
and  Chief  Engineer,  VJater  Department,  a  special  assessment  lien 
is  created  against  the  parcel  described  in  said  report  for  the 
amount  therein  stated,  and 

WHEREAS,  the  Secretary  mailed  notice  of  this  hearing  to 
the  oimer  of  the  parcel  hereinafter  described  not  less  than  ten 
days  prior  to  the  date  of  this  hearing,  and 

l\fHEREAS,  no  protest  or  objection  has  been  made  to  said 
report  at  this  hearing,  and  no  payment  in  full  has  been  received, 

OR 

WHEREAS,  the  Commission  has  heard  protest  or  objection 

from    ■-,       ;     .  / .    --relative  to- 

Item  5  of  said  report,   and  finds  that  the  said  protest  or  objec- 
tion is  not  sufficient  to  cause  said  Item  not  to  be  confirmed, 
now,  therefore  be  it 

RESOLVED,  that  this  Commission  hereby  confirms  said  report 
as  to  the  follomng  item  thereof: 

Item  5  Joseph  Andres  $106.12  Block  4760,  Lot  2 

and  be  it  further  >^r-i  witM  tt^ii  t.r^tO^H-^^rl.m 

RESOLVED,  the  Secretary  is  directed  to  verify  the  confirmed 
report  in  form  sufficient  to  meet  recording  requirements,  and 
to  record  said  verified  report  in  the  County  Recorder's  Office 
as  soon  as  practicable  and  to  file  a  certified  copy  mth  the 
Controller  and  the  Ta:c  Collector  within  ten  days. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissiori^ 
at  its  meeting  of         ,  .  £^  * 


Secretary  and  Assistant  General  Manager 


) 


PUBLIC  UTBLITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  N0I.M  


RESOLVED,  That  this  Commission  approves  the  revocable aiice 
permit  requested  by  the  United  States  Forest  Service  for   ^-mi^Btem  . 
the  purpose  of  occupying  and  utilizing  the  property  at  ^it 
Cherry  Valley  Dam,  T.IN. ,  R.19E. ,  M.D.B.  &  M. ,  Tuolumne 40, 206; 
County;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  General  Manager  of  Hetch  Hetchy  Watfer  and  Power  to  therefora, 
execute  this  revocable  permit  on  behalf  of  the  City  and 
County  of  San  Francisco.        ' ^-^  GoiMilssion  hereby  approves 
th<-         'twmxt  of  P.  i:k6 '  proposal  for  relighting 

the.  M.-.-G Area.  A- 2  with  the  provisicsa  that  con- 
struction methods,  component  selection  and  other  dtetails 
ifi^;e-    :  .tj..4>roval  : "  '  he  Bureau  of  Ligjbt,  Heat  and 

Power, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

i    M-A  Y  13  1975 

at  its  meeting  of.  '  ■ 


Secretary  and  Assistant  General  Manager 


\ 


} 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mr./  *J  J.....j>fj) 


reby  requests  the 

ntal 

.  *r 

active 

WHEREAS,  The  Department  of  Public  Works,  in  accordance 
with  the  Administrative  Code,  has  submitted  to  this  Commission/^ 
plans  for  installing  67  mercury  vapor  lights  in  the  Redevelopment 
Area  A-2,  as  depicted  in  their  Drawings  A-40,205;  A-40,206; 
A-40,207  and  A-40,208;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power, 
after  reviewing  said  plans  recommends  approval;  now,  therefore, 
be  it  . 

RESOLVED,  That  this  Commission  hereby  approves 
the  Department  of  Public  Works'  proposal  for  relighting 
the  Redevelopment  Area  A-2  with  the  provision  that  con- 
struction methods,  component  selection  and  other  details 
meet  with  the  approval  of  the  Bureau  of  Light,  Heat  and 
Power. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pul^icJJtilities  Commission 
at  its  meeting  of.   M  A  Y  1  3  1975 


"7^ 


Secretary  and  Assistant  Ge.neral  Manager 


PUBLIC  UTILITIES  COMMISSION 

H 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NSSrriilLSSL  ' 


..rizes 


RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  a  Supplemental 
Appropriation  to  reflect  the  reclassification  of  the  below 
listed  position  for  Hetch  Hetchy  Water  and  Power  effective 
July  1,  1975. 


Class  Title       described  Rate 

From:  3632      Senior  Librarian  477B575 

To:  1844      Senior  Management  Asst.  557B671 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


PUBLIC  UTSLITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION         5"*" l.'" G 7 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

Water  Department  Contract  No.   1654  -  16-Inch 
Ductile  Iron  Main  Installation  In  Scott  Street  . 
Between  Pacific  Avenue  and  Filbert  Street 

and  be  it  further 

RESOLVED,  That  the  activity  described 
hereon  has  been  declared  by  the  Department  of  City 
Planning  to  have  a  negative  effect  on  the  environment 
under  File  No.  EE-74.6  dated  March  1,  1974. 

t  and  is 
,i(fo)  as  set 
'  cai  exeiaptions 
on 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of.  ^-        M  A  Y  1  3  1975  ^/    ■  /^^' 


Secretary  and  Assistant  General  Manager 

'v 


PUBLIC  UTILSTIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCb'''; 
RESOLUTION  N^Sj^lliilLtaSi 


RESOLVED,  That  this  Conunission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows; 


Water  Department  Contract  No.  1659  ~  Laying  of 
8-Inch  Ductile  Iron  Main  in  Stevenson  Street 
between  Third  and  Fourth  Streets 


and,  be  it  further 

ty  d'         'y<^^  hereon 

RESOLVED,  That  in  accordance  with  the-'*'^ 
provisions  of  Chapter  31,  Section  31.22(a)  of 
the  San  Francisco  Administrative  Code,  this  project 
is  hereby  declared  to  be  categorically  exempt  from 
the  California  Environmental  Quality  Act  and  is 
classified  as  an  activity  under  Class  1(b)  as  set 
forth  in  the  permanent  list  of  categorical  exemptions 
adopted  by  the  City  Planning  Commission  on 
April  26,  1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commi. 
at  its  meeting  of.  

 ^     M  A  Y  1  3  1975  //         /  ^ 


ission 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nof  -^'--J^^ 


;  RESOLVED,  That  this  Commission  approves 

the  plans  and  specifications,   and  hereby  authorizes 
Bid  Call  as  follows: 

"t 

Water  Department  Contract  No.   1663  -  Central  Pump 
Station,  Central  Pumps  Discharge  to  Sutro  Pipeline 
Cross-Connect  ion  ■  ^-  ^  ' 

and  be  it  further 

RESOLVED,  That  the  activity  described  hereon 
is  categorically  exempt  from  environmental  impact 
report  in  accordance  with  list  adopted  by  the  City 
Planning  Commission  July  25,   1974,  Class  1  and  3(d). 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of.   I     M  A  Y  1  3  1975  y/  ..^ 

 ^ — ^  f/f 


Secretary  and  As^stant  Cental  Mana^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  (only) 
regular  and  responsible  bidder,  the 
following  contract: 

San  Francisco  VJater  Department  Contract 
No.   1682  -  For  the  Repaving  of  Street  and 
Sidewalk  Openings  for  the  San  Francisco 
Water  Department  for  the  Fiscal  Year 
Ending  June  30,  1976  -  to  Pacific  Pavements 
Company,  Ltd.  in  the  amount  of  $684,950.00. 


:0  axr 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILlflES  COMMlSSIOI^^^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No*  ±£  -'- ' 


RESOLVED,  That  this  Commission 
hereby  authorizes  one  Water  Department 
employee  as  designated  by  the  General 
Manager  of  the  Public  Utilities  to  "^"^ 
travel  to  Schenectedy,  New  York,  May  16  -  19 
for  the  purpose  of  witnessing  the  final 
acceptance  tests  of  electric  motors  at  the 
General  Electric  plant  as  stipulated  in 
Purchase  Specification  P-128;  and 

\e  decedent 

Hereby,  authorizes  travel  expenses  :  fur- 
hex   in  the  estimated  amount  of  $700.00    ^- ^J^-  ^eraies, 
the  behalf  of 


I  a 


.  ...   .  197S, 

"iry^r  further 
s  of 

j*.  ^^'^^  circumstance, 

^---v-  ^.iu.t;,rest  to  cancal  sait^ 
.1  pre         as  moa  as  possible  to  ofotairj  a  n^%- 

xessee; 

THEREFORE,  foe  it 

* ,  .  .  ®  CoMnissjion  authorizes  the  accep- 

by  the  heir  of  James 

"9  between 

,  •■  ^      of  San  .Fran- 

'  ziiB  c  ion  of  which  was  approved  by 

^„  n  f^.^'"'-  Resolution  No.  74-0456  adoT>ti^« 

^  ,  '  ,:.  .  cancellation       -  'l  be  eff«»<«- 

tive  retr        .  ve  to  March  18,  1975  and  a. 

to  accept  rent  up  to  and 
...^ttlasient  in  full  of  rent  monxes  owed. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY  1  3  1975  ^ 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

I 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Notil  \,       ,7  ^r.w 


„  ,    WHEREAS,  This  Commission  by  Resolution  No.   74-045  6  '"^ 
^adopted  December  10,   1974  approved  the  terms  and  con7 
ditions  and  authorized  the  execution  of  a  48  acre  v'>*?*^i 
^  Grazing  Lease  in  Alameda  County  to  James  Corona,  Lessee, 

for  a  term  of  four  years  commencing  November  1,  1974 
^    and  terminating  October  31,   1978  at  a  rent  of  $1,77  6.00 
per  year;  and  *  ■  ' 

WHEREAS,  James  Corona  expired  on  January  31,  1975; 

Clt  and 

,,^4.  TiB,,        the  amount 

WHEREAS,  The  attorney  for  the  estate  of  the  decedent 
alleges  that  the  net  worth  of  estate  is  nominal  and  fur- 
ther  states  that  Guadalupe  Corona  and  Antonio  Perales, 
heirs  of  James  Corona,  are  empowered  to  act  on  behalf  of 
the  estate;  and  t  Morv^-??r 


of 


WHEREAS,  The  heirs  of  the  decedent  have  submitted  a 
written  proposal,  together  with  rent  through  March  18,  1975, 
requesting  that  they  be  relieved  thereafter  of  any  further 
obligation  under  the  terms,  conditions  and  covenants  of 
the  aforementioned  Lease;  and 

WHEREAS,  It  appears  that,  under  the  circumstance, 
it  would  be  in  the  City's  best  interest  to  cancel  said 
Lease  and  proceed  as  soon  as  possible  to  obtain  a  new 
lessee ; 

NOW,   THEREFORE,   be  it 

RESOLVED,  That  this  Commission  authorizes  the  accep- 
tance of  the  written  proposal  made  by  the  heir  of  James 
Corona,  deceased,  to  cancel  that  certain  lease  between 
James  Corona,  Lessee,  and  the  City  and  County  of  San  Fran- 
cisco, Lessor,  the  execution  of  which  was  approved  by 
Public  Utilities  Commission  Resolution  No.   74-04  56  adopted 
on  December  10,  1974.     Said  cancellation  shall  be  effec- 
tive retroactive  to  March  18,  1975  and  authorization  is 
hereby  granted  to  accept  rent  up  to  and  including  March 
18,  1975  as  settlement  in  full  of  rent  monies  owed. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


^    MkY  1  3  1975  y/  / 


at  its  meeting  of.  ^  yy  /  ^>  y 


Secretary  and  \Assistant  CMneral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  11  _I_l__!:f.i 


RESOLVED,  That  on  the  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager  and  the  Chief  Engineer 
of  the  San  Francisco  Water  Department,  and  the  City  Attorney, 
this  Commission  approves  settlement  of  the  litigated  Claim  of 
City  and  County  of  San  Francisco  against  Pacific  Mechanical 
Constructors,  Inc.,  Municipal  Court  No.  705-71^,  in  the  amount 
Of  $1,500.00;  and  be  it  further 

...  ^S 

RESOLVED,  That  this  Commission  d^  the  General  Manager 

of  the  Public  Utilities  Commission  to  execute  appropriate  • 
releases,  and  the  City  Attorney  to  dismiss  the  above  referenced 
action. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

I     MAY  1  3  1975  y/ 

at  its  meeting  of.  >y  /  ^ 

Secretary  and  Mssistant  Ge^ral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

.75-C-f  '?4 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco 
Water  Department,  the  Chief  Special  Agent  thereof, 
and  the  City  Attorney,  this  Commission  approves 

ooller^  settlement  of  the  litigated  claim  of  Homer  J. 

Olsen,   Inc.,  Superior  Court  No.   655592  against 

»ga.xn     the  San  Francisco  Water  Department  in  the  amount 
of  $72,411.00;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby 
requests  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  of  funds 
as  follows: 

From  Account  No.   1990  - 

Unappropriated  Balance  of  Funds 

San  Francisco  V^ater  Department  $72,411. 

To  Appropriation  9.746.715.000;; 

Market  Street  Mains  and  Services  $72,411. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

L   MAY  13  1975     ,//  / 


at  its  meeting  of. 


Secretary  and  Assistant  GerQral  Manager 


i 


I  ..  .  '  ...  p,,. 


PUBLIC  yilLSTIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nof 


-rr 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  April  1975,  of  claims  for  damages 
against  miscellaneous  debtors,  San  Francisco  Water 
Department,  in  the  amount  of  $489.95. 

of  th-*"  ^^er--. 
ment  C 

her*=-  ■    ■  ■■  ■■  "hf  %i3cit#-oi?f  '-'"^  uif^cor  •'^.>.-.^ 

ceiV#M#®>v  ,  are,?^3r#  t^^it...  ninety;           pnmt  dua,  month  of 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  h\  the  PuhUc  Utilities  Commission 

I    M  A  Y  1 3  1975  " 

at  its  meeting  of.  #    /  ■ 


Secretary  and  Assistant  G^~eral  Manager 


PUBLIC  UTILITIES  COMMISSION 

J 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  mo*  X."  j...  j  <Ji 


^  ct  ioTi  with  the  rehabi  M  tatlon  of  the  Muni- 

c.L^.:ij.  Uo  .  o/u«t:i  >iu.:.s  Transportation 

to  reconstruct 

■  a L  :  ■^.i.;-,  ■  i.j.raw'.;.  Line V  West 


?ort  -:v  Ave}:-  .venue  and  46th  Avenue  «aU  Zoc 


•OCT. 


RESOLVED,  That  this  Commission,  on  the  recommendation 

of  the  General  Manager  of  Public  Utilities,  the  Water  Depart- 

has  conip  .is- to  accompiish  this  work;  and 

ment  General  Manager  and  Chief  Engineer,  and  the  City  Attorneys, 

hereby  approves  the  write-off.  pf  Uncollectible  Accounts  Re- 

ceivables  which  are  more  than  ninety  days  past  due,  month  of 

March,  1975  in  the  amount  of  $5,710.46  per  San  Francisco tted  to 

water- I)ipll€feSit  list  of  la3?c^i"%i;^  1975.  ^^^V  ^«  approved,  now, 

.^loh  hereby  approve  plans  and  speci- 

c  a*;.;  ^x:.\Ai^y,:  1.:.^  duv     txieiiieui:  tor  bld^  for 'Contract  No,  MR-610, 

'*L*'  Tarm  1  .econstrocti6n  a^^  West 

Portal  ^s^4tkl^  tb  15th  Aventie '  atid  46th  AVettue  and  Zoo  Lod^;  -       Be  it 
further  ■  --w;  i^;  •.  n  V.   r'.  le- 

l  ^teSOLVED- That  award  is  subject  to  the  concurrence  of  the 

Urban  Mass  Transportation  Administration  of  the  U.  S.  Department  of 
Tr  an  -nor  t  t  i  on , 


r  ■,,.:.r,..  ,<". 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

'  A  Y  13  1975    y/  ^ 

at  its  meeting  of.   ^  /  .  ' 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

75-0577 


RESOLUTION  No.. 


WHEREAS,  In  conjunction  with  the  rehabilitation  of  the  Muni- 
cipal Railway,  funds  are  available  from  the  Urban  Mass  Transportation 
Administration  and  the  Department  of  Public  Works  to  reconstruct 
tracks  and  do  sewer  enlargement  work  on  the  "L"  Taraval  Line,  West 
Portal  Avenue  to  15th  Avenue  and  46th  Avenue  and  Zoo  Loop;  and 
;>cxuv4-.^u).  WHEREAS,  The  Control  Group  of  the  Transit  Improvement  Program 
has  completed  plans  and  specifications  to  accomplish  this  work;  and 

i.  WHEREAS,  This  project  is  categorically  exempt  from  an  environ- 
mental impact  report  in  accordance  with  list  adopted  by  City  Planning 
Commission  April  26,  1973,  Class  T-C-14;  arid  '^^^  ^'^'"^^  ^'^^^ 
initted  to  WHEREAS,  Said  plans  and  specifications  have  been  submitted  to 
this  Commission  with  the  recommendation  that  they  be  approved,  now, 
therefore,  be  it       -'^^^"^  this  Commission  hereby  approve  plans  and 

'     '  '    RESOLVED,  That  this  Commission  hei*eby  approve  plans  and  speci- 
fications and  authorize  advertisement  for  bids  for  Contract  No.  MR-610, 
"L"  Taraval  Line  -  Track  Reconstruction  and  Sewer  Enlargement,  West 
Portal  Avenue  to  15th  Avenue  and  46th  Avenue  and  Zoo  Loop;  and  be  it 
further-'^^^^  Mass  Transportation  Administration  of  the  U.  S*  De- 

^<ii.uucat  '  RESOLVED,  That  award  is  subject  to  the  concurrence  of  the 
Urban  Mass  Transportation  Administration  of  the  U.  S.  Department  of 
Transportation. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Covymission 

..it.  meting  0/   '      M  A  Y  1  3  1975    A/  /  / 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION 


WHEREAS,  In  conjunction  with  the  rehabilitation  of  the 

He 

Municipal  Railway,  funds  are  available  from  the  Urban  Mass  Trans- 
portation  Administration  to  provide  additional  temporary  storage 
space  for  new  Light  Rail  Vehicles  which  necessitates  the  con- 
struction of  additional  storage  track  and  special  work;  and 

WHEREAS,  The  Control  Group  of  the  Transit  Improvement 
Program  has  completed  plans  and  specifications  to  accomplish  this 
work ;  and 

WHEREAS,  Said  plans  and  specifications  have  been  sub- 
mitted to  this  Commission  with  the  recommendation  that  they  be 
approved;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approve  plans  and 
specifications;  and,  authorize  advertisement  for  bids  for  Contract 
No.  MR-621,  Upper  Ocean  Avenue  Motor  Coach  Yard  -  Additional 
Temporary  Streetcar  Storage  Track;  and  be  it  further 

RESOLVED,  That  said  award  is  subject  to  the  concurrence 
of  the  Urban  Mass  Transportation  Administration  of  the  U.  6*  De- 
partment of  Transportation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of  

Secretary  and  Assistant  Gene'pil  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISC 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  hereby  awards 
to  DeNarde  Construction  Company,  1395  Evans  Avenue, 
San  Francisco,  California,  94124,  the  lowest  responsible 
bidder,  for  Municipal  Railway  Contract  No.  MR-712-R, 
Washington-Mason  Cable  Carbarn,  Cable  Car  Machinery,  • 
^^  ..^^^  P  Cable  Rewinder,  the  lump  sum  amount  of  $44,150.00  (Base 
Bid),  and  that  all  other  bids  for  the  above  described  ,e 
work  are  hereby  rejected. 

.Au^^i^,  ii^u^  iia^e  been  'received  for  the  streetcar  cross- 
1  irswk  m>tk  mid  the  lowest  bid  received  was  in  an 


artjouat  iiot  to 
therefor 

to  aware 

plus  Itf-r" 

.It"'  n^i 


.;t  No.  MR~607R;  now. 


(Optiori  Ai>  piu-s  Option  AlO) 


San  Francisco,  California.,  in  an  amount  not  to 
.^-■i-^,. and  to  reject  all  other  bids. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Executive  Committee 

'     M  A  Y  1 3  1975 

at  its  meeting  of.  


— _  /  ^  

Secretary  and  Assistant  Cental  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  N 


s 

WHEREAS,  The  Municipal  Railway  streetcar  system  is  being  ^ 
modernized  under  the  Transit  Improvement  Program  (TIP)  through  the 
San  Francisco  Municipal  Railway  Improvement  Corporation  (SFMRIC)  ation 
and  grants  from  the  Urban  Mass  Transportation  Administration  (UMTA)  .^f 
of  the  U.  S.  Department  of  Transportation,  and  - -f  .c  ?        Jqji^s  heireby 

WHEREAS,  San  Francisco  Municipal  Railway  Improvement  Cor- 
poration Contract  No.  MR-607R,  Furnishing  and  Delivering  Streetcar  ^q_^ 
Crossovers  and  Special  Work  for  Muni  Metro  Center,  is  a  part  of  the 
Transit  Improvement  Program,  and        Ix^.I.tj-j? •  af»»-"«.<rbt  tvov^  +"hf*  !>VK;n,^    .  ^. 

WHEREAS,  Bids  have  been  received  for  the  streetcar  cross- 
overs and  special  track  work  and  the  lowest  bid  received  was  in  an  , 
amount  not  to  exceed  $2,081,549.15  for  Contract  No.  MR-607R;  now, 
therefore,  be  it  art 

RESOLVED,  that  this  Commission  requests  that  the  SFMRIC 

to  award  Contract  No.  MR-607R  (Item  "A"  -  (Option  A9  plus  Option  AlO) 

^u-.v.ie  XXVI 

plus  Item  "B"  -  (Items  Bl  through  B25)  to  ABEX  Corporation,  1010 
Russ  Building,  San  Francisco,  California,  in  an  amount  not  to 
exceed  $2,081,549.15,  and  to  reject  all  other  bids. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  h      ^  ^  ^  ^  ^  1975 


Secretary  and  Assistant  GemrS Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NOJ 


RESOLVED,  That  in  conformance  with  the  requirements 
of  the  National  Mass  Transportation  Assistance  Act  of  1974  as 
amended,  and  the  State  of  California  (Article  XXVI) ,   that  a 
public  hearing  be  held  before  submission  of  a  grant  application 
to  the  United  States  Department  of  Transportation,  or  State  of 
California  for  Article  XXVI  funds  this  Commission  does  hereby 
fix  Tuesday,  June  24,  1975  at  the  hour  of  2:30  p.m.,  in  Roorn-^ 
282,  City  Hall,  San  Francisco,  California  as  th^  time  and  place  . 
for  public  hearings  for  the  purpose  of  considering  programs 
for  which  financial  assistance  is  being  sought  from  the  Urban  .^g 
Mass  Transportation  Administration,  and  State  of  California 

generally  described  as  follows:  j^^pg^f 4ft.         ,  174 

O'  4. 697. 8'  • 

I 

Municipal  Railway  Operational  Support 

(UMTA  Project  No.  CA  -05-4003)        1974-75,  1975-76 

Municipal  Railway  Transit  Improvement  Program  '  i 

(UMTA  Project  No.  CA-03-0043)  i 
State  of  Calif,  local  matching  available  under  Article  XXVI 
(Proposition  "5")  for  Fiscal  1974-75,  1975-76 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   ^       ^'^^       '       ^   , 


Secretary  and  Assistant  Cjj^neral  Manager 


PUBLIC  UTSLITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N^.^""*^^ ^ 

lor  C.  lrit>       Riraldina  now  tms  bdth  ways  on  Staples 

WHEREAS,  Retroactive  payment  of  compensation  to  mis- 
cellaneous salaried  employees  subject  to  Charter  Section  8.400  , 
for  the  period  July  1  through  14,  1970,  has  been  mandated  by  d 
court  order;  now  therefore,  be  it  r  route;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Mayor's 
recommendation  to  the  Board  of  Supervisors  for  approval  of 
Municipal  Railway's  request  for  Supplemental  Appropriation  in 
the  amount  of  $1,572  to  the  credit  of  the  following  appropriations 
4 .  735 . 175 .  000  „  000    >rester  to  Staples,  tnence  via 

Retroactive  Permanent  Salaries,  Court  Order  $1,398 
be  it  4.735.863.000.000 

Mandatory  Fringe  Benefits  v-*s  the  following  abandon- 174 
(Transfer  to  4.697.860.000) 


T!>ent 


froirt  Phela??  m>6  Judson,  via  Phelar:,  Staples  to  Foarester: 
Tester  aiiJ  Staples,  via  Staples,  Pnelan  to  Jucbon; 


oard  of  Sjjnervisor«5 ,  in  accord?$i>ce  with  Charter  Section  3, 595(c), 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utilities  Commission 

Y     U  A  Y  13  1^,5       y/  / 


at  its  meeting  of. 


7 


(■■J^  /(a 
fid  Assirtd 


Secretary  and  Assistant  Ge^eroX  Manager 


1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION        »  ^ 

-  .'  0\ 

WHEREAS,  Motor  Coach  Line  36  Miraldma  now  runs  both  ways  on  Staples 
Avenue,  which  is  so  narrow  that  a  coach  emd  an  automobile  cannot  pass  each 

X,  ^  "  ,r^,j<^^j  APPROVING  THF  OPK RATION  OF  GOLDEN  GT^TE  TPANSIT   POUTE  64 
^WHEREAS,  Judson  Avenue,  which  is  one  block  south,  has  been  widened  and 

improved  and  would  thereby  provide  a  safer  route;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway  to 

i  i       ,   . ,      .  .  ..y  and 

change  the  route  of  Line  36  Miraloma  so  that  it  becomes: 

ztri  ... i:ie:-"<t'-         -lorsement  trom  the 

Northbound,  regular  route  on  Phelan  to  Judson,  thence  via  Judson 

trr   of  the 

and  Forester  to  Staples,  and  resume  regular  route  on  Forester; 

P-aord  of  Supervisors  to  permit  tne  ope  ratio-         -.-.heir  Route  64 

Southbound,  regular  route  on  Forester  to  Staples,  thence  via 

Forester  and  Judson  to  Phelan,  and  resume  regular  route;  and, 

vvHEREAS,  Tne  Route  64  v.fxix  enha.nce  recreational  travel  via 

be  it 

FURTHER  RESOLVED,  That  this  Commission  approves  the  following  abandon- 
County;  ana 

ment: 

Northbound,  from  Phelan  and  Judson,  via  Phelan,  Staples  to  Forester; 

t.zBJ.ii-^x'L  X roiu  Mcii.iii  CouH'cy  CO  laajosr  recxtsacxoiicii  si'Cfco  wi  chin 

Southbound,  from  Forester  and  Staples,  via  Staples,  Phelan  to  Judson; 
and,  be  it 

■  IKE  RE  AS  ,  Th-i  Board  of  Directors  of  the  Golden  Gate  Bridge, 
FURTHER  RESOLVED,  That  this  Commission  requests  the  Mayor  to  recommend 

to  the  Board  of  Supervisors,  in  accordance  with  Charter  Section  3.595(c), 

.::>j'.iic  ..D jec  •i.t*i,V'-!LJiTs  support  of 

that  the  Board  not  disapprove  the  partial  route  abandonment  involved. 

.  '::::om  the 

Marin  County  Transit  District?  now  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  en- 
dorses the  realignment  of  Golden  Gate  Bridge,  Highway  and 
Transportation  District  Route  6  4  to  serve  Western  San  Francis- 
1 V.  rarther 

RESOLVED,  That  the  Board  of  Supervisors  of  the  Citv  and 
Coi:.  :'     of  L  i.cwiv.,.L3<j.         hereby  requested  to  approve  the 

tion  of  Golden  Gate  Bridge  Highway  and  Transportation 
'  ^ '-strict  Route  64  thr^-^      '-^'^-^tem  San  Francisco. 

1  hereby  certify  that  the  foregoing  resolution  was  adopted  by' Puhtic  Utilities  Commission  \/^t^0  "dlZ 

MAY  1  3  1975        y/         / //^  YiJijrb 

at  Its  meeting  oj.  !  yy  /  J7     /  /// 

^  .."H        Secretary  and  Assistant  Gej^eroX  Manager  ,, 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  NO.  75—0184 

RESOLUTION  APPROVING  THE  OPERATION  OF  GOLDEN  GATE  TRANSIT  ROUTE  64 
THROUGH  WESTERN  SAN  FRANCISCO 

WHEREAS,  The  staff  of  the  Golden  Gate  Bridge,  Highway  and 
Transportation  District  have  requested  endorsement  from  the 
San  Francisco  Public  Utilities  Commission  and  approval  of  the 
Baord  of  Supervisors  to  permit  the  operation  of  their  Route  64 
in  Western  San  Francisco;  and 

WHEREAS,  The  Route  64  will  enhance  recreational  travel  via 
public  transit  between  San  Francisco  and  sites  within  Marin   „  .-.- 
County;  and 

WHEREAS,  The  route  will  also  permit  access  via  public 
transit  from  Marin  County  to  major  recreational  sites  within 
San  Francisco  and; 

WHEREAS,  The  Board  of  Directors  of  the  Golden  Gate  Bridge, 
Highway  and  Transportation  District  has  authorized  operation 
of  subject  route  subject  to  the  provision  of  minimum  support  of 
$9,000  from  the  National  Parks  Service  and  $1,400  from  the 
Marin  County  Transit  District;  now  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  en- 
dorses the  realignment  of  Golden  Gate  Bridge,  Highv^ay  and 
Transportation  District  Route  64  to  serve  Western  San  Francis- 
co;  and  be  it  further 

RESOL\rED,  That  the  Board  of  Supervisors  of  the  City  and 
County  of  San  Francisco  is  hereby  requested  to  approve  the 
operation  of  Golden  Gate  Bridge  Highway  and  Transportation 
District  Route  64  through  Western  San  Francisco. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by 

the  Public  Utilities  Com.missio^a^^^^  meeti^^^  o^^^^  ^   MAY  13  1975 

  „  _  [i  y^^''"'"^ 

Secretary  and  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.J1___±±1^ 


uoinier  uemoni>T,rar  loa  p  ,  ano 


WHEREAS,  Funds  have  been  granted  by  the  United  States  Department  of  the 

Interior  through  the  National  Parks  Service  to  the  Board  of  Control  of  the 

Golden  Gate  Recreational  Travel  Study  to  pay  the  costs  of  a  temporary  ^l^^:\::■lt 

extension,  during  the  summer  of  1975  on  weekends  and  holidays  only,  of  Muni- 

j-  recrea' 

cipal  Railway  Route  32-Embarcadero,  to  Fort  Cronkhite,  Marin  County,  a  portion 
of  the  Golden  Gate  National  Recreation  Area;  and 

WHEREAS,  Acceptance  of  said  funds  requires  the  execution  of  a  memorandum 
of  agreement  between  the  Board  of  Control  of  the  Golden  Gate  Recreational  Travel 
Study  and  this  Commission;  now,  therefore,  be  it 

,  1 V  .     o  r  t  hr»o  3-.T>  f    V  9  n  Ne  <      B  a  v . 
RESOLVED,  That  this  Commission  does  hereby  approve  the  terms  and  conditions 

of  the  memorandum  of  agreement  in  re  funding  the  aforesaid  extension  of  Municipal 
Railway  Route  32-Embarcadero;  and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  authorizes  the  execution  by 
the  General  Manager  of  Public  Utilities  of  the  aforesaid  memorandum  of  agree- 
ment that  would  permit  the  use  of  the  funds  available  for  the  temporary  ex- 

rcposai  operaxe-  ..;n>Lrat,...v>ii 

tension  of  Municipal  Railway  Route  32-Embarcadero  to  Fort  Cronkhite,  Marin 

lai 

County. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

<«  its  m««mg  of.  <     M  A  Y  1  3  1975  y//         /  /p 

^  M4^/3'  ^Ipu^ 

Secretary  and  As^stant  Genial  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nf^S~-(  )  j^^^^ 

WHEREAS,  The  Citizens  Advisory  Committee  and  the  Board  of  Control  of  the 
Golden  Gate  Recreational  Travel  Study  have  endorsed  access  via  public  transit 
to  the  Marin  County  Headlands  as  a  summer  demonstration  project;  and 

WHEREAS,  The  extension  of  Route  32-Embarcadero  from  its  current  terminal 
at  Beach  and  Hyde  Streets  to  a  new  terminal  at  Fort  Cronkhite  will  result  in 
access  via  public  transit  to  major  recreational  sites  in  San  Francisco  and  Marin 
County  for  residents  throughout  the  San  Francisco  Bay  Area;  and 

WHEREAS,  The  National  Parks  Service  has  obtained  the  necessary  appropriation 
to  operate  several  summer  demonstration  projects  in  the  region,  including  transit 
service  to  the  Marin  County  Headlands;  and 

WHEREAS,  The  operation  of  the  subject  proposal  will  provide  economical  recrea- 
tion transportation  for  the  citizens  of  San  Francisco  and  should  result  in  the 
gathering  of  valuable  information  which  will  assist  in  the  planning  of  future 
recreational  transit  services;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway  to  extend, 
as  a  summer  demonstration  project,  service  on  its  Route  32-Embarcadero  from  the 
existing  terminal  at  Hyde  and  Beach  Streets  to  the  Marin  County  Headlands  with  a 
terminal  at  Fort  Cronkhite  via  the  following  alignment: 

Northbound:     Regular  route  to  Hyde,  then  Beach,  Polk,  Northpoint,  Van  Ness,  Bay, 
Fort  Mason  (turnaround  in  parking  lot).  Franklin,  Lombard,  Letterman  Drive, 
Lincoln,  Halleck,  Mason,  Crissy  Field  Road,  McDowell,  Lincoln,  Plaza  Drive, 
Golden  Gate  Bridge  (U.S.  101),  Alexander  off-ramp.  Bunker  Road,  Baker-Barry 
Tunnel,  Bunker  Road,  Mitchel  Road,  Terminal,   (Fort  Cronkhite  parking  lot). 

Southbound:     Fort  Cronkhite,  Mitchel  Road,  Bunker  Road,  Baker-Barry  Tunnel, 
Bunker  Road,  Alexander,  U.S.  101,  Plaza  Drive,  Lincoln,  McDowell,  Crissy  Field 
Road,  Mason,  Halleck,  Lincoln,  Letterman,  Lombard,  Franklin,  Fort  Mason  (turn- 
around in  parking  lot).  Bay, Van  Ness,  Northpoint,  Polk,  Beach  to  Hyde,  then 
resume  regular  route;  and,  ue  it 

FURTHER  RESOLVED,  That  the  subject  proposal  operate  as  a  demonstration 
project  on  weekends  and  holidays  only,  during  the  summer  of  1975,  subject  to 
provision  of  funds  through  the  Board  of  Control  of  the  Golden  Gate  Recreational 
Travel  Study. 

to 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn^  ""J      ^/-LlO  ff 

WHEREAS,  There  are  now  two  new  housing  developments  near  the  shores  of 
Lake  Merced;  and 

WHEREAS,  The  residents  are  living  in  San  Francisco  without  Municipal 
Railway  transit  service  within  a  reasonable  distance;  and  i, 

IVHEREAS,  Muni  does  provide  a  community  service  type  line  a  few  blocks 
from  one  of  the  new  developments,  but  the  line  only  runs  three  days  per  week; 

WHEREAS,  The  proposed  route  of  the  new  line  to  serve  the  Lake  Merced 
developments  would  run  every  day  on  a  much  fuller  schedule  and  for  a  por- 
tion of  its  route  would  provide  much  of  the  service  of  the  existing  community 
service  Line  77  Brotherhood  Way;  and  i.; j.so?"  '  ' 

WHEREAS,  The  present  17  Park  Merced  provides  the  remainder  of  the  old 
Line  77  service  that  would  not  be  c^pyer^  now,  there- 

fore, be  it  and  '    ■  '  - 

RESOLVED,  Tliat  the  Municipal  Railway  is  authorized  and  directed  to 
establish-  a  new  line  to  be  called  "70  Lake  Merced";  and  the  route  is  to  be 
initiated  as  a  one-way  loop  from  a  terminal  on  West  Portal  Avenye  at  Sloat 
Boulevard,  via  West  Portal  Avenue,  15th  Avenue,  Portola  Drive,  Junipero 
Serra  Boulevard,  Winston  Drive,  Lake  Merced  Boulevard,  Zoo  Road,  Skyline 
Boulevard,  John  Muir  Drive,  Lake  Merced  Boulevard,  Brotherhood  Way,  Junipero 
Serra  Boulevard,  19th  Avenue,  Winston  Drive,  Junipero  Serra  Boulevard,  to 
terminal  on  West  Portal  Avenue;  and,  be  it 

FURTHER  RESOLVED,  That  the  Municipal  Railway  is  authorized  and  directed 
to  eliminate  Line  77  Brotherhood  Way;  and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors,  in  accordance  with  Charter  Se.ction  3.595  (c) , 
that  the  Board  not  disapprove  the  line  abandonment  involved,  acccwanodate 

the  .-ixaii  xiis-tivucioii      L^qoest,  providing  the 

foregoing  -served. 


I  h&rehy  certify  that  the  foregoing  resolution  was  adopted  by  the  PuhhcAJtilities  Commission  ^ 

M  A  Y  1  3  1975       //         /  /^-J 


0,%  its  y&zsxing  oj. 


Secretary  and  Assistant  Gemiti  Manager 


a 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCIS 
RESOLUTION  — ^  ^  j_S^ 


WHEREAS,  The  Smithsonian  Institution  of  Washington, 
D.  C,  which  annually  conducts  a  Festival  of  American 
Folklife  on  the  Mall  in  the  nation's  capital,  has  recog- 
nized that  San  Francisco's  cable  car  system  consitutes 
a  unique  aspect  of  the  history  and  present  life  of  this 
area?  and 

WHEREAS,  To  enhance  the  "Things  People  Do"  theme 
of  the  19  75  Festival,  July  2  through  July  6,  the  Smithsonian 
Institution  has  requested  that  it  be  permitted  to  display 
a  cable  car  of  the  Municipal  Railway  on  the  Mall  in 

•1  and 

Washington;  and  hjic  sai  .iau.-  o>:  cippj; oxiinate i.y  25 

WHEREAS,  The  cable  car  would  be  transferred  to 
Washington  in  time  to  arrive  there  prior  to  June  30  and  ' 
would  be  available  for  return  to  San  Francisco  on  July  7, 

The 

all  at  no  expense  to  the  City  and  County  of  San 

or,  ..  -  :. 
Francisco;  and 

Public  Utilitiefi  Comitiission  of  the 
WHEREAS,  The  Smithsonian  Institution  has  agreed  to 

indemnify  the  City  and  County  of  San  Francisco,  the 

■iy  9' reader  safety  tax  the. general 

i  Public  Utilities  Commission,  and  the  Municipal  Railway 

P  against  injury  or  damage  to  property  during  removal,  - 

transport,  and  return;  now,  therefore,  be  it 

^  ^  „  .  -  .t  ^  f 

®  RESOLVED,  That  the  Public  Utilities  Commission  ' 

hereby  authorizes  the  General  Manager  of  the  Municipal 
Railway  to  make  the  necessary  arrangements  to  accommodate 
the  Smithsonian  Institution's  request,  providing  the 
foregoing  conditions  are  observed. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

;     M  A  Y  1  3  1975 

at  its  meeting  of   ,  ,  ^  ^    ^  ^ 


Secretary  and  Assistant  Cenerjfi  Manager  ~ 


f 


f 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  KRANCIGCO 


RESOLUTION 


WHEREAS In  December  1974  ,  a  Municipal  Railway  security 
force  was  established  with  funding  from  the  Comprehensive  Employ- 
ment Training  Act  of  1973,  the  federal  emergency  employment 
program,  and  this  funding  runs  out  on  June  30,  1975?  and 

WHEREAS,  At  the  present  time  there  are  approximately 
50  paraprofessional  security  employees  operating  under  this 
program,  and  riding  Muni  buses  daily  under  supervisory  control  of 
the  San  Francisco  Police  Department;  and 

WHEREAS,  Statistical  data  shows  the  need  for  additional 
security  personnel  on  at  least  another  10  to  15  lines  and  15  to 
20  transfer  points  or  stations;  and 

WHEREAS,  In  the  course  of  their  fdw  months  at  work,  the 
transit  security  personnel  have  handled  over  5,000  incidents, 
ranging  from  smoking  warnings  through  Durse  snatchings  and 
personal  assaults,  with  over  100  incidents  where  police  were  called 
to  the  scene  and  at  least  half  of  those  resulting  in  arrests;  and 

WHEREAS,  The  Police  Department  fully  supports  the 
program  and  reports  it  could  provide  the  supervisory  personnel  and 
equipment  necessary  to  support  an  increase  of  approximately  25 
more  guards ;  and 

WHEREAS,  The  most  pressing  difficulty  is  the  auestion 
of  funding.     The  transit  security  program  was  funded  under  Title 
II  of  the  Comprehensive  Employment  Training  Act  of  19  73.  These 
funds  run  out  on  June  30,   1975,  and  the  Mayor's  Office  of  Manpower 
reports  that  renev/ed  funding  is  now  in  the  hands  of  Congress.  The 
best  estimate  is  that  Congress  will  approve  additional  funding, 
although  very  possibly  at  a  reduced  level;  and,  therefor,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  believes  that  the  continuation 
of  the  Municipal  Railway  security  force  program  is  an  important, 
element  in  reducing  the  incidence  of  crime  on  the  City's  public 
transportation  system  and  providing  greater  safety  for  the  general 
public  and  requests  the  Mayor's  Office  of  Manpower  assign  a  high 
priority  status  to  the  renewed  funding  of  this  program  and,  if 
possible,  provide  for  additional  personnel;  and,  therefor,  be  it 
further 

RESOLVED,  That  the  Public  Utilities  Commission  will 
expend  every  effort  to  secure  City  funding  for  this  program  or 
a  similar  program  utilizing  uniformed  police  of  ficers. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


at  its  meeting  oj._ 


>     M  A  Y  1  3  1975       //  / 


fS^,^/  ^^■f  0^'^^y ^>         o  '^.jo- 
Secretary  and  Assistant  Generm  Manager 


f 


f 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nr> 


RESOLVED,  That  in  the  absence  of  Thomas  G, 
Flynn,  Secretary  and  Assistant  General  Manager, 
Administrative,  Public  Utilities,  George  L.  Carey,   "  . 
Chief  Accountant,  is  hereby  authorized  and  directed 
to  exercise  all  of  the  powers  and  duties  of  said      the  case 
Secretary  and  Assistant  General  Manager,  Administrative.  :^o, 

:    ...     iorroan  Culler  in  or 

rt  Ho*  6; 


I  herehy  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


resolution  was  adopted  by 

^     MAY  13  1975 


at  its  meeting  oj 


;  .7-'. 
Secretary  and  Assistant  GenerM  Managei 


f 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  CAN  FRANCISCO 

RESOLUTION  No2SniilSX 

RESOLVED,  That  this  Commission  approve  the  estimated  sum  of 
$900.00  for  expenses  of  the  City  Attorney  or  his  Deputy  City  Attorney 
to  attend  and  take  the  depositions  of  the  v/itnesses  John  Echl  in 
Denver,  Colorado  and  Bradford  Shea  in  Rochester,  New  York  in  the 
case  of  Dwight  M.  Plyler  v.  City  and  County  of  San  Francisco, 
Superior  Court  No.  649-162;  the  depositions  of  plaintiffs  Irma 
Barnum  and  Robert  Bamum  in  Perth  Amboy,  New  Jersey,  in  the  case 
of  Barnum  v.  City  and  County  of  San  Francisco,  Superior  Court  No. 
684-918;  and  take  the  deposition  of  plaintiff  Norman  Cutler  in  or 
about  Newton,  Massachusetts  in  the  case  of  Cutler  v.  City  and  County 
of  San  Francisco,  Superior  Court  No.  671-408, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.>         .  I     MA  Y  1  3  1975  ^  ^/^ 

at  Its  meeting  of.  ;  to  i  ^   y 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMHISSIOK 
CITY  AND  COUITTY  OF  SAN  FRANCISCO 

Resolutioi]  No.   73-0161--nR  5-13-75 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  v/ill  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 

Acdt.No.  Accident  PI/ 

Claimant  &  Prayer  Type        Date        PD  Settlement 

Non-litigated  Settlements 

Ruth  Krall  73  S  0627~1     l"7^-    2-23-7^      A        $     2, 000 « 00 

$2,000.00 

Margaret  Fisher  7^  B  0524-1    6-6+    9-18-7^      A  2,500,00 

$11,693.16 

Litigated  Settlement    -    > 


Howard  M,  Leggett        69  B  1894-2     5-3      1-17-70     (A  $1,500) 

$22,056e52  (B  $2,056) 


3,556oOO 


$  8,056.00 


Total  settlements:  5 


Appro,  4 « 735. 804, 000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  May  13,  1975 » 


Secretary  an^  AssTstant  "S^eneranianager 


5-15-75 
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THIS  PRINT  COVERS  CALENDAF{  ITEM  NO. 


nmijc  UTIL.. 


ify  of  Sail  Francisco 


DEPARTMENT 


 S J|]}__£££ii'' SCO  Munic ipal  Rai  iv- ay 


BRIEF  DHSCRlPTfOi^: 


Adjust  route  of  Line  36  Miraloiii; 


The  present  operation  of  Line  36  on  Staiilcs  Avenue  between  Phclrm  and  Forester 
is  undesirable  for  tvvo  reasons.     The  street  is  so  narrow  that  not  even  an  autoraoliile 
can  pass  one  of  our  coaclies,  and  at  the  intersection  of  Staples  and  Phclan  there  is 
-3J1  undesirable  jog  into  the  narrow  street  with  an  "S"  type  movement. 

Tnese  dis'ad vantages  can  be  avoided  by  making  the  crossover  betv;een  Phelan  and 
Forester  on  Judson  Avenue  instead  of  Staples  Avenue. 

lliis  proposed  reroute  wi  ll  not  con.fli.ct  wi  tli  the  Muni /BART  Coordinated  Transit 
Plruvning  Stud}-'s  proposed  ad j i.istinoi ts  to  tliis  line.  :  .     .  •■ 


Ef^CLOSimeS:  (Lisl  numerically  and  by  title) 

1 ,  PUC  ]*e solution . 

2.  Map  of  route  change. 
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PUBLIC  UTILITIES  COMMISSION 
City  nm\  County  of  San  Francisco 

DEPARTMENT  FRANCISCO  municipal  railway 


BRIEF  DESCRIPTION: 

Approval  of  and  authorization  for  execution  by  the  General  Manager, 
Public  Utilities  Commission  of  a  memorandum  of  agreement  between  the 
Board  of  Control  of  the  Golden  Gate  Recreational  Travel  Study  and  the 
City  and  County  of  San  Francisco  for  the  funding  of  Route  32-Embarcadero 
temporary  extension  to  Fort  Cronkhitc  in  the  Marin  Headlands. 

EXPLANATIO^^: 


The  National  Parks  Service  has  made  available  to  the  Board  of  Control 
of  the  Golden  Gate  Recreational  Travel  Study  which  will  permit  the  sub- 
sidization of  the  extension  of  Municipal  Railway  Route  32-Embarcadero  to 
Fort  Cronkhite  in  the  Marin  Headlands.     The  service  would  operate  during 
the  summer  months  of  1975  on  weekends  and  holidays  only. 

A  memorandum  of  agreement  between  the  Public  Utilities  Commission  and 
the  Board  of  Control  of  the  Golden  Gate  Recreational  Travel  Study  has  been 
drawn  up  which  agrees  to  provision  of  service  and  reimbursement  thereof. 
It  also  briefly  outlines  the  method  of  payment. 


EMCLOSURES:  (List  numerically  and  by  title) 

1.  Memorandum  of  agreement 

2.  Public  Utilities  Commission  resolution 
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PUBLIC  UTILITIES  COMMISSION 
City  and  Coiinly  of  San  Francisco 


DEPARTMENT 


SAN  FR.-\N'CISCO  NIUNICIPAL  RAILWAY 


BRjEF  DESCRIPTION: 

Approve  temporary  extension  of  alternate  trips  of  Route  52-Embarcadero  from  its 
current  terminal  at  Beach  and  Hyde  Streets  to  Fort  Cronkhite  in  Marin  County. 
The  approval  is  contingent  upon  funding  from  the  United  States  National  Parks 
Service.     The  service  v;ould  operate  .as  a  recreational  demonstration  project  on 
weekends  and  holidays  only  during  the  summer  of  1975.     The  service  will  be  com- 
plemented by  the  operation  of  the  Golden  Gate  Bridge,  Highway  and  Transportation 
District's  Route  64  from  the  San  Francisco  Zoo  to  Point  Reyes. 
EXPLAr.'ATlON: 

The  Citizens  Advisory  Committee  and  the  Board  of  Control  of  Golden  Gate  Rec- 
reational Travel  Study  with  the  participation  of  Municipal  Railway  planning  staff 
have  recommended  that  public  transit  access  be  provided  to  the  Marin  Headlands  as 
a  demonstration  program.     Currently  the  only  means  of  access  to  this  area  is  by 
automobile. 

In  order  to  provide  public  transit  access  to  the  Marin  Headlands  for  both 
San  Francisco  and  Bay  Area  residents,  it  is  proposed  that  Route  32-Embarcadero  be 
extended  from  its  current  terminal  at  Beach  and  Hyde  Streets  to  the  Marin  Head- 
lands at  Fort  Cronkhite  via  the  following  route:  Beach  and  Hyde  (current  terminal); 
Beach;  Polk;  Northpoint;  Van  Ness;  Bay;  Fort  Mason  (turnaround  in  parking  lot); 
Franklin;  Lombard;  Letterman  Drive;  Lincoln;  Halleck;  Mason;  Crissy  Field  Road; 
McDowell;  Lincoln  Plaza  Drive;  Golden  Gate  Bridge  (U.S.  101);  Alexander  Offramp; 
Bunker  Road;  Baker-Barry  Tunnel;  Bunker  Road;  Mitchel  Road;  Terminal  (parking  lot 
at  Fort  Cronkhite).     Return  via  identical  route  to  Hyde  at  Beach,  then  resum.e 
regular  route. 

The  funding  made  available  from  the  National  Parks  Service  vv'ould  provide  for 
service  to  operate  on  a  40  minute  headway  to  Fort  Cronkhite.     This  vsfould  result 
in  every  other  Route  32  trip  having  a  Fort  Cronkhite  destination. 

The  routing  will  provide  access  to  the  Marin  Headlands  on  both  a  local  and  a 
regional  scale.     The  current  Route  32  alignment  in  San  Francisco  results  in  con- 
venient interface  opportunities  with  local  and  regional  transit  routes  enabling 
convenient  transit  access  for  residents  throughout  the  area.     These  include  the 
Southeast  section  of  San  Francisco  (Routes  15  and  42),  Sunset  and  Mission  Districts, 
(Streetcar  lines  and  Mission  Street  coaclies)  and  the  Northwest  sector  via  major 
transit  lines  such  as  Routes  38  and  55.     East  Bay  residents  will  have  access  to  the 
route  via  the  East  Bay  Terminal  while  Peninsula  residents  may  reach  it  at  the 
Southern  Pacific  Depot.     The  extension  to  the  Marin  Headlands  encompasses  access 
to  Fort  Mason  (Golden  Gate  National  Recreation  Area),  the  Golden  Gate  Promenade, 
hiking  trails  in  Marin  County,  and  Fort  Cronkhite.    National  Parks  Service  Rangers 

ENCLOSURES:  (List  numericaily  and  by  title) 

1.  Public  Utilities  Commission  resolution  • 

2.  Route  map  •   .  /  . -  ^ 


APPRU 


ft 


^Department  Hi^Qj 

'  if 

^Secretary.  PUO-^ 


Asst.  GM  (Fin.) 
Genera!  Manaqer 


A^^G/IED  PIJC  CALENDAR  D,^E  ? 


WAY  13  1975 


DATE 


S'  7 'IS 


Th'IS  PRINT  COVERS  CALENDAR  ITEM  NO. 


■  ;  :  PUBLIC  UTILITIES  COMMISSION 

City  and  Coimty  of  San  Francisco 

DEF^ARTMENT    ■  

BRIEF  DESCRIPTION: 


EXPLAf-jATIOM: 

will  conduct  extensive  public  educational  tours  in  the  vicinity  of  Fort  Cronkhite 
and  Rodeo  Lagoon. 

By  analyzing  the  patronage  characteristics  of  this  route,  transportation 
planners  will  be  in  a  position  to  anticipate  the  future  utilization  of  public 
transit  as  it  relates  to  recreational  travel. 

The  proposal  would  operate  as  a  demonstration  project  on  weekends  and  holi- 
days only  between  June  22,  1975,  and  October  26,  1975. 

The  proposal  extension  was  discussed  by  Mr.  James  J.  Finn,  Director  of  Trans- 
portation, with  Law^rence  Martin,  President,  and  Mr.  Samuel  Walker,  Secretary 
Treasurer,  Local  250-A,  T.W.A.     The  union  has  no  objections. 

Operations  through  the  Presidio  have  been  cleared  with  the  military  authorities 
The  extension  would  involve  the  follov\:ing  operational  data^ 
Motor  Coach  Requirements 

Saturdays,  Sundays,  and  holidays:  2 
Hours  of  Service 

Saturdays,  Sundays  and  holidays:  9:35  a.m.  to  6:55  p.m.         .  , 
Frequency  of  Service 

Saturdays,  Sundays  and  holidays:     40  minute  headway 

The  entire  cost  required  to  operate  the  proposed  extension,  less  anticipated 
revenues,  is  expected  to  be  $15,600.     The  U.S.  National  Parks  Service  has  agreed 
to  fund  the  cost  of  the  service.     Funds  will  be  made  available  to  the  Public  Utili- 
ties Conmiission  through  the  Board  of  Control  of  the  Golden  Gate  Recreational  Travel  . 
Study. 
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THIS  PRINT  COVERS  CALENDAR  ITEM  NO. 


:  UTILITfES  COMMISS 
md  Cooofy  of  Sao  Francisco 


D E PARTM E NT  S nn  r-rancisco  Municipal  P.nl  Iv/ay  

BR^EF  DESCRIPTION:     Hstablish  a  new  In-:  line  to  he  called  "70  Ln)  c  I'crced." 


EXPLAIN  ATlOr.!: 

!;iuu  lias  received  requests  from  Lake  Merced  area  coif;r,iuni  ties  that  v;e  provide 
a  transit  route  to  serve  thci.-u     Tlie  tv/o  nev;  housing  developments  that  are  the 
reason  for  the  proposed  new  line  are  tlie  John  '^iuir  Apartments  and  Lake  Merced 
Hills.     Together,  these  communities  vill  have  920  units,  which  may  be  almost  full)- 
occupied  by  June  of  this  year.     Both  projects  are  in  San  Francisco  and  without 
transit  s'ervice  v/ithin  a  reasonable  distance. 

Witli  Line  70  in  service,  t)ic  religious,  social,  and  educational  facilities  on 
brotherhood  Ivay  would  receive  greatly  improved  service  over  that  now  provided  by 
Line  77,  a  three-days'  per  \v'eek  operation.     The  recreational  facilities  of  Lake 
Merced,  the  Zoo,  tlic  Recreation  Center  for  tlie  Handicapped,  and  tlie  Fort  Funston 
area  v/culd  be  n:ore  readily  accessible.     Special  use  funds  from  Fed(n"a]  or  other 
sources  for  t];e  pur])ose  of  providing  moTC  transit  service  to  recreational  areas 
may  tlierehy  be  made  available  to  us. 

Due  to  tbsc  gcofjraphic  locations  of  tlie  major  traffic  generators  and  the 
absence  of  a  suitable  west  end' terminal ,  a  loou  in  the  "general  direction  of  north 
to  south  and  back  is  deemed  the  best  route.     The  complete  loop  will  take  about  a 
half  hour,  but  m.ost  passengers'  trips  vvill  be  to  make  connecting  trips  to  or  frcm< 
other  lines  or  Stonestovm  and  will  tolas  only  "about  IS  mdnutes , 


EhlCLOSURES:  (List  nunx^ticony  a^sd  by  l!^:o) 


1 .  1 '  UC  re s  o 1 u t  i  on . 

2.  Proposed  route  mop. 
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DF-PARTMENT  San  Francisco  Municipal  I'.ailway 
PROJECT: 


EXPLArJATfO^'  (Conlinued): 

The  new  iinc  invoJvcs  the  f ol  lov;inj.',  operational  data: 


Saturdays,  Sundays, 

I  lo  31  days  1 


to  10:00  p. 111. 
to    6:00  p.m. 

(Number  of  Minutes  Be  live  en  Coaches) 
Weekdays : 

A.M.   f,  P.M.  Peak  20         Saturdays,  Sundays, 

Base      Night  40  Holidays  40 

Line  77  Brotherhood  V/ay  would  be  eliminated.     The  estiiri.ated  annual 
cost  above  the  cost  now  incuri-cd  by  the  three-day  operation  of  Line  77  is 
$158,000.     This  aiiiount  will  not  add  to  Muni's  operational  cost  because  it 
will  be  compensated  for  as  a  result  of  selective  reductions  :i  n  service 
where  capacity  is  now  in  excess  of  need  on  other  lines. 

If  Mimi  does  not  provide  the  proposed  service,  some  people  v.'ill  be 
discourajred  from  fully  enjoying  San  Francisco;  and  many  others  v;ill  drive 
private  vehicles  as  their  only  reasonable  alternative. 


Motor  Coach  Rec|Uirements 

Weekdays :    AM  fr  PM  peak  2 
Base  li  Night  1 

Hours  of  Service 

Weekdays  fi  Saturdays  6:40  a.m, 

Sundays      Holidsiys  10:00  a.m, 

Frequency  of  Sei'vice 


1       V  '  ^ 


SAN  FRAIICISCO  FTJ-TICIT'AI  RATLl/AY 
Proposed  Line  70  LAKE  NEHCED 
WITH  Present  Line  77  BROTHERHOOD  WAY 


Line  70 

Line  77  *-«^**  (to  be  replsced) 
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City  and  County  df  San  Franciscd 


POLICE  DEPARTMENT 


HALL  DF  JUSTICE 


BSD  BRYANT  STREET 


SAN  FRANCISCO,  CALIFORNIA  94  1  Q3 


ADDRESS  ALL  COMMUNICATIONS: 


OFFICE  OF  THE 


DONALD  M.  SCOTT 


12  May  1975 


CHIEF  OF  POLICE 


CHISF   DF  POLICE 


IN  REPLY,  PLEASE  REFER  TO 


□  UR  Fll  F:  H  1606 


Mr.  Thomas  G.   Flynn,  Secretary 
Public  Utilities  Commission 
287  City  Hall 
San  Francisco,  California 

Dear  Mr.  Flynn: 

I  would  like  to  taJke  this  opportunity  to  commend  to  you 
and  the  Public  Utilities  Commission  the  fine  work  of  the  Muni 
Security  Patrol. 


Personnel  greatly  deters  both  criminal  r.ctivity  and  boisterous 
behavior.     Information  gather eci  by  security  personnel  enables  not 
only  better  distributions  of  said  personnel  but  is  beneficial  to 
the  regular  patrol  force  and  to  Muni  management. 

Op  rare  occasions  have  serious  crimes  occurred  while 
security  personnel  were  present.     Even  in  these  cases,   though  they 
failed  to  prevent  an  incident,   their  prompt  notification  of  the 
incident  via  police  radio  enabled  quick  response  by  regular  officers. 
The  reluctance  of  students  to  board  rolling  stock  patrolled  by 
uniformed  security  personnel  is  further  evidence  of  their  success. 

The  consensus  of  opinion  is  that  the  Civilian  Muni 
Transit  Detail  is  doing  a  good  job  and  effectively  reducing 
crime  incident  in  the  Muni  Railway. 


Our  c>v>erience  shows  that  the  presence  of  Muni  Security 


Very  truly  yours. 


Donald  M.  Scott 
Chief  of  Police 


MUNICIPAL  RAILWAY  TRANSIT  SECURITY  FORCE 
Operational  analysis 
January-March  17,  1975 


ARRESTS-  BATTERY-  AGGRAVATED  ASSAULTS  -  GRAND  THEFTS  6 

ARREST  ASSISTS      (FELONY)  6 

ARREST  ASSISTS    (MISDEMEANOR)  8 

SMOKING  WARNINGS  4211 

SMOKING  CITATIONS  3 

VANDALISM  WARNINGS  30 

LITTER  WARNINGS  54 

LITTER  CITATIONS  2 

ON  BOARD  INJURIES  8 

TOTAL  INCIDENTS  HANDLED  5079 

HOURS  OF  FOOT  PATROL  1532 

HOURS  OF  MOBILE  PATROL  4256 

INCIDENTS  WHERE  POLICE  ARE  CALLED  60 


HETCH      HETCHY      WATER      AND  POWER 

MEMORANDUM 

DATE:     May  13,  1975 

TO:  JOHN  D.  CRO\^^LEY 

General  Manager 

FROM:  ORAL  L.  MOORE 

General  Manager 

SUBJECT:     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 

Highlights 

April  1975  marked  the  second  anniversary  of  the  Power  Improvement  Program  grant 
by  UMTA.    A  noteworthy  accomplishment  was  the  selection  of  a  consultant  and  award 
of  the  third  professional  services  agreement  for  engineering  design  services  for 
the  Power  System  Supervisory  Control  and  Communications.    A  purchase  contract  for 
$3  million  of  insulated  power  cable  for  power  feeders  was  awarded »    Title  was 
acquired  to  the  sites  for  the  Laguna  Honda  and  Judah  Substations.     Eight  construction 
contracts  were  awarded  for  underground  duct  line  construction  and  feeder  under- 
grounding.    The  first  major  construction  contract  for  the  Electrification  of  the 
Market  Street  Subway  from  the  Embarcadero  Station  to  Duboce  Portal  was  advertised 
with  bids  due  on  May  15,  1975,    A  $28  million  grant  amendment  to  account  for 
inflation  in  construction,  equipment  costs,  and  to  provide  required  additional 
improvement  to  the  power  system  was  processed  through  PUC  and  Board  of  Supervisors 
and  sent  to  UMTA  for  approval. 
HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Capacity  in 

Storage  in 
Acre  Feet  on 

Per  Cent 

of 

Storage  in 
Acre  Feet  on 

Per  Cent 
of 

Reservoir 

Acre  Feet 

May  1,  1975 

Capacity 

May  1,1974 

Capacity 

Hetch  Hetchy 

360,400 

41,876 

12 

172  ,336 

48 

Lake  Lloyd 

268,800 

73,447 

27 

164,857 

61 

Lake  Eleanor 

27,100 
656,300 

3,127 
118,450 

12 
18 

9,422 
346,615 

35 
53 
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Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the  average 
daily  aqueduct  delivery  of  water  to  the  Water  Department  was  decreased  from 
approximately  230  to  160  mgd  on  April  16,  1975. 
Power  Production 

During  the  month  of  April,  Moccasin,  Dion  R.  Holm  and  Robert  C.  Kirkwood  Powerhouses 
generated  45.010,  79.845  and  48.381  million  kilowatthours  respectively  for  a  total 
of  173o236  million  kilowatthours,  having  a  value  in  excess  of  $1,470,000. 

KETCH  HETCHY  ENGINEERING 

HH-443  Moccasin  Dam  Spillway.    Plans  and  specifications  have  been  completed  and  are 
being  processed  towards  advertisement. 

HH-477  Moccasin  Penstock  Valve  House.    Plans  and  specifications  are  being  reviewed 
and  checked, 

HH°494  Replace,  Repair  and  Paint  Steel  Trolley  Poles.     Contract  plans  and  specifi- 
cations are  being  completed.    A  cooperative  pole  painting  contract  with  PG£;E  is 
under  negotiation. 

HH-497  Church  Street  from  22nd  to  30th  Street  -  Underground  Duct  System.  Further 
design  work  and  plan  preparation  progress  is  contingent  on  coordination  with 
D.P.W. 's  future  sewer  work  plans. 

HH-503  Taraval  Street,  20th  to  46th  Avenue  -  Underground  Duct  System.    Final  plans 
and  specification  preparation  delayed  pending  decision  on  location  of  Taraval 
Substation. 

HH-504  Moccasin  Regulating  Reservoir,  Deepen.     Studies  of  detailed  requirements  and 
criteria  being  made.    Alternate  methods  are  under  study. 

HH-507  Cherry  Road,  Resurface,  Intake  to  Upper  Granite  Creek.     Contract  plans  and 
specifications  are  being  prepared. 

HH"511  San  Joaquin  Pipeline  No.  2,  Repair  Lining.     Research  into  repair  materials 
and  methods  is  being  conducted. 
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HH-518  Tesla  Portal,  Furnish  and  Install  Overflow  Shaft  Extension.  Contract 
advertised  for  bid  on  April  25  and  26,  1975. 

HH-523  Judah  St.,  20th  to  40th  Avenue  -  Underground  Duct  System.     Further  design 
work  and  plan  preparation  progress  is  contingent  on  coordinations  with  D.P.W. 's 
future  street  work  plans. 

HH-525  Sutter  St.,  Presidio  Ave,  to  Leavenworth  St.  -  Underground  Duct  System. 
Design  work  and  plan  preparation  has  started. 

HH-'526  McAllister  St.,  Divisadero  St.  to  Leavenworth  St.  -  Underground  Duct  System. 
Design  work  and  plan  preparation  has  started. 

HH-527  Haight  St.,  Fillmore  St.,  Church  St.  and  Others  -  Underground  Duct  Systems. 

Design  work  and  plan  preparation  has  started. 

Preliminary 

Civil,  structural  and  cost  studies  were  made  into  the  feasibility  of  future  project 
additions  and  improvements: 

1,  Pump  installation  to  transfer  excess  water  from  Eleanor  Dam  to  Cherry  Dam, 

2,  Study  of  Kirkwood  tailrace  under  increased  head  and  flows  in  Mountain  Tunnel. 

3,  The  use  of  Path  of  Gold  light  standards  on  Market  Street  to  carry  bus  trolley 
wires. 

POWER  IMPROVEMENT  PROGRAM 
Electrification  Project 

The  consultant,  PBGH,  continued  work  on  contract  plans  and  specifications.  Plans 
and  specifications  v;ere  completed  on  Contract  HH-521,  Market  Street  Subway 
Electrification,  Embarcadero  Station  to  Duboce  Portal,  and  were  transmitted  to  the 
Public  Utilities  Commission  and  UMTA  in  April  1975  for  approval.    The  contract  was 
advertised  on  April  15,  1975.     Bids  are  scheduled  to  be  received  on  May  15,  1975, 
Final  contract  docum.ents  for  the  electrification  portion  of  Contract  MR-622,  Twin 
Peaks  Tunnel  Electrification,  Structural  Repairs  and  Improvements,  were  submitted 
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by  the  consultant  and  are  being  reviewed.    Following  review,  these  contract 
documents  will  be  transmitted  to  TIP  (scheduled  for  early  May  1975). 

The  Contract  for  the  purchase  of  insulated  copper  feeder  cable  was  awarded  to 
Cyprus  Wire  &  Cable  Co.,  152  Utah  Avenue,  South  San  Francisco,  California,  who 
submitted  the  low  bid  of  $3,151,452. 
Substation  Project 

The  consultant,  Bechtel,  continued  work  on  contract  plans  and  specifications.  Plans 
and  specifications  at  the  85%  level  for  Contract  HH-529  Carl  Substation- Building 
Construction  and  Installation  of  Electrical  Equipment,  were  reviewed  and  returned 
with  comments  to  the  consultant. 

Plans  and  specifications  at  the  85%  level  covering  the  Civic  Center  Substation 
and  Church  Substation  portions  of  Contract  HH-522,  Downtown,  Civil  Center  and 
Church  Substations  -  Installation  of  Electrical  Equipment  were  submitted  for  our 
review. 

Preliminary  architectural  design  drawings,  perspectives  and  substation  operational, 
and  design  data  for  each  of  the  two  alternative  Taraval  substation  sites  were 
presented  by  Hetch  Hetchy  and  City  Real  Estate  staff  members  to  the  Parkside 
District  Improvement  Club  on  April  11,  1975  and  to  the  Parkside-Taraval  Merchants 
Association  on  April  16,  1975.     Both  of  the  neighborhood  organizations  are 
reviewing  the  information  and  will  make  their  recommendations  at  their  next  regular 
meetings. 

The  Carl  substation  building  design  was  reviewed  by  the  Civic  Design  Committee  of 
the  City  Art  Commission  and  received  their  Phase  III  (final)  approval. 
Control  and  Comrnunicat ions  Project 

The  consultant,  Systems  Control,  Inc.,  continued  work  on  the  preliminary  report 
required  under  the  contract.    An  advance  copy  of  the  portion  of  the  report  dealing 
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• 

with  cable  and  conduit  was  delivered  and  is  being  reviewed  in  connection  with  related 
work  in  the  Power  Improveiner-t:  '  ogram. 
Feeder  Undersrounding 

Work  continued  on  the  plans  for  duct  lines  for  feeder  undergrounding .     (See  Hetch 
Hetchy  Engineering  Section) o 
Overhead  Modifications 

Work  continued  on  the  preparation  of  plans  and  specifications  for  Contract  HH-517 
for  trolley  pole  replacement,  overhead  trolley  wire  reconstruction  and  feeder  under- 
grounding  on  Junipero  Serra  Boulevard  from  St.  Francis  Circle  to  Ocean  Avenue. 
This  work  will  follow  the  track  reconstruction.  Contract  MR-595R,  and  will  include 
street  lighting  work.    The  scope  of  this  contract  has  been  expanded  to  include 
underground  cable  installation  on  Ocean  Avenue  and  West  Portal  Avenue, 

Plans,  specifications  and  cost  estimate  for  trolley  overhead  work  to  be  included 
in  Contract  MR- 621  for  additional  storage  tracks  ~  Upper  San  Jose  Avenue  Yard 
were  transmitted  to  TIP. 

Work  continued  on  the  preparation  of  plans  and  specifications  for  trolley  overhead 
work  and  underground  duct  lines  to  be  included  in  Contract  MR-620,  Track  Recon- 
struction and  Undergound  Duct  Line,  Ocean  Avenue  to  State  Freeway  280. 
Transit  Power  Engineering 

Work  continued  on  the  preparation  of  plans  and  specifications  for  the  relocation 
of  overhead  facilities  on  Mission  and  4th  Streets  in  implementation  of  the  "Transit 
First"  program. 

Plans,  specifications  and  cost  estimate  for  reconstruction  and  relocation  of 
overhead  facilities  to  be  included  in  Department  of  Public  Works'  contract  Specifi- 
cation No.  23,846,  Market  Street  Reconstruction,  Contract  5,  Steuart  Street  to 
Ecker  Street,  were  transmitted  to  the  Department  of  Public  Works. 
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MINUTES 

PUBLIC  UTILITIES  COHHISSIOH 
CITY  AND  COUNTY  OF  SAM  FI^IsICISCO 
Joseph  L,  Alioto,  Mayor 

Room  282,  City  Hall 
2;30  p.m. 


May  27,  1975 


COMIISSIONSRS 

H.  Welton  Flynn,  President 
Joseph  P.  Byrne,  Vice  President 
Joseph  J.  Diviny 
Henry  E.  Berman 
Dennis  V.  Carey 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


John  D.  Crowley 

GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

Thomas  G,  Flynn 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


75-99 


Call  to  Orders  2s 30  p.m. 

Present;  Commissioners  H.  Welton  Flynn,  Joseph  P,  Byrne, 

Joseph  Jo  Diviny,  Henry  E/  Herman,  Dennis  V. 
Carey 


The  minutes  of  the  regular  meeting  of  the  Commission  held  May  13, 
1975  were  approved. 


RESOLUTION 
WOc 


On  motion  of  Byrne,  seconded  by  Diviny,  the 
following  resolution  was  adopted s 


75-0192  H 


Approving  revision  of  schedule  of  rates  and 
discounts  to  be  charged  by  Public  Utilities 
Commission  for  Hetch  Hetchy  electric  power 
service. 


Votes     Ayes-Flynn,  Byrne,  Diviny,  Herman,  Carey 


On  motion  of  Byrne,  seconded  by  Diviny,  the 
follov7ing  resolution  was  adopted? 

75-0193    H  Approving  revision  of  cost  allocation  methods 

and  procedures  for  the  determination  of  cost  of 
electric  service  to  City  departments. 

Votes    Ayes-Flynn,  Byrne,  Diviny,  Herman,  Carey 

On  motion  of  Berman,  seconded  by  Carey,  the 
follov/ing  resolution  was  adopted  s 

75-0194    M  Approving  revision  of  the  existing  schedule  of 

rates ,  fares ,  and  charges  by  the  Municipal 
Railway  so  as  to  establish  discount  fares  for 
the  handicapped  and  elderly. 

Votes  Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman ,  seconded  by  Carey  the 
following  resolution  was  adopted? 

75-0195    M  Supplemental  Appropriation  -  Rates,  fares,  and 

charges  -  Municipal  Railv^ay 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

75-0196    H  Rejecting  all  bids  received  for  HH  Contract 

No.  510  -  sandblasting  and  painting  drum  gates 
and  operating  cylinders  and  piping  for  slide 
gates  at  0' Shaughhe^sy  dam  -  authorizing  rebid 
call. 
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75-0197  H 


75-0198  H 


75-0199  H 


75-0200  H 


75-0201  H 


Votes  Ayes-Flynn,  Byrne,  Diviny,  Carey 
Nos  Berman 


On  motion  of  Diviny,  seconded  by  Berman,  the 
following  resolution  was  adopted s 

Awarding  HH  Contract  NOo  521  in  amount  of 
$1,077,000  -  Amelco  Electric  of  San  Francisco  - 
Market  Street  Subway  electrification  system, 
Embarcadero  Station  to  Duboce  Portal  -  PIP 

Vote;     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted; 

Reject  extension  and  authorize  call  for  new  bids 
BLHP  No.  188 

Vote:  Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted; 

Approving  extension  of  3ureau  of  Light,  Heat  & 
Power  Contract  No,  187  v;ith  Pacific  Gas  & 
Electric  Company     for  furnishing  street  lighting 
service  fiscal  year  1972-73,  1973-74,  1974-75; 
from  midnight  June  30,  19  75  to  midnight  July  31, 
1975,  and  month-to-month  thereafter  until 
terminated  by  either  party  upon  advance  notice. 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted; 

Accepting  as  satisfactorily  completed  HH  Contract 
Wo.  509,  for  painting  steel  towers  on  the 
Moccasin-Newark  Transmission  Line  -  authorizing 
final  payment 

Vote;     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted; 

Declaring  as  surplus,  13.99  acres  Hetch  Hetchy 
property  at  Groveland,  Tuolumne  County  -  request- 
ing Director  of  Property  prepare  necessary 
legislation  authorizing  sale  to  the  Groveland 
Community  Services  District  at  aoDraised  value 
$48,000. 

Vote;     Ayes-Flynn,  Byrne,  Diviny,  Berman,  CArey 
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On  motion  of  Beman,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

Approving  Department  of  Public  Horks'  proposal 
for  construction  of  new  street  lighting  system 
on  Turk  Street  between  Divisadero  and  Masonic 
Avenue . 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

Approving  Department  of  Public  Works'  proposal 
for  construction  of  new  street  lighting  system 
in  the  North  "^^^Tater front  Area,  Stage  I. 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted? 

Approving  Department  of  Public  ^^orks'  proposal 
for  construction  of  new  street  lighting  system 
on  Keith  Street  from  Evans  Avenue  to  Newhall? 
and  on  Newhall  Street,  from  Jennings  to  600' 
west  of  Keith „ 

Vote;     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

Approving  collection  of  Bureau  of  Light,  Heat  & 
Power  damage  claims,  month  of  April  1975,  - 


Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Byrne,  seconded  by  Berman,  the 
following  resolution  was  adopted s 

Approving  amendment  to  agreement  x^^ith  Bechtel 

Incorporated;,  increasing  the  total  payment  :  • 

and  the  fixed  fee  for  design  of  substation 
buildings  and  installation  of  rectifier  equuip- 
ment  under  the  PIP 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

Accepting  as  satisfactorily  completed  WD  Contract 
No,  1671  -  irrigation  system  at  Sunset  Reservoir 
North  Basin  and  approving  final  payment  -  Diane 
Associates,  Inc.,  contractor 
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Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  v/as  adopted; 

Accepting  as  satisfactorily  completed  '''^D  Contract 
No.  1658  for  re roofing  of  Potrero  Heights 
Reservoir  and  authorizing  final  payment  to 
Western  Roofing  Service,  contractor 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

Authorizing  exchange  of  properties  between  the 
City  and  San  Francisco  Redevelopment  Agency 
located  in  Hunters  Point  Redevelopment  Project 
Area 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted; 

Approving  v/rite-offs  of  uncollectible  accounts 
receivable  more  than  90  days  pas  due  -  Month 
of  April  1975  -  Water  Department 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted; 

Approving  supplemental  appropriation  $18,000 
for  contractual  services  for  a  new  electronic 
leak  detection  method. 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

Authorizing  Bid  Call  -  MR  Contract  No«  622  - 
electrification,  structural  repairs  and  improve 
ments  within  Twin  Peaks  Tunnel  -  TIP 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

Authorizing  Bid  Call  -  MR  Contract  No.   6  30  - 
coin  turnstiles  at  the  Victorian  Park  cable  car 
boarding  facility  -  TIP 
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Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconder^  by  Byrne,  the 
following  resolution  was  adopted? 

Authorizing  call  for  bids  on  agreement  to 
provide  vending  machine  service  at  all  iunicinal 
Railway  divisions  and  facilities.     Term?  one 
year,  with  possible  one  year  extension  at 
Commission's  discretion. 

Vote?     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

SuDPlemental  appropriation  -  $2 IB, 152  for 
adjustment  of  salary  schedules  in  certain 
classifications  for  employees  promoted  from 
Municipal  Railway  operators  class 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

Approving  payment  of  claims  -  Municipal  Railway  - 
Month  of  llarch  1975. 

Vote?     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
follov/ing  resolution  was  adopted? 

Approving  compromises  and  collections  of 
Municipal  Railway  damage  claims  against 
miscellaneous  debtors  -  Month  of  '''larch  1975 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted  § 

Amending  list  of  authorized  signatures  for 
Municipal  Railv/ay  General  Claims  Agent  revolving 
fund  to  reflect  retirements  and  current 
personnel  assignments. 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

Approving  $1400  for  travel,  per  diem  expense 
and  witness  fees  for  two  witnesses  from  New 
Jersey  to  testify  in  San  Francisco  in  case 
against  the  Municipal  Railway. 
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Vote?     Ayes-Flynn,  Byrne ^  Diviny,  Berman,  Carey 

On  motion  of  Berman^  seconded  by  Byrne,  the 
following  resolution  v/as  adopted i 

75-0220     M  Approving  partial  adjustTTient  of  -^otor  coach  line 

42-Sansome  by  rerouting  via  Cargo  "^^ay  instead 
of  Evans  Avenue,  to  serve  the  Pier  95  area. 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman ,  Carey 

On  notion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

75-0221     GO  Confirming  allotments  and  transfer  of  funds 

under  $10,000  for  third  quarter  1974-75, 
totalling  $7,6  73,06  9,  submitted  by  departments 
under  jurisdiction  of  the  Public  Utilities 
Commission. 

Votes     Ayes-Flynn,  3yrne,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

75-0192-MR  Requesting  Controller  to  draw  warrants  in 

settlement  of  claims  against  the  '^''unicipal 
Railway,  total  amount  $ 5, 710. 00 » 

Vote:     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General    '(anager  of  the  Public  Utilities 
Commission. 


****** 


PUBLIC     HEARING  -  To  consider  revision  of  schedule  of  rates  and 

discounts  to  be  charged  by  Public  Utilities 
Commission  for  Hetch  Iletchv  electric  nower  service. 

Oral  Lc  rioore,  Hetch  Hetchy  General    'anager,  stated  that  su^-^eauent 
to  the  public  hearing  conducted  Ar)ril  22,   1975  ,  on  nronosed  rate 
schedule  revisions,  he  supolied  the  Commission  ^^7ith  two  tabulations. 
The  first,  having  to  do  with  the  estimated  cost  o^  service  of  Iletch 
Hetchy  power  assignable  to  municinal  consumers,  showed  that  without 
the  recommended  rate  increase  municinal  consumers  would  be  faced  with 
a  revenue  requirement  of  over  $1  million  next  year,     '^^ith  the  rate 
increase  recommended  the  '!uni  denartment  consumers  would  continue  to 
be  served  at  aporoximately  the  current  cost. 

The  second  tabulation  showed  estimated  revenue  exDense  figures  for 
total  Hetch  Hetchy  power  and  v;ater  sales  for  the  current  fiscal  vear, 
and  projection  of  those  revenues  and  exnenses  in  the  succeeding  fiscal 
year,  if  the  rate  recommended  is  adopted. 
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Mro  Moore  stated  there  is  no  change  in  his  rate  recommendation  as 
presented  at  the  first  public  hearing  conducted  April  22,  1975, 
which  would  permit  the  City's  most  profitable  utility  to  continue 
to  supply  pov/er  for  the  municipal  purposes  of  San  Francisco  near 
the  present  low  rates »     The  proposed  rates  are  fair  to  the  commercial 
customers  in  that  City  would  provide  power  at  the  same  price  as  the 
alternate  source.  Pacific  Gas  and  Electric  Company.  Additional 
revenues  would  be  generated  which  should  permit  Hetch  Hetchy  to 
continue  to.  make  significant  contributions  to  the  general  fund  of 
the  City  and  County  of  San  Francisco » 

Commissioner  Berman  requested  the  Secretary  to  read  for  the  record 
the  following  letter  received  from  San  Francisco  Tomorrow,  #9  First 
Street,  Room  026,  San  Francisco,  dated  April  25,  1975,  addressed  to 
Commission  President  H.  Helton  Flynns 

°°Res     Commending  the  April  22nd  PUC  proposal  to  charge  orivate 
users  of  city  power  the  prevailing  rates   (P.G.&  E,). 

Dear  Ilr.  Flynns 

IJe  would  like  a  copy  of  the  April  22nd  re  comm.  end  at  ion 
which  received  widespread  publicity  this  week.  Certainly 
private  corporations  should  Day  the  pre vai  line-  costs  of 
energy.     To  do  otherr/ise  v/ould  represent  a  hidden  subsidy 
by  the  city  and  all  other  users.     I'?any  consider  the  high 
cost  of  energy  to  be  one  of  the  primary  factors  working 
to  conserve  energy  and  make  all  industrial  activity  more 
efficient. 

San  Francisco  Tomorrov/  is  a  city-wide  environmental 
organization  with  some  400  members.     Over  the  past  several 
months  we  have  been  meeting  with  representatives  of  some 
45  neighborhood  groups  in  San  Francisco.     The  neighborhood 
Environm.ental  Caucus  has  adopted  the  following  resolution 
as  part  of  its  campaign  platform; 

City  power  should  not  be  sold  to  any  private  user 
directly  or  indirectly  for  less  than  the  prevailing  rate. 

We  request  that  this  policy  be  made  part  of  the  record 
and  a  copy  sent  to  each  commissioner. 


Sincerely  yours, 

s/  Robert  Scrofani 
President 


SMS/S 

CCS     Supervisor  Dianne  Feinstein,  Supervisor  John  Barbagelata, 
Supervisor  Quentin  Kopp,  Federal  Energy  Office, 
California  Energy  and  Research  Commission," 

The  following  persons  spoke  against  the  proposed  revised  rate  schedule 
which  i70uld  result  in  an  increase  to  the  miscellaneous  customers  at 
San  Francisco  International  Airport  and  ITorris  Industries,  This, 
they  contended,  would  be  unrealistic  and  unfair. 

Gordon  E,  Davis,  Attorney,  111  Sutter  Street,  San  Francisco  - 
representing  United  Air  Lines  at  SFIA. 
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David  Lo  liirsch,  counsel  for  Worris  Industries  of  5215  South  Boyle 
Avenue     Los  Angeles  -  operator  of  the  Riverbank  Army  Ordinance  Plant. 

Horst  Oziuna  -  representing  Hilton  Inn,  f^FIA„ 

Poss    Jo  Peterson,  P„  O,  Box  1760,  Santa  Monica  -  renresenting  -lost 
International,  InCo ,  at  SFIA, 

IXo  Davis  objected  to  the  idea  that  Airport  tenants  should  be  asked 
to  pay  for  all  the  increased  costs  of  the  Hatch  Hetchy  DOwer  system.. 
He  analyzed  the  figures  contained  in  the  HH  tabulation  sheets  #16 
and  #17,  and  contended  that  the  69.6%  increase  to  Airnort  tenants 
was  unrealistic  and  unfair o     He  said,  houever ,  he  did  not  onpose  the 
over-all  increase  of  20, Q%  required  to  equal  cost  of  service  at  6% 
return  as  shown  on  sheet  #1S. 

He  pointed  out  that  over  the  years  PG&E  has  had  decreases- — that  in 
1971  PG&E  rates  were  lower  than  in  1963,     Only  during  the  past  i^ew 
years  have  their  rates  gone  un  in  any  significant  degree <,     He  claimed 
that  SLIUD  and  Los  Angeles    Jater  and  Power  charge  an  appropriate  rate 
to  their  tenant  customers  which  is  lower  than  PG&  Eo 

Mr«  Hirsch  said  that  i>forris  Industries'   Riverbank  plant  is  an  agent 
of  the  Federal  government  in  that  the  installation  is  government 
evened  and  government  operated.     The  increased  cost  of  the  electric 
service  vjould  be  passed  on  to  the  Federal  government,  which  would 
then  be  a  subsidy  to  the  IluniciDal  Railway,     Therefore,  the  benefit 
would  be  to  the  'lunicipal  Railway  rather  than  the  other  City  depart- 
ments o 

He  said  he  would  not  oppose  a  reasonable  cost  increase  but  outright 
subsidy  of  the  llunicipal  Railway  is  unreasonable. 

He  said  the  company  has  no  other  available  alternative   (its  only 
supplier  being  Iletch  Hetchy  or  PG&E)  ,  and  that  if  the  Commission 
agreed  to  the  increase,  iiorris  would  have  no  chcic/  but  to  nay  and 
fight  the  problem  in  another  way, 

Mr,  Hirsch  also  mentioned  that  Schedule  A-14  rate  there  is  a  special 
condition  requiring  a  10-year  contract,  with  a  two-year  notification 
before  termination.     Inasinuch  as  the  plant  is  not  always  in  operation, 
the  present  standby  charge  of  $1400  would  be  increased  under  the 
proposed  rate  to  $54,000  per  month.     Under  the  two-year  cancellation 
notification  provision  this  could  amount  to  a  very  large  sum.. 

At  this  point  Fr,  Moore  informed  the  Commission  he  would  recomm.end 
waiving  the  10-year  contract  requirement  under  Schedule  A-14  because 
the  City  has  use  for  the  lietch  Ketchy  oower  if  the  Riverbank  nlant 
is  shut  dovm.     This  would  relieve  the  customer  from  the  standby 
charge  because  the  Morris  Industries'  bill  would  drop  back  to  a 
minimum  during  the  closed-^-down  period. 

Before  the  next  speal^er  addressed  the  Commission,  Commission 
President  Flynn  asked  that  no  further  threats  of  laii  suits  be  m.ade 
in  closing  remarks, 

Mr,  Oziuna  and  Mr.  Peterson,  as  private  operators  at  the  SFIA, 
expressed  concern  with  the  increase  in  rates  to  the  airnort  tenants, 
and  pointed  out  that  the  increased  cost  would  be  passed  on. 
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Others  who  signed  up  to  spealc  were? 

Victor  Honig  -  San  Francisco  Tomorrow  -  called  fro'^t  th^^  room  and 
did  not  speak o 

Mark  Krasky  -  San  Francisco  Ecology  Center  -  said  he  would  be  dis- 
appointed if  the  Commission  voted  against  the  rate  adjustment  on 
the  basis  of  the  rationale  presented  by  the  opposition. 

At  Commissioner  Flynn's  request.  Utilities  General  Counsel  "William. 
F«  Bourne,  explained  the  Comjiiission '  s  legal  Dosition.o     He  said  the 
PUC  is  within  its  legal  rights  in  establishing  the  rates  recommended 
by  Mr.  iloore  and  his  staff,     Hetch  Iletchy  is  not  a  "classical 
utility"  which  must  factor  in  certain  of  its  cost  elements  in  order 
to  set  a  reasonable  non-discriminatory  rate,     A  true  classical  nublic 
utility  is  a  business  entity  which  has  dedicated  its  properties  and 
services  to  the  general  pu.blic        v;here  all  m.embers  of  the  public 
are  entitled  as  a  matter  of  right  to  that  service  under  reasonable 
services  and  under  reasonable  rates.     There  can  be  no  discrimination, 
although  it  is  allowa?ole  to  quote  different  rates  for  different 
consumers , 

Mr.  Bourne  said  Fletch  Iletchy  is  not  a  true  utility.     In  this  instance 
it  is  fixing  rates  for  contract  users.     Hetch  Hetchy  has  not  dedicated 
to  public  service  all  of  its  properties.     By  and  large,  its  services 
are  municipal  services.     Under  the  Raker  Act  it  sells  electric 
energy  to  Modesto  and  Turlock  Irrigation  Districts,  and  it  is 
required  to  do  this  at  cost.     However,  in  fixing  the  rate  for 
contract  service,  it  is  not  mandated  in  any  direction  to  do  this  at 
cost. 

Mr,  Bourne  pointed  out  that  PG&E,  as  recited  in  the  State  Constitution, 
must  establish  rate  charges  for  electric  power  in  accordance  with 
California  law.     In  San  Francisco,  as  established  under  the  laws  of 
California  through  the  City's  Constitution  and  Charter, the  rate 
fixing  authority  rests  with  the  City's  Public  Utilities  Commission. 
Therefore,  in  this  instance  the  CoTomission  is  empowered  to  fix  rates 
on  the  basis  of  contract  use  by  the  nersons  to  whom  the  energv  is 
being  sold,  and  it  is  not  in  any  way  proscribed  by  what  has  been 
suggested  by  the  opponents  as  the  ordinary  utility  rule  that  rates 
must  be  established  on  the  basis  of  all  the  various  cost  factors, 

Mr.  Croirley,  noting  that  some  of  the  speakers  inferred  there  would 
be  a  tendency  to  come  back  and  try  to  increase  the  rate  each  tim.e 
the  PG&E  does,  said  that  certainly  is  not  the  intention  of  staff. 
It  has  been  17  years  since  San  Francisco  has  increased  its  electric 
power  rates--the  effort  here  is  to  bring  them  up  to  date. 

Mr.  Bourne  said  the  question  had  been  raised  whether  upon  initially 
fixing  the  contract  users'  rates  at  the  same  dollar  amount  as  PG&E 
rates,  the  Commission  action  could  include  tying  in  automatic 
increases  granted  PG&E.     His  advice  ^ras  that  this  would  be  an 
illegal  delegation  of  the  Commission's  authority  to  fix  rates. 

Commissioner  Berman  pointed  out  that  discrimination  could  be  taken 
both  ways        it  could  be  said  that  the  Riverbank  Company  and  the 
Airport  tenants  have  been  enjoying  lower  rates  all  these  years, 
vjhereas  other  customers  for  Hetch  Ketchy's  surplus  power  have  been 
receiving  the  energy  at  PG&E  rates  authorized  by  the  State  of 
California. 
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■:'lr.  liirscil  resDondecl  that  the  Riverban]-.:  -Tlant  ^-la-y  erect-^d  at  its 
present  position  during  the  nartiine  •)ecause  of  proxinitv  to  the 
Hil  lines,     ilr.   Davis  stated  that  Airport  tenants  are  ■)ounr)  by  their 
contracts  v/ith  the  Airport,  vzhich  ^^rovides  thev  would  be  served 
power  throu'iiA  the  Airport  - —  they  have  no  other  choice.  said  he 

was  pleased  with  iir,  Crovrley's  cor^.ments  that  it  was  not  the  intention 
to  bring  all  future  increases  •latchinT  P'T&E  increases  before  the 
Commission,  a.r>  he  had  understood  other^/ise, 

Co oraissioner  Flynn  said  that  in  his  judrrment  ^'^r.  Crowley's  statement 
was  a  true  statement o 

Melvin  "^J.  Springer,  Chair-fian  of  the  Crand.  Jury  PuJolic  Utilities 
Coiiiaittee ,  pointed  out  there  are  De3riods  whan  certain  load*^.  in  r^an 
Francisco  are  not  being  picked  up  by  HH  power  and  are  beina 
furnished  by  PG&ii,  for    riich  City  is  oaying  P'^r&F,  and  these  costs 
have  not  been  passed  on, 

Co'timissioner  Byrne  moved  adoption  of  the  rate  schedule  as  recorir-iended 
by  staff,  vjith  O,  L,  "'oore's  reconnended  a^.endnent,  waiving  the 
10-year  contract  requirement  under  Schedule  A-14,  Covnmissioner 
Diviny  seconded  t'le  o:iotion« 

Commissioner  Berman  said  he  wished,  to  r-iake  sure  that  ^rithin  the 
context  of  the  motion  that  this  was  an  individual  move  on  the  part 
of  the  PUC  at  this  particular  time  and  was  not  tied  automatically 
with  any  rate  increase   (or  decrease)  that  the  PG&E  Tiight  receive 
from  the    :tate  FUC„ 

On  roll  call,  the  Comiiic;  si  oners  unanimously  adopted  Resolution 
I^Oo   75-0192  approving  the  increased  rates  for   IH  power,  and  Resolution 
sAJOo   75-0193  providing  for  the  method  of  allocation  of  joint  capital 
and  annual  operating  costs  bet/een  nower  and  crater  functions,  and 
definition  of  cost  components  to  be  included  in  determination  of 
cost  to  serve  City  departments  ^rith.  Iletch  Hetchy  oo^^er. 

****** 


PUBLIC  IIEARIdG  •=  To  consider  revision  of  the  existing  schedule  of 

rates,  fares,  and  charges  by  the  Municipal  Railway 
so  as  to  establish  discount  fares  for  handicapped 
and  elderly, 

Curtis  Ee  Green,    municipal  Railway  General  'Manager,  explained  the 
new  fare  proposal  -  a  5-cent  fare  for  the  handicaoped,  at  all  times 
other  than  peak  hours  of  7  a.  ■>..  to  5  a.mo  and  4  pomo  to  6  D„Tn.  ,  for 
a  trial  period  of  six  months,  commencing  July  1.     The  ?5uni  already 
has  a  5-cent  fare  for  senior  citizens  and  no  charge  for  qualified 
blind. 

He  said  bay  area  transit  agencies,  faced  with  the  common  requirement 
of  the  U,  So  Urban  liass  Transportation  Act  of  197^^  that  handica^ned 
persons  be  charged  a  reduced  fare  during  off-peak  hours,  collaborated 
on  a  uniform  regional  set  of  standards  for  the  discount  fares.  The 
I!uni  staff,  along  with  representatives  of  the  other  transit  services, 
met  with  physicians  and  m.embers  of  the  handicapped  community  in  order 
to  simplify  the  procedure  for  oeoole  wishing  to  take  advantage  of 
this  recfuirement  of  the  Act, 
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Under  the  nlan  developed,  seven  najor  caterrories  for  defining 
qualifying  handicapped  were  established  and  an  aDolication  orocess 
by  which  those  qualifying  might  obtain  identifying  discount  cards, 

ilr.  Green  estimated  the  costs  involved  vjould  be  $13^575  for  '-uni's 
share  of  the  operating  cost,  and  $960,000  to  cover  the  esti'>ated 
loss  of  fare  box  revenue. 

Comi"!i.is3ioner  Bennan,  in  favor  of  the  progra"^ ,  thought  thr^  estimate 
of  $900,000  revenue  loss  a  little  high  since  a  large  percentage  of 
these  passengers  are  being  taken  care  of  under  other  Muni  reduced 
fare  programs » 

Mr.  Green  stated  the  estimate  may  prove  high,  but  that  A/C  Transit, 
one-half  as  large  as  liuni,  has  estimated  its  loss  under  this  reduced 
fare  for  the  handicapped  at  $1  million. 

The  following  persons  snoke  in  favor  of  the  orograms 

Lloyd  Hartman  of  1075  Gacramento  Street  -  totally  disabled. 

Shirley  Jones  of  3452  -  18th  Street,  representing  the  Bayview  Mental 
Health  Comrn unity  Care  Prograra. 

Kenneth  J,  Gchmier,  Attorney  at  Law,  an  advocate  of  Muni's  Fast  Pass. 

Marguerite  barren  of  1746  -  32nd.  Avenue,  who  asl'ed  if  there  would  be 
an  exchange  of  these  passengers  with  3ART. 

Mr.  Green  said  that  the  identification  card  for  the  handicapped 
would  be  valid  on  all  transit  agencies  in  the  area  — •  but  that  each 
agency  vjill  set  its  own  fare. 

Commissioner  Berman  requested  that  this  new  fare  be  publicized  by 
the  iiuni  as  x^/idely  as  possible,  and  that  Public  Service  Director 
James  H.  Leonard  disseminate  the  infor»nation  through  every  possible 
news  media  so  as  to  reach  those  neonle  who  qualify o 

On  motion  of  Coiamissioner  ^ier^nan,  seconded  by  Commissioner  Carey, 
the  Commission  unanimously  adopted  Resolution   To.   75-0194  approving 
the  5-cent  discount  fare  during  off-peak  hours  for  qualified 
handicapped  persons,  and  Resolution  Ho.  75-0195,  requesting  a 
supplemental  appropriation  in  the  amount  of  $973,575  to  cover  the 
Municipal  Railway  operational  costs  and  revenue  losses. 


****** 


The  Commission  adopted  Resolution  ITo.   75-0196,  rejecting  all  bids 
received  for  KK  Contract  Mo,  510  for  sandblasting  and  painting  drum 
gates  and  operating  cylinders  and.  piping  for  slide  gates  at 
O' Shaughnessy  Dam,  and  authorizing     rebidding.     I  'r.  "''core  explained 
that  four  bids  were  received  on    lay  15,  1975  ranging  from.  $32  ,970  to 
$117,300,     Subsequently,  the  low  bidder,  Ross  Porter  Quality  Painting 
of  Sonora  had  asked  that  his  $32,970  bid  be  withdrawn  because  of 
an  error  in  the  preparation  of  the  bid.     The  second  low  bid  received 
from  Runnels  Industries,  Inc.,  Richmond,  in  the  am.ount  of  $75,114 
was  in  excess  of  the  department's  estimated  cost  for  this  work, 
which  was  $4  3,000.     It  was  ^Ir.  iioore's  recommendation  that  all  bids 
received  be  rejected,  and  the  work  be  readvertised. 
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Mr.  Ac  3o  Gant  of  Runnels  Industries,  Inc.,  anoeared  and  orotestRd 
the  staff's  recommendation „     le  clai^Ded  that  uoon  withdrawal  of  the 
irregular  low  bid,  the  contract  should  be  awarded  his  connany,  the 
second  lov/est  bido     He  appealed  to  the  Co^r-nission  that  it  -^ras  not 
fair  play  to  repeat  the  bid  call  once  the  con t tractor,'?  have  revealed, 
their  figures » 

Conmissioner  Flynn  pointed  out  the  reason  for  the  recommendation 
for  rejection  was  that  all  the  bids  vrere  "out  of  the  balloark."' 

Discussion  folloTjed  during  which  Utilities  General  Counsel  "bourne 
told  tie  CoRmission  that  was  sufficient  reason  for  the  Commission 
to  reject  all  bids.     He  said  there  may  be  a  disadvantage  to  the 
contractors  in  rebiddinj,  but  that  the  law  is  clear  with  regard  to 
permitting  the  erroneous  bidder  to  withdraw  his  bid.     It  is  his 
absolute  right?  the  Commission  lias  no  discretion  in  this  Tiatter. 

Comraissioner  Byrne  said  that  he  was  in  a  position  to  ar^Dreciate 
I'hro  Cant's  position,     Kowever,  the  Co^nnission  had  no  alternative, 
but  to  reject  all  bidSc     Ke  advise^  the  staff  to  '^ake  everv  effort 
in  the  future  to  see  that  all  financial  asr^ects  in  the  bidding 
procedure  are  clearly  presented. 

Commissioner  Ber^aan  said  he  would  not  favor  rejection  because  the 
engineer's  estiraate  was  lovr   ($^3,000)   and  the  contractor's  ^ronosal 
($75,000)  high  in  this  instance?  whereas  in  other  bids  the  situation 
was  soraetimes  vice  versa.     Ha  felt  there  should  be  some  conristency-.- 

On  roll  call  Coraraissioner  3erroan  voted  "no''  on  this  ite^. 


****** 


HH  Calendar  Item  #3,  proposed  resolution  apnroving  a  one-year  r 
extension  to  June  30,  1976,  on  BLHP  Contract  No.   IQr  with  Mahoney 
Electric  Company,  for  maintenance  and  repair  of  City-owned  street 
lighting  system  for  fiscal  year  197^-75. 

Commissioner  German  said  it  vras  h.is  o^oinion  that  ^-^ith  re  advertisement 
of  this  contract  City  ^jould  secure  a  lo^/er  bid  for  this  work,  and  he 
moved  that  the  recommended  extension  be  rejected. 

Commissioner  Carey  seconded  the  raotion.     In  vie^-^  of  the  present 
unemployment  in  the  construction  trades,  he  said  it  would  be  well 
in  pUiDlic  interest  to  Dut  the  contract  out  to  com:r)etitive  bid. 

Rejection  of  the  one-year  extension  of  3LHP  Contract  Mo.   1?-  was 
unanimously  approved. 

Thereupon  Commissioner  Carey  moved  that  t'le  contract  be  advertised 
for  rebid,     Comraissioner  Ber^aan  seconded,  and  Resolution  ^^o,  75-0228 
was  unanimously  adopted,  authorizing  rebid  of  this  contract  for 
fiscal  year  1975   (BLIIP  Contract  IJo,  1^1)  . 


****** 


WD  Calendar  Item  #6,  proposed  resolution  authorizing  acceptance  of 
50%  of  total  amount  $6,041.70  due  for  reimbursement  of  1^66-1975 
taxes  \inder  Land  Use  Permit  issued  to  the  City  of  ^'ountain  View  by 
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the   \'ater  Department. 

Arthur  H ,  Frye ,  Jr.,    later  Department  General  ''ianager  and  Chief 
Engineer,  said  his  deoartmant  has  tried  to  collect  the  original 
amount,  but  that  due  to  ambiguous  language  of  the  per^'iit,  difficulties 
have  arisen,     Negotiations  with  the  City  of  'mountain  View  have 
culminated  in  the  comnromise  proposal  of  50%  settlement,  based  on 
the  Commission's  current  policy  to  charge  one-half  of  the  a^onlicable 
tax  bills  on  oermit  such  as  this. 

Commissioner  Flynn  said  that  the  50%  rule  was  adopted,  by  the 
Corn>'nission  in  1974  and  should  not  be  made  retroactive  for  a  nerrdit 
tnat  was  issued  nine  years  before.     It  was  his  opinion  that  the 
matter  should  be  tried  in  the  courts. 

The  other  Commissioners  concurred  '^ith  Commissioner  Flynn  and  voted 
unanimously  to  reject  acceptance  of  50%  of  the  total  amount  due. 


****** 


Resolution  Uo,   75-0214  authorizing  call  for  bids  on  agreement  to 
provide  vending  machine  service  at  all  Municipal  Railway  divisions 
and  facilities. 

Commissioner  Flynn  asked  that  the  City  Attorney's  Office  check 
whether  the  insurance  requirements  for  this  agreement  cover  "food 
poisoning , " 


****** 


Resolution  ITo.  75-0220  approving  nartial  adjustment  of  f^C  Line 
42-SJuTSOi(i:  by  rerouting  via  Cargo   "^ay  instead  of  Evans  Avenue. 

I^r.  'Ireen  explained  that  the  minor  rerouting  resulted  from  the 
demolition  of  buildings  on  Evans  Avenue  between  Third  and  Jennings, 
and  additional  patronage  generated  in  the  Pier  96  area. 


****** 


I^IR  Calendar  Item  #11,  proposed  resolution  annroving  amend-ment  to 
agreement  with  International  Engineering  Company,  inc. ,  increasing 
from  $478,000  to  $561,550,  the  design  fee  for  the  r^unicioal  Railway 
transit  car  maintenance  facilities,  storage  facilities,  and  term.inal. 
(Over  from  previous  meetings.) 

Commissioner  Jen^nan  asked  that  the  record  show  the  receint  by 
Commission  Secretary  of  a  letter  from  the  City  Attorney's  Office 
dated    iay  22,  1975  relative  to  the  above  subject.     The  conclusions 
are  the  same  as  those  expressed  by  Utilities  General  Counsel  'Tilliam 
F.  Bourne  in  his  oral  advice  to  the  PUC  at  its  meeting  of  ADril  22, 
1975. 

Commissioner  Berman  said  that  the  City  Attorney's  letter  bears  out 
his  original  contention  that  under  the  City  Charter  the  annroval  by 
the  Commission  of  the  proposed  modification  to  the  agrement  with 
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International  Engienering  Company  coulr^.  be  construG^^  as  a  aift  of 
public  funds  and  the  Conraissioners  could  be  liable  for  this  amcunt 
and  also  malfeasance  of  office.     Me  moved,  therefore,  that  the 
modification  be  aenied,     Comr<)issioner  Carey  secondr^d  the  ^^lotion, 
and  on  roll  call  the  Conmission  voted  unanimously  to  disannrove 
the  amendment  to  the  International  Engineering  Company  agreement. 


****** 


Comiuvmi  cat  ions  t 
Hone 


****** 


Roll  Call; 

All  Commissioners  passed. 


****** 


THEREUPON  THE  TlEETIilG  ADJOUmiED, 


General  Ilanaqer 
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PUBUC  UTIUTJES  COMM8SSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.»  _lJ'  %LJ^.  .^J^ 


WHEREAS,  Adoption  of  Pacific  Gas  and  Electric  Company's  currently 
effective  rate  schedules,  with  appropriate  discounts  for  municipal  customers,  is 
deemed  the  best  method  of  establishing  competitive  rates  for  furnishing  Hetch  Hetchy 
power  to  private  consumers  and  municipal  departments  of  the  City  and  County  of 
San  Francisco;  and 

WHEREAS,  Such  adoption  would  result  in  increased  revenue  and  savings  in 
billing  cost  to  City;  now,  therefore,  be  it 

RESOLVED,  That  pursuant  to  notice  of  intention  to  adopt  schedules  of  rates 
for  furnishing  Hetch  Hetchy  power  to  consumers  not  otherwise  covered  by  special 
rate  agreements  with  this  Commission,  heretofore  published  as  is  required  by  the 
Charter  of  the  City  and  County  of  San  Francisco,  and  pursuant  to  public  hearing 
conducted  in  compliance  with  the  aforesaid  notice,  the  following  schedules  entitled 
"Rate  Schedules  for  Furnishing  Hetch  Hetchy  Power  to  Private  Consumers  and  Municipal 
Departments  of  the  City  and  County  of  San  Francisco"  be  and  the  same  are  hereby 
adopted,  to  wit: 

1.    The  rate  schedules  adopted  are  those  of  the  Pacific  Gas  and  Electric 

Company  for  like  class  of  service,  as  authorized  by  the  State  of  California 
Public  Utilities  Commission  and  currently  in  effect,  as  follows: 

A-1,  A-2,  A-3,  A-4,  A-5,  A-12,  A-13,  A-14,  A-15,  OL-1,  D-1,  D-2, 
D-3,  D-4,  D-5,  DM,  H-1,  LS~1,  LS-2,  LS-3,  LS-4,  TC-1,  P-1,  P-3, 
P-5,  PA-1  and  S-1 

1,    The  rate  schedules  shall  be  applied  in  the  following  manner: 

(a)  To  private  consumers,  including  power  for  resale  to  Airport 
tenants  -  with  no  discount; 

(b)  To  municipal  departments  of  the  City  and  County  of  San  Francisco 
-  with  discount. 

(The  discount  rate  will  be  established  to  give  service  at  cost 
or  at  the  foregoing  rates,  whichever  is  less.) 


I  .  ,■  ^  ■  ^  I- 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Jo.  


RESOLUTION  Nc 


3.     The  provisions  of  special  condition  #7  of  Rate 
Schedule  A-14  dealing  v/ith  the  requirements  for 
long-term  contracts  shall  be  waived. 


BE  IT  FURTHER  RESOLVED,  That  the  foregoing  rate  schedules  be  submitted 
to  the  Board  of  Supervisors  for  approval,  as  required  by  Section  3.598  of  the 
Charter,  and  be  made  effective  to  both  private  consumers  and  municipal  departments 
of  the  City  and  County  of  San  Francisco  on  the  first  day  of  the  next  regular 
month  following  such  approval; 

BE  IT  FURTHER  RESOLVED,  That  in  accordance  with  File  No.  8832,  Ordinance 
No.  7384,  this  Commission  approves  and  hereby  submits  to  the  Board  of  Supervisors 
a  report  of  the  anticipated  effect  of  approval  of  the  foregoing  upon  the  budget 
of  Hetch  Hetchy  Water  and  Power  for  the  current  and  succeeding  fiscal  year, 
together  with  all  the  data  supporting  such  conclusions. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No*  ^  J? 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No* 


WHEREAS,  This  Gonmlsslon,  by  Its  Resolution  NOo  16,784,  dated 
October  29,  1956,  approved  and  directed  the  adoption  o£  an  accounting 
procedure  by  which  the  joint  capital  and  annual  operating  costs  of  the  Hetch 
Hetchy  Water  and  Power  be  allocated  80%  to  the  power  function  and  20%  to  the 
water  function  as  the  result  of  an  allocation  study  dated  August  1,  1955,  by 
Mr.  Ro  Ao  Wehe,  Consulting  Engineer;  and 

WHEREAS,  The  configuration  of  the  Hetch  Hetchy  Water  and  Power 
project  has  changed  substantially  since  1955,  including  City's  participation 
in  the  construction  of  the  New  Don  Pedro  Reservoir  by  the  Modesto  and  Turlock 
Irrigation  Districts;  and 

WHEREAS,  Brown  and  Caldwell,  Consulting  Engineers,  in  their  January 
1972  study  relating  to  the  "Evaluation  of  Aimual  Hetch  Hetchy  Assessment  to 
the  San  Francisco  Water  Department",  have  recommended  the  employment  of  the 
"Proportional  Benefits"  method  of  joint  cost  allocation  between  power  and 
water  functions  as  more  appropriate  for  the  existing  project;  and 

WHEREAS,  This  Commission,  by  its  Resolution  No.  18,875,  dated 
January  20,  1959,  approved  and  directed  that  the  cost  of  providing  electric 
service  to  the  Municipal  Departments  of  the  City  and  County  of  San  Francisco 
be  defined  as  the  actual  budget  cost&r  maintenance,  operations  and  bond 
interest,  exclusive  of  provision  for  additions  and  betterments,  plus  an 
amount  of  reasonable  depreciation,  as  determined  in  accordance  with  the 
provision  of  Charter  Section  128  (now  6o407),  and  any  other  unfunded  cost; 
and 

WHEREAS,  Ro  W.  Beck  and  Associates,  Analytical  and  Consulting 
Engineers,  in  their  report  entitled  "Study  of  Electric  Rates  and  Cost  of 
Service  of  Hetch  Hetchy  Project",  dated  December  1967  and  July  1971,  had 
concluded  that  the  use  of  bond  interest  as  a  component  in  the  determination 
of  cost  of  service  is  inappropriate  and  recommended  instead  the  rate  of 
return  method;  and 

WHEREAS,  This  Cooniission,  also  by  its  Resolution  NOo  18,875, 
approved  and  directed  that  the  General  Manager  of  Hetch  Hetchy  Water  and 
Power  be  authorized  to  establish,  subject  to  the  approval  of  the  General 
Manager  of  Public  Utilities,  appropriate  discounts  to  be  applied  to  billings 
to  the  Municipal  Departments  of  the  City  and  County  of  San  Francisco,  based 
on  the  cost  as  defined  in  said  Resolution;  now,  therefore,  be  it 


J 


PUBLIC  UTILtTIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NoT^^ 


'^rmxxi^i^ "  of 
of  that 


as 


a- 


Muni- 
t  ,  and 


RESOLVED,  That  this  Conmlsslon  hereby  approves  the  "Proportional 
Benefits"  method  of  allocation  of  joint  capital  and  annual  operating  costs 
as  set  forth  in  the  Brown  and  Caldwell  report  of  January  1972,  and  hereby 
directs  that  this  method  be  adopted  as  accounting  procedure  for  Hetch  Hetchy 
Water  and  Power  as  follows: 

Beginning  July  1,  1974,  the  joint  capital  and  annual  operating 
costs  related  to  City's  participation  in  the  New  Don  Pedro 

'  Project  shall  be  allocated  in  the  proportion  of  30%  to  power 

and  707,  to  water  and  the  joint  capital  and  annual  operating 
costs  related  to  all  other  Hetch  Hetchy  facilities  shall  be 

j  allocated  67%  to  power  and  337.  to  water;  and  be  it  further 

RESOLVED,  That  the  cost  of  providing  electric  service  to  the 
Municipal  Departments  of  the  City  and  County  of  San  Francisco  be  and  is 
hereby  defined  to  include  all  operating  and  maintenance  expenses,  taxes,  a 
reasonable  allowance  for  depreciation  of  property  as  determined  in  accordance 
with  provision  of  Charter  Section  6*407,  a  return  on  capital  investment 
sufficient  to  meet  the  basic  annual  cash  requirements  of  the  project,  including 
reasonable  amounts  for  renewals,  replacements  and  additions,  and  any  other 
unfunded  cost;  and  be  it  further 

RESOLVED,  That  based  on  the  determination  of  the  cost  of  service  as 
defined  in  the  next  preceding  paragraph,  the  General  Manageroof  Hetch  Hetchy 
Water  and  Power  is  hereby  authorized  to  establish,  subject  to  the  approval 
of  the  General  Manager  of  Public  Utilities,  such  discounts  as  may  be 
appropriate  to  billings  to  the  Municipal  Departments  of  the  City  and  County 
of  San  Francisco o  c^vxBXon  ot  x,(m 

'  ■  -3(3.  to  the 
.  .    'i  of  the  - 


that  said  - 
qes  will  de 

per  year  ana 
urative  costs 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     M  A  Y  2  7  1975    ^  ^  . 

at  its  meeting  oj.  '"^ '  ^ 


Secretary  and  (Assistant  (^neral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


AS    Thxp  ion,  afteT"  D^*bl  j <•  hear.*ng 

WHEREAS,  In  conformance  with  the  requirement  of 
the  Urban  I^^Iass  Transportation  Assistance  Act  of  1974  that 
the  rates  charged  by  transit  operators  to  elderly  and  handi- 
capped persons  during  off-peak  hours  must  not  exceed  one- 
half  the  basic  rate  generally  applicable  to  other  persons 
at  peak  hours;  and  '  " 

9 

WHEREAS,  A  joint  committee  representing  the  Muni- 
cipal Railway,  BART,  AC  Transit,  Golden  Gate  Transit,  and 
Santa  Clara  County  Transit  has  completed  plans  and  proce- 
dures by  which  to  accomplish  a  uniform  region-wide  program 
to  implement  discount  fares  for  the  handicapped;  and 

... .  , 

WHEREAS,  Said  plans  and  procedures  have  been  sub- 
mitted to  this  Commission  with  the  recommendation  that  they 
be  approved;  and 

WHEREAS,  The  Municipal  Railway  already  is  provid- 
ing a  discount  greater  than  half  fare  to  the  elderly; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves ,  on 
a  trial  basis,  the  Bay  Region  Transit  Operators'  Discount 
Fare  Procedure  for  Handicapped  Persons;  and  be  it  further 

RESOLVED,  That  pursuant  to  provisions  of  Seetion 
3.598  of  the  Charter  of  the  City  and  County  of  San  Francisco, 
and  after  public  hearing,  the  following  revisions  to  the 
existing  schedule  of  rates,  fares  and  charges  to  be  charged  . 
by  the  Municipal  Railway  be  adopted: 

:->     .'■  r- 

Local  fare  for  each  passenger  -  five  cents 
(5<?)   for  the  qualified  handicapped,  with 
full  transfer  privilege,  except  during  the 
peak  hours   (7:00  to  9:00  a.m."  and  4:00  to 
6:00  p.m.),  effective  July  1,  1975; 

and,  be  it  further  "'"^ 

RESOLVED,  That  the  foregoing  revision  of  the  exist- 
ing rates ,  fares  and  charges  be  submitted  to  the  Board  of 
Supervisors  as  required  by  Section  3.598  of  the  Charter; 
and,  be  it  further 

RESOLVED,  That  this  Commission  finds  that  said  re- 
vision of  the  existing  rates,  fares  and  charges  will  decrease 
revenues  of  the  Municipal  Railway  by  $960,000  per  year  and 
incur  additional  heretofore  unfunded  administrative  costs 
of  $13,575. 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Pvhlic  Utilities  Commission 
at  its  meeting,  of.  ^        ^  ^  Y  2  7  19?5 


PUBLIC  UTIUTIES  COMMISSION 


CJTY  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  This  Commission,  after  public  hearing 
as  provided  by  Charter  Section  3.598,  approved  a. 
discount  fare  of  50  for  qualified  handicapped  persons 
riding  Municipal  Railway  vehicles  between  the  hours 
9  a.m.  to  4  p^m,  and  6  p.m,  to  7  a.m.;  and 

WHEREAS,  Municipal  Railway  participation  in  a 
Bay  Region  transit  operators'  cooperative  to  administer 
this  handicapped  fare  program  is  desireable;  and 

WHEREAS,  Supplemental  funding  will  be  required  to 
accomplish  the  aims  of  the  handicapped  fare  discount 
program;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Mayor's 
recommendation  to  the  Board  of  Supervisors  for  approval 
of  Municipal  Railway's  request  for  Supplemental  Appropria 
tion  in  the  amount  of  $973,575.  to  the  credit  of  the 
following  appropriations  and  accounts  r  ^1=?    •'^  ■  've4 


.ad  hi- 


G,L.  1910  Passenger  Fares 


$960,000 


5.  735.,  200.  001  Contractual 


Services -Handicapped 


Fare  Program 


13,575 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

t     M  A  Y  2  7  1975 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


WHEREAS,  Bids  were  received  on  May  15,  1975,  for  Hetch  Hetchy 
Contract  No.  510,  Sandblast  and  Paint  Spillway  Drum  Gates  and  Operating 
Cylinders  and  Piping  for  Slide  Gates,  O'Shaughnessy  Dam;  and 

WHEREAS,  The  low  bidder,  Ross  Porter  Quality  Painting,  Sonora, 
California  has  asked  that  his  bid  be  withdrawn  because  of  an  error  in 
the  preparation  of  the  bid;  and  - 

WHEREAS,  The  second  bidder  was  too  high  to  be  considered  at 
this  time  with  the  funds  appropriated;  and 

WHEREAS,  It  has  been  determined  by  this  Commission  that  it 
is  to  the  best  interests  of  the  City  and  County  of  San  Francisco  to 
permit  Ross  Porter  Quality  Painting  to  withdraw  the  bid,  and  that  each 
and  all  of  the  bids  received  for  this  work  be  rejected;  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids  received 
May  15,  1975  for  said  Hetch  Hetchy  Contract  No.  510;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  the  readvertising 
of  this  work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

75-Ot  S7 

RESOLUTION  No  ^  


■:tf  Li; 

WHEREAS,  Hetch  Hetchy  Contract  No.  521,  Market 
Street  Subway  Electrification,  Embarcadero  Station  to 
Duboce  Portal,  is  to  be  constructed  under  the  Power  Improvement 
Program,  with  financial  assistance  from  the  Federal  Government; 
and 

WHEREAS,  Bids  for  this  work  were  received  and  opened 
publicly  on  May  15,  1975;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  awards, 
subject  to  approval  of  the  Urban  Mass  Transportation 
Administration,  Hetch  Hetchy  Contract  No.  521,  in  the 
amount  of  $1,077,000,  to  AMELCO  ELECTRIC,  1330  -  16th  Street, 
San  Francisco  94103,  as  the  lowest  regular  and  responsible 
bidder,  and  rejects  all  other  bids  for  this  work. 


-J 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY  2  7  1975      y/         /  y"/^ 


at  its  meeting  of.  ^  ^  '  y' 


cretary  anS  A^stant  Gerj^ral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  75-0198  


WHEREAS,  Bureau  of  Light,  Heat  aad  Power  Contract  No.  188--> 


Maintenance  and  Repair  of  City-owned  Street  Lighting  System  for  Fiscal  < 

Year  1974-75,  contains  provisions  for  renewal,  by  mutual  option,  with 

the  basis  of  bid  remaining  unchanged;  and  ialons 

WHEREAS,  On  May  27,  1975,  this  Commission  has  rejected  a 
one-year  extension  of  said  contract  to  June  1976;  now,  therefore,  be  it  ^'^S 

RESOLVED,  That  this  Commission  hereby  authorizes  competitive 

-days 

bid  call  for  said  work  under  BLHP  Contract  No.    191- -Maintenance  and 

Repair  of  City-owned  Street  Lighting  System^  June  1975,  and  authorizes^^^"*^®^> 

the  advertising  of  this  work. 

of  «ll 

j>o  and 


3n  iO-day(&- 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the 

;     M  A  Y  M  1975 

at  Its  meeting  oj.    -■  


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

75~0t  m 

RESOLUTION  No.-  _T[  ~  ^ 


WHEREAS,  Section  9  of  the  Bureau  of  Light,  Heat  and  Power  Contract  No. 
187,  Furnishing  Street  Lighting  Service,  Fiscal  Year  1972-73  reads  as  follows: 
"The  delivery  of  all  service  required  hereunder  shall  commence  as  of  midnight 
between  June  30  and  July  1,  1972  and  shall  continue  as  required  to  midnight 
June  30,  1973,    By  mutual  agreement  between  the  parties  hereto^  but  only  if 
funds  therefor  are  made  available  pursuant  to  the  budgetary  and  fiscal  provisions 
of  the  Charter  of  the  City  and  County  of  San  Francisco,  this  contract  may  be 
extended:     (1)  to  midnight  June  30,  1974,  and  (2)  to  midnight  June  30,  1975."  ;  and 

WHEREAS,  The  Contractor,  the  Pacific  Gas  and  Electric  Company,  has  sat- 
isfactorily performed  in  accordance  with  the  provisions  of  the  contract  during 
the  Fiscal  Years  1972-73,  1973-74,  and  1974-75;  and 

WHEREAS,  The  Contractor  has  indicated  in  writing  a  desire  to  extend 
this  contract  from  month  to  month  until  terminated  by  either  party  upon  30-days 
advance  written  notice;  and 

WHEREAS,  It  is  to  the  City's  advantage  that  such  extension  be  granted; 

now, 

THEREFORE  BE  IT  RESOLVED,  That  Section  9  of  the  Bureau  of  Light,  Heat 
and  Power  Contract  No.  187  be  amended  to  read  as  follows:    "The  delivery  of  all 
service  required  hereunder  shall  commence  as  of  midnight  between  June  30  and 
July  1,  1972  and  shall  continue  as  required  to  midnight  June  30,  1973.  By 
mutual  agreement  between  the  parties  hereto,  but  only  if  funds  therefor  are 
made  available  pursuant  to  the  budgetary  and  fiscal  provisions  of  the  Charter 
of  the  City  and  County  of  San  Francisco,  this  contract  may  be  extended: 
(1)  to  midnight  June  30,  1974,  (2)  to  midnight  June  30,  1975,  and  (3)  to  mid- 
night July  31,  1975  and  thereafter  from  month  to  month  until  terminated  by 
either  party  upon  30-days  advance  written  notice."  ;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  empowers  the  General 
Manager  of  Public  Utilities  to  execute  said  extension  of  contract. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  t_ 


M  A  Y  2  7  1975     y/          /  ^ 


/  '/*  . 


^ecr^ry  and  Assistaiit  General  planager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION         S — 0 r^^^' Q  - 


RESOLVED,  That  this  Commission  accepts  the  work 
performed  under  Hetch  Hetchy  Contract  No.  509,  Paint  Steel 
Towers,  Moccasin  -  Newark  Transmission  Lines  as  satisfactorily 
completed  and  approves  final  payment  of  $6,201.11  in  favor 
of  the  Contractor,  M.B.  Painting,  Inc. 


.:by 


,.4  PJ  ,V  i.A  ^ 


■  Project 
as 

n..,  he  it 


of  $25., 000, 


Diireetor  of 
v..         agrees  to  payment 


-  bala.nce  of  $23,000 
~    '     plus  interest 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

auu,nceun,of.  *     M  A  Y  2  7  1975  // 


Secretary  and  Assistant  GenerMl  Manager 


) 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No"_Z_____Lf 


y.f»,o,  jt^tMi'i."-*  f t«!»4  to  this 
WHEREAS,  The  General  Manager  of  Hetch  He tchy  Water  and  ori 
Power  has  recommended  that  certain  land,  as  shown  on  Hetch  Hetchy 
Water  and  Power  Drawing  No.  1389,  no  longer  needed  by  the  Hetch  Hetchy 
Project,  be  disposed  of;  and 

WHEREAS,  Groveland  Community  Services  District  is  interested 
in  purchasing  this  land  for  the  purpose  of  providing  a  park  for  the 
community;  now  therefore  be  it 

RESOLVED,  That  this  Commission  declare  this  land  surplus; 
and  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  Director 
of  Property  to  prepare  necessary  legislation  for  submission  to  the 
Board  of  Supervisors,  authorizing  sale  of  surplus  Hetch  Hetchy  Project 
property,  in  area  13.99+  acres,  at  Groveland,  Tuolumne  County,  as 
shown  on  Hetch  Hetchy  Water  and  Power  Drawing  No.  A-3189;  and  be  it 
further 

RESOLVED,  That  this  Commission  approves  the  Director  of 
Property's  appraisal  for  the  property  of  $48,000  and  agrees  to  payment 
being  made  as  follows: 

A  cash  down  payment  of  $25,000,  and  the  balance  of  $23,000 
payable  in  four  equal  payments  of  $5,750  each,  plus  interest 
at  eight  percent  per  annum  on  the  unpaid  balance. 


i  bv  the  P'  CoTTimivvion 
I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of.  I       M  A  Y  2  7  1975      //  / 


Secretary  and  Assistant  Gener^  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N^  *-*  '^-^  ^^^'^ 


WHEREAS,  The  Department  of  Public  Works,  in 
accordance  with  the  Administrative  Code,  has  submitted  to  this 
Commission  plans  for  installing  20  mercury  vapor  lights  on 
Turk  Street  between  Divisadero  Street  and  Masonic  Avenue  as 
depicted  in  their  Drawings  A-40,368  and  A-40,369;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  hereby  approves 
the  Department  of  Public  Works '  proposal  for  relighting 
Turk  Street  between  Divisadero  Street  and  Masonic  Avenue 
with  the  provision  that  construction  methods,  component 
selection  and  other  details  meet  with  the  approval  of  the 
Bureau  of  Light,  Heat  and  Power. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
aU.m.eUn.of.  '        M  A  Y  2  ?  1975  _// 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTBLITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

75-0SC3 

RESOLUTION  Ncf.^^  


itmd  ■at  thiM  c> 
WHEREAS,  The  Department  of  Public  Works,  in 
accordance  with  the  Administrative  Code,  has  submitted  to 
this  Commission  plans  for  installing  18  mercury  vapor  street 
lights  in  the  north  waterfront  area  (Stage  I) ,  as  depicted 
in  their  Drawing  SEL-5331;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power, 
after  reviewing  said  plans  recommends  approval;  now,  sici^re, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves 
the  Department  of  Public  Works*  proposal  for  relighting 
the  north  waterfront  area  (State  I)  with  the  provision 
that  construction  methods,  component  selection  and  other 
details  meet  with  the  approval  of  the  Bureau  of  Light,  « 
Heat  and  Power. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

M  A  "  2  7  1975        A/  /  /T^ 

at  its  meeting  of.  ^  /yf   ' 


Secretary  and  Assistant  Geneml  Manager 


I 


i 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NoY^ S      jjV.J^  4iv 


of  the 

i/iiifc','.is^  iuis>  sx^^m;'  I'toTS  for 

^-JHSREAS,  The  Department  of  Public  Works,  in  accordance 
with  the  Administrative  Code,  has  submitted  to  this  Commission 
plans  for  installing  15  mercury  vapor  street  lights  on 
Keith  Street  between  Evans  Avenue  and  Hewhall  Street, 
and  on  Newhall  Street  from  Jennings  Street  to  600  ft. 
vest  of  Keith  Street,  as  depicted  in  their  Drawings  SEL-5322 
and  SEL-SSaS;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power, 
after  reviewing  said  plans  recoiomends  approval;  now,  therefore, 
be  it 

RESOLVED,  Hiat  this  Corauission  hereby  approves       •  = 
the  Department  of  Public  Works*  proposal  for  relighting 
Keith  Street  between  Evans  Avenue  and  Hewhall  Street,  and 
Newhall  Street  from  Jennings  Street  to  600  ft.  west  of 
Keith  Street,  with  the  provision  that  construction  methods, 
component  selection  and  other  details  meet  with  the  approval 
of  the  Bureau  of  Light,  Heat  and  Power. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^        M  A  Y  2  7   ^  ^ 


Secretary  and  Assistant  General  Manager 


9 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

75-0^05 


RESOLUTION  NoT 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy 
Water  and  Power  and  the  City  Attorney,  hereby  approves  collections  of 
damage  claims  which  the  Department  has  against  miscellaneous  debtors  for 
the  month  of  April,  1975. 

.        Bureau  of  Light,  Heat  and  Power  lonte:i  $2,123.50 

Biireau  of  Delinquent  Revenue  1,778.85 

AKD  BE  IT  FURTI-IER  RESOLVED,  That  this  Commission  hereby  approves 
the  abandonment  under  Bureau  of  Delinquent  Revenue  authorizations,  claims 
in  the  amount  of  $6,29^.99. 

saodify  the  Agreeneetit 

.-■     ■  :.;:as;  and 

^  \S,  Tor.*;,  r  to  £h«  Con«uitant  will  be  lacre««ed 

?4,  with  the  fixed  fee 
•  $54»004;  am*  therefore, 

■his  C"-  -.-.^g  General 

wltn  the  CouBui^  ^ted»  to  ^mdertak®  the  a 

»ufc>ject  to  th«  sppromsl  of  Che  Urban 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  

f     IVI  A  Y  2  7  1975 


Secretary  and  Assistant  Genial  Manager 


I 


PUBlTc' UtlUtlES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  *  *^  ^'^•'"  •'^ 


WHEREAS,  An  agreement  for  providing  professional  services  in 
the  design  of  substation  buildings  and  installation  of  rectifier 
equipment  has  been  entered  into  as  a  part  of  Hetch  Hetchy's  Power 
Improvement  Program  in  support  of  the  Municipal  Railway;  and 

WHEREAS,  The  agreement  was  modified  under  Amendment  No.  1 
to  provide  additional  professional  services;  and 

WHEREAS,  The  need  exists  to  further  modify  the  Agreement 
to  provide  for  additional  professional  services;  and 

WHEREAS,  Total  payment  to  the  Consultant  will  be  increased 
from  the  amended  amount  of  $542,501  to  $605,474,  with  the  fixed  fee 
increased  from  the  amended  amount  of  $48,390  to  $54,004;  now  therefore, 
be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  to  execute  Amendment  No.  2  to  the  Agreement 
with  the  Consultant,  Bechtel  Incorporated,  to  undertake  the  additional 
professional  services  required,  subject  to  the  approval  of  the  Urban 
Mass  Transportation  Administration. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  I     Uk'i  ^  1  1975  ' 

at  its  meeting  oj.  r  j  /  ^ 


Secretary  and  Assistant  General  Manager 


7 


PUBLIC  UTSL9TIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION         S     Ort'^f!' V 


RESOLVED,  That  this  Commission  accepts 
the  work  as  satisfactorily  completed  and 
approves  Final  Payment  of  $1,867.50  to  Diane 
Associates,  Inc.  under  Water  Department 
Contract  No.  1671,  Sunset  Reservoir  North 
Basin,  Irrigation  System.  r 

'9' 


1  hereby  crrti/*'  thai  tm  f  oregoing  resolution  was  adopttd  by  ths  Public  Vtilides  Commission 

M  A  Y  2  7  1975     >7  / 

Tts  meeting  of.  yy  /  y 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No/  ^  V  L.J 


V  Sr  that  land 

1^'  RESOLVED,  That  this  Commission  accepts 

*  the  work  as  satisfactorily  completed  and 

approves  Final  Payment  of  $2,692.34  to  Western 
Roofing  Service  under  Water  Department  Contract 
No.  1658,  Reroofing  of  Potrero  Heights  Reservoir, 
and  allows  one  (1)  day  unavoidable  delay  waiting 
for  delivery  of  pressure  treated  lumber. 


1®  C  Ixes 

9. 


isrfhv  c8-mf"  that,  the  'foregoing  resolution  w<is  adoi:ittd       (.he  Puhlic  Utilities  Commission 

I     MAY  2  7  1975     //         /  ^ 


(K  xt$  msetvng  oj  .  .  ^/  /  S- — / 


SecrstAry  and  A^sista.nt  Gensrd  Manager 


91 


PUBLIC  UTILiTSES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 

1^  w)  • 


WHEREAS,  that  certain  City-owned  land 
designated  as  Parcel  "A"  as  shown  on  San  Francisco  Water 
Department  drawing  No.  D-1508  will  be  transferred  to 
the  San  Francisco  Redevelopment  Agency,  and  Parcel  "B", 
including  a  drainage  easement,  will  be  acquired  from  the 
said  Agency  by  the  City  for  water  reservoir  purposes,  and 

WHEREAS,  the  Director  of  Property  has  made  an 
appraisal  of  property  to  be  exchanged  and  has  found 
that  the  parcel  to  be  transferred  to  the  Redevelopment 
Agency  exceeds  the  value  of  the  parcel  to  be  acquired 
by  the  City  by  a  sum  of  $3,690.00,  and 

WHEREAS,  the  City  Attorney  shall  examine  and  Depart - 
approve  title  to  the  property  conveyed  to  the  City 

and  the  Director  of  Property  shall  accept  the  conveyance  

upon  payment  to  the  City  of  the  sum  of  $3,690.00,  now, 
therefore  be  it 

of  ■         Imtytihlm  Aacoisntc. 

RESOLVED,  that  this  Commission  hereby  authorizes 
the  Director  of  Property  to  prepare  the  necessary  >t 
legislation  for  enactment  by  the  Board  of  Supervisors 
to  consummate  the  execution  of  an  exchange  deed  between 
the  City  and  the  San  Francisco  Redevelopment  Agency. 


ac  Its  meeting  of 


i  hereh-y  c«rfif  \.  tJuxt  the.  fors?gomg  re-so'lutio-n  u/os  adopted  bv  the  FabHcAJ tilities  Corrjftnissi^ 

^     M  AY  2  7  1975-  '  ' 


1. '  .a— 


Secreccry  and  Assistant.  General  'h/lanager 


r 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  tsle^^'^O^^'^.  O 


RESOLVED,  That  this  Commission,  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  the  Water  Depart- 
ment General  Manager  and  Chief  Engineer,  and  the  City  Attorneys, 
hereby  approves  the  write-off  of  Uncollectible  Accounts  Re- 
ceivables which  are  more  than  ninety  days  past  due,  month  of 
April,  1975  in  the  amount  of  $4,892.70  per  San  Francisco 
Water  Department  list  of  April  30,  1975. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  ptilities  Commission 
at  its  meeting  of   i¥i  Mi       .    ij  / ,) 


Seaetary  and  Assistant  Genera^  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Supplemental  Appropriation  of 
funds  for  the  San  Francisco  Water  Department  in  the  amount  of  $18,000 
from  Account  1990  -  Unappropriated  Balance  of  Funds. to, the  credit .. of 
Appropriation  1+. 7^- 5. 200. 000  -  Contractual  Services. 

•via        u^iiC'iv*  ijx*«>m».^       Urn  tasma it  lm^ruvm»ht  i*ro» 

j^ar.  -t^^r  and  ^  .  speci- 

mid 

thif  -'tict«  that  they  b«  a|»pro¥»d,  rdw., 


ssioii.  hi&reby  approver  plmi®  and 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

^     M  A  Y  2  7  1975  / 

at  its  meeting  oj.  


Secretary  and  Assistant  Genera^%lanager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mr>/  <3  /^^..-../vV 


-  ^-  m.  under  Contract 


WHHREAS,  In  conjunction  with  the  rehabilitation  of  the  Nfcmi- 
cipal  Railway,  funds  are  available  from  the  Urban  Mass  Transportation 
Administration  and  Hetch  Hetchy  Water  and  Power,  for  electrification, 
structural  repairs  and  improvements  within  the  Twin  Peaks  Tunnel;  and 

WHEREAS,  The  Control  Groups  of  the  Transit  Improvement  Pro* 

gram  and  Hetch  Hetchy  Water  and  Power  have  completed  plans  and  speci- 

^.      ,  .         .         ,         ,  tstitract  No.  MR-630 

fications  to  accomplish  this  work;  and 

o-n  for 

WHEREAS,  By  actions  of  the  City  Planning  Department,  the 
ventilation  work  at  Eureka  Station  has  received  a  NEGATIVE  DECLARATION, 
and  the  remainder  of  the  work  has  been  declared  categorically  exempt 
from  the  requirements  of  the  (Sailifornia  Environmental  Quality  Act; 
and 


WHEREAS,  Said  plans  arid  specifications  have  been  submitted  to 
this  Commission  with  the  recommendation  that  they  be  approved,  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications  and  authorizes  advertisement  for  bids  for  Contract  No. 
MR-622,  Twin  Peaks  Tunnel  -  Electrification,  Structural  Repairs  and  Im- 
provements; and  be  it  further 

RESOLVED,  That  award  of  contract  is  subject  to  the  concur- 
rence of  the  Urban  f«Iass  Transportation  Administration  of  the  U.  S. 
Department  of  Transportation. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of  M  A  Y  2  ?  1975    y^^/  / 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NoJ 


WHEREAS,  The  Transit  Improvement  Program,  under  Contract 
No.  MR-630,  plans  to  install  coin  turnstiles  at  the  Victorian  Park 
cable  car  boarding  facility;  and    • 

WHEREAS,  The  San  Francisco  Art  Commission  has  approved 
the  design  of  the  parent  facility;  and  i~ 

WHEREAS,  This  project  has  been  declared  by  the  City's  -r 
Planning  Department  to  have  a  negative  effect  on  the  environment 
under  File  No.  EE74.20,  dated  March  8,  1974;  and 

WHEREAS,  Plans  and  specifications  for  Contract  No.  MR-630 
have  been  prepared  and  are  herewith  submitted  to  this  Commission  for  n 
approval;  now,  therefore  be  it  >e.rcent 

RESOLVED,  That  this  Commission  hereby  approves  said  plans 
and  specifications;  and  be  it  further       accorciance  wi.: 

RESOLVED,  That  this  Commission  hereby  authorizes  ad- 
vertisement for  bids  for  Contract  No.  MR-630,  Victorian  Park- 
Coin  Turnstiles.  \>\^S 

in 


agreement. . 


I  hzr^oy  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

•     Wi  A  Y  2  7  1975  '  /  ^ 

at  tts  meeting  oj  7      ^  ■ 


Secretary  and  Assistant  General 'Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Uof.^  ^-  ^  fc 


RESOLVED,  That  this  Commission  approves  those  certain 
forms  of  Vending  Machine  Agreement,  Invitation  for  Bids, 
Bid,  and  Questionnaire,  to  be  used  in  connection  with  the 
operation  of  a  vending  machine  service  in  certain  locations 
of  the  San  Francisco  Municipal  Railway  Department,  in  San 
Francisco,  copies  of  which  forms  are  on  file  with  and  obtain- 
able from  the  Municipal  Railway,  which  agreement  provides  for 
a  term  commencing  on  July  1,  1975,  and  ending  on  Jxme  30,  1976, 
with  a  possible  extension  thereof  at  the  absolute  discretion 
of  Commission,  the  annual  consideration  to  be  a  sum  of  not 
less  than  $3,000. 00,  or  a  sum  equal  to  the  aggregate  of  certain 
listed  percentages  and  a  biddable  percentage  of  the  gross  rev- 
enues derived  by  the  vendor  from  the  conduct  of  said  service, 
whichever  sum  shall  be  greater,  all  in  accordance  with  the 
terms  and  conditions  of  said  agreement;  and,  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  of  Public 
Utilities  be  and  he  is  hereby  authorized  to  call  for  bids 
for  the  exclusive  operation  of  a  vending  machine  service  in 
Municipal  Railway  Buildings  and  spaces  under  the  jurisdiction 
of  the  Public  Utilities  Commission  for  a  period  beginning 
July  1,  1975;  and,  be  it 

FUPx.THER  RESOLVED,  That  this  Commission  reserves  the 
right  to  reject  any  and  all  bids  for  award  said  agreement. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  


MAY  2  7  1975        //    '  '"^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Ncf  ^  v'^^.v.kO' 


RESOLVED,  That  this  Commission  requests  the  Mayor's  Recommendation 
to  the  Board  of  Supervisors  for  approval  of  Municipal  Railway's  Request 
for  Supplemental  Appropriation  in  compliance  with  Charter  Section  8.400 
in  the  amount  of  $218,152,  to  the  credit  of  the  following  Appropriation 


4.735oll0.000o000 

Permanent  Salaries 
4.735.111.000.000 

"Overtime" 
4o735. 112.000.000 

"Holiday  Pay" 

4  o  735. 800 „ 000 o 000 

0,E.  860  "Pension  and  Retire- 
Ment  Allowance" 


178,536 
3,305 
4,912 
31,399 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

■"AY  2  7  1975  4y^_Z//p 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  nS'^S  ^'^(^^^'t. 


■J  i.  i 


RESOLVED,  That  this  Commission  hereby 
approves,  in  accordance  with  Resolution  No.  73-0400, 
adopted  October  23,  1973,  payment  of  claims  in  amount 
of  $51,408.21,  made  by  the  Municipal  Railway,  month  of 
March,  1975,  per  Revolving  Fund  Payment  Requests  Nos. 
7440,  7444,  7459,  7465,  7469,  7475,  7477  and  Request 
for  Warrant  Nos.:     2583,  2590,  2602. 


I  hertb-v  certify  that  the  foregoing  rssolution  was  adopted  hy  the  Public  Utilities  Commission 

MAY  2  7  1975  .  ^ 

at  its  meeting  of.  :  :  /  ^  y^'"'^' 

•cretcry  c^c^''K.sf.st<mt  (j^T^^^MS^tctgor 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn7 5     0 (^..'^L? 


RESOLVED,  That  this  Commission  on 
the  recommendation  of  the  General  Manager  of 
Public  Utilities,  Department  Managers,  and 
the  City  Attorney,  hereby  approves  compromise 
settlements,  month  of  March,  1975,  total 
amount  billed:     $10,316.19;  total  compromise 
settlements:     $5,846,04;  and  approves  collec- 
tions, month  of  March,  1975,  in  the  amount  of 
$7,878.45  for  payment  of  damage  claims  which 
the  I^nicipal  Railway  has  against  miscellaneous 
debtors,  per  list  of  April  4,  1975. 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY  2  7  1975 


at  its  meeting  of 


''^^^creidry  and  As^stdnt  Genejal  Mun^grr^ 


4'' 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO. 


RESOLVED,  That  this  Commission  approves  and  hereby  requests  the 
Controller's  concurrence  in  amendment  of  Rules  and  Regulations,  Public 
Utilities  Commission  Revolving  Funds,  as  follows: 


RULE  7 


SIGNATURES 


Principal 


Counter 


Section  E-1 

San  Francisco  Municipal  Ry. 

General  Claims  Agent 

Wells  Fargo  Bank 

Seventh  Avenue-Clement  Office 

San  Francisco 

Add 

n 


Fr©  r.o  te.st-.ify 

Gene  Henderson 

David  Jones 

Allen  B.  Byrne 
rt  No.  618-203  on  June  > 


Gene  Henderson 


Section  E-1  (Continued) 

San  Francisco  Municipal  Ry. 

General  Claims  Agent  r±ice  for  per  diem  and  witness  te^n  for 

Wells  Fargo  Bank 

Seventh  Avenue-Clement  Office ^^^'^         ^.^.r^i^^ -'-^'^^   <^90n  he 


the 


San  Francisco 


Delete 
It 


i.,  travel  --iie  air  fare  of  the 

Frank  Bei  Frank  Bei 

Fred  Dolin  Fred  Dolin 


l  hereby  certify  that  the  foregoing  resolution  wds  adopted  by  the  Public  Utilities  Commission 

M  A  Y  2  7  ms  ^  ^ 


ax  its  meeting  of. 


Secretary  and  Assistant  Cene^-al  Manager 


r 


I 


1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION 


.75-0gl9 


'  yye  better  served  if  Motor  Coach 
instead  of  on  Evans  Avenue; 


Resolved,  that  this  Commission  approve  the 

tills  Cowm.i.  s  the  Munxcipal 

estimated  sum  of  $1,400  for  expenses  of  two  witnesses, 

Dennis  Adair,  M.D.  and  Mrs.  Adair,  Ph.D  to  be  transported 

from  Basking  Ridge,  New  Jersey  to  San  Francisco  to  testify 

in  the  case  of  Dianna  M.  Farmer  vs.  City  and  County  of 

■■/ia  Jc 

San  Francisco  -  Superior  Court  No.  618-203  on  June  2,  1975. 

The  amount  of  $500  was  previously  advanced  to  staff  of  the 

City  Attorney's  office  for  per  diem  and  witness  fees  for 
it  f 

approximately  five  days  and  an  additional  $900  V7ill  be 
paid  to  a  local  travel  agency  for  the  air  fare  of  the 
witnesses. 

^©iiiisiiig®  and  Evans,  Thir^  to  Cargo; 

r.xcm  Third  and  Cargo  via  %ird,  Phelps,- 


I-  T^at  th1-.<5  Comm.! '^p!  Ion  requests  the  Board  of 

S  -Jidance  with  Charter  Section  3,595  (c), 

not  rove  the  partial  route  abandonment  involved. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

<  MAI  Z7  1975 

at  Its  meeting,  or  -  ^ 

 _  ^ 


^%tcfetary  and  Assistant  General  Manager 


i 


i 


I 


i 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

M^5— 0220 


RESOLUTION 


WHEREAS,  Many  patrons  would  be  better  served  if  Motor  Coach 
Line  42  Sansome  operated  on  Cargo  Way  instead  of  on  Evans  Avenue; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal 
Railway  to  change  the  route  of  Line  42  Sansome  so  that  it  will  be 
as  follows: 

Northbound,  regular  route  to  Jennings  and  Evans,  thence 
via  Jennings,  Cargo,  Third,  and  regular  route; 

Southbound ,  via  regular  route  to  Third  and  Cargo,  thence 
via  Cargo,  Jennings,  Middle  Point,  and  regular  route; 
and,  be  it  further 

RESOLVED,  That  this  Commission  approves  the  following 
abandonments : 

Northbound,  from  Jennings  and  Evans,  Third  to  Cargo; 

Southbound,  from  Third  and  Cargo  via  Third,  Phelps, 
Fairfax,  Mendell,  Evans  to  Jennings; 
and,  be  it  further 

RESOLVED,  That  this  Commission  requests  the  Board  of 
Supervisors,  in  accordance  with  Charter  Section  3.595(c), 
not  to  disapprove  the  partial  route  abandonment  involved. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  ,U  meeting  of  I       IVi  A  \    2  7  1975    / 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nn^  O      \Ji<.^.'U  ,| 


RESOLVED,  That  this  Commission  does  hereby  approve  requests  for 
transfer  of  funds  in  the  amoimt  of  $10,000.00  or  under  and  the  requests  for 
allotments  submitted  to  the  Controller  during  the  Third  Quarter  197^-75 
as  per  attached  lists. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

■     Wl  A  Y  2  7  in^ 

at  Its  meeting  of.  '  ■    >  -  /  vJ  / 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OE  SAN  FEANCISCO 

Resolution  No.  75-0192-riR 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  v:ill  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt.No.  Accident  PI/ 
&  Prayer  Type   Date  PD 


Settlement 


Non-litigated  Settlements 
Horn  Shee  Lee 


75  C  0528-1  5-6  5-22-74  A 
$5,000.00 


$  2,300,00 


Norman  Lew 


74  B  1026-1 
$2,250.00 


1-3  12-3-7'^ 


(A  $  635) 
(B  $1,025) 

1,660,00 


Salvador  E.  Vargas 


73  B  2550-1  21-1 
$50, 000 o 00 


6-24-74  A 


1,750.00 


Litigated  Settlements 
None 

Judgments 
None 


5,710.00 


Total  settlements 


Appro.  4. 735. 804. 000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  May  27,  1975* 


Secretary  and  Assistant  General  Manager 


5-27-75 


H.  WELTON  FLYNN 
PRESIDENT 

JOSEPH  P.  BYRNE 
VICE  PRESIDENT 

JOSEPH  J.  DIVINY 
HENRY  E.  BERMAN 
DENNIS  V.  CAREY 


1 


Public  Utilities  Commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
JOSEPH    L.    ALIOTO,  MAYOR 

287  CITY  HALL 
SAN    FRANCISCO,    CALIFORNIA  94102 
558-4986 


JOHN  D.  CROWLEY 

GENERAL  MANAGER  OF 
PUBLIC  UTILITIES 

THOMAS  G.  FLYNN 

SECRETARY  AND 
ASSISTANT 
GENERAL  MANAGER 

JOHN  M.  CHRISTENSEN,  JR. 
ASSISTANT 
GENERAL  MANAGER 
FINANCE 


PUBLIC  HEARING 


NOTICE  OF  HEARING  TO  CONSIDER  REVISION 
OF  SCHEDULE  OF  RATES  AI^^D  DISCOUNTS  TO 
BE  CHARGED  BY  PUBLIC  UTILITIES  COIMISSION 
FOR  HETCH  HETCHY  ELECTRIC  POWER  SERVICE 


Notice  is  hereby  given  that  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  will 
hold  a  public  hearing  on  Tuesday,  Hay  27,  1975,  at  2s 30 
p.m» ,  in  Room  282,  City  Hall,  San  Francisco,  to  consider 
the  adoption  of  rate  schedules  to  be  charged  by  the 
Public  Utilities  Commission  for  furnishing  Hetch  Hetchy 
power  to  private  consxamers  and  municipal  departments  of 
the  City  and  County  of  San  Francis co« 

The  public  is  invited  to  attend. 

By  order  of  the  Public  Utilities  Commission. 

Thomas  Fljmrf 
Secretary  and  Assistant 
General  Manager 


April  28,  1975 


MUNICIPAL  RAILWAY 


HETCH    HETCHY  PROJECT 


WATER  DEPARTMENT 


HETCH  IiETCirir  WATER  AND  POWER 


MEr-fORANDUM 

May  8,  1975 

TO:  Public  Utilities  Coinnission 

Conmissioner  H.  Welton  Flynn,  President 
Commissicner  Joseph  P.  Byrne,  Vice  President 
Commissioner  Joseph  J.  Diviny 
Commissioner  Kenry  E,  Berraan 
Commissioner  Dennis  V.  Carey 

FROM:      GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

SUBJECT:    Hetch  Hetchy  Water  and  Power 

Increased  Rates  for  Hetch  Hetchy  Power 

This  supplements  my  memorandum  to  members  of  the  Commission  dated  March 
17,  1975  regarding  the  adoption  of  a  new  schedule  of  rates  for  the  disposal 
of  Hetch  Hetchy  electric  power  to  private  consumers  and  the  municipal  depart- 
ments of  the  City  and  County  of  San  Francisco. 

As  mentioned  previously,  charges  for  electric  energy  consumed  by  City  Depart- 
ments are  determined  by  the  cost  of  service.    A  study  has  been  made  using 
fiscal  1973-74  as  the  test  year.    Enclosed  are  copies  of  17  work  sheets 
showing  the  detailed  calculations  involved.    As  shown  on  sheet  16,  the  total 
actual  revenue  billed  to  City  Departments,  including  sales  to  Airport  for 
resale  to  its  tenants,  v/as  considerably  less  than  the  computed  cost  of 
service  at  rates  of  return  ranging  from  6  to  7.5  percent.    For  6  percent 
rate  of  return,  which  we  believe  is  very  reasonable  for  our  operations,  the 
study  indicates  that  an  increase  of  $1,026,400  in  billing  is  necessary  to 
recover  the  full  cost  of  service  ($5,972,756).    As  shown  on  sheet  17,  we 
propose  to  fulfill  this  revenue  requirement  by  the  application  of  appropriate 
discounts  to  pro-forma  revenues  under  the  new  rate  schedules  now  before  the 
Commission  for  adoption,  i.e.  Zero  discount  to  billings  for  energy  supplied 
to  the  San  Francisco  International  Airport  for  resale  to  its  tenants,  and  a 
45.5  percent  discount  to  billings  for  energy  supplied  to  City  Departments 
for  municipal  purposes.    The  computations  indicate  that  about  93.5  percent 
of  the  increase  would  be  derived  from  the  A.irport  tenants.    We  consider  this 
approach  a  proper  one  since  we  are  pricing  our  electric  service  to  the  Airport 
for  this  purpose  at  no  more  than  competitive  rates. 

It  should  be  noted  that  for  test  year  1973-74  sale  of  Hetch  Hetchy  power  to 
City  Departments  at  cost  represents  a  saving  to  taxpayers  of  slightly  more 
than  $3  million  which  City  would  otherwise  have  to  pay  for  purchasing  the 
same  amount  of  energy  from  a  private  utility  at  current  rates. 

Also  enclosed  are  statements  of  estimated  revenues  and  expenses  for  Hetch 
Hetchy  for  the  current  fiscal  year  and  for  fiscal  year  1975-76.    They  are 
presented  to  give  an  account  of  the  results  of  operations  anticipated  for  both 
the  water  and  pover  functions  during  these  years.    The  $17,500,000 


% 
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in  power  revenue  sho\m  for  the  current  fiscal  year  is  about  $1.7  million 
higher  than  the  budget  estimate.    The  increase  is  due  primarily  to  the 
availability  for  sale  of  sorae  123  million  kilowatthour  of  extra  generation 
which  had  been  accumulated  in  the  energy  "bank"  as  a  result  of  the  ex- 
ceptional 1974  Spring  runoffs.    This  accounted  for  almost  $1.2  million  of 
the  total  increase.    The  $1,520,000  shown  for  the  Power  Division  operating 
expenses  does  not  include  the  sum  of  $1,050,000  which  Hetch  Hetchy  is 
contributing  directly  to  the  operation  of  the  Transit  Power  Systetr,.  This 
cost  is  not  reflected  in  the  cost  of  service  chargeable  to  the  City  De- 
partments. 

For  fiscal  year  1975-76,  the  $17.4  million  in  anticipated  power  revenue 
is  about  $1,5  million  higher  than  the  budget  estimate.    This  increase 
presumes  that  our  request  for  adoption  of  the  new  power  rates  will  be 
authorized  by  the  Commission.    The  $2,372,000  shown  for  the  Power  Division 
operating  expenses  is  $852,000  more  than  for  fiscal  year  1974-75.  The 
additional  amount  is  intended  to  take  care  of  the  increased  cost  due  to 
inflation  as  well  as  the  estimated  increases  in  service  charges  to  be 
paid  by  City  to  PGandE  for  the  delivery  of  Hetch  Hetchy  power  to  City 
Departments.    Again,  the  Power  Division  operating  expenses  do  not  in- 
clude the  money  required  for  operation  of  transit  power  system. 

Your  approval  of  the  recommended  rates  will  permit  our  most  profitable 
utility  to  continue  to  supply  power  for  the  municipal  purposes  of  San 
Francisco  near  the  present  low  rates.    The  proposed  rates  are  fair  to 
our  commercial  customers  in  that  we  will  provide  power  at  the  sariie  price 
as  the  alternative  source.  Pacific  Gas  and  Electric  Company.  Additional 
revenues  will  be  generated  which  should  permit  Hetch  Hetchy  to  continue 
to  make  significant  contributions  to  the  general  fund  of  the  City  and 
County  of  San  Francisco. 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FKANCISCO 


HET'CH  HETCHY  vVATER  AND  POWER 

BUREAU  OF  LIGHT,  HEAT  AND  POWER 

855  HARRISON  STREET 
SAN  FICANCISCO.  CALIFORNIA  1*4107 
558-3821 


March  17,  1975 

Subject:    Rates  and  Discounts  for 
Electric  Service  to 
City  Departments 


Mr.  John  D.  Crowley 

General  Manager  of  Public  Utilities 

287  City  Hall 

San  Francisco,  California  94102 
Dear  Mr.  Crowley: 


Enclosed  is  a  resolution  to  be  forwarded  to  the  Public  Utilities  Coramission 
for  its  consideration  and  action.    This  resolution  should  be  adopted  con- 
currently with  the  proposed  Hetch  Hetchy  Power  rate  increase  forwarded  under 
separate  cover. 

The  resolution  provides  for  the  modification  of  the  method  of  allocation  of 
joint  capital  and  annual  operating  costs  between  power  and  water  functions  and 
of  the  definition  of  cost  components  to  be  included  in  the  determination  of 
cost  to  serve  the  City  departments  with  Hetch  Hetchy  power. 

Six  copies  of  a  memorandum  to  the  Public  Utilities  Conmission, recommending 
the  adoption  of  the  resolution,  are  included  for  your  approval  and  signature. 

In  conjunction  with  the  changes  provided  by  the  proposed  resolution,  an 
analysis  has  been  made  of  the  cost  to  serve  the  San  Francisco  municipal 
departments  with  Hetch  Hetchy  power  during  fiscal  year  1973-74,  utilizing  the 
new  method  of  joint  cost  allocation  as  well  as  the  new  method  of  cost  of 
service  rate  making. 

The  study  based  on  fiscal  year  1973-74  v/as  made  with  four  different  rates  of 
return.    However,  we  believe  that  a  six  percent  return  would  permit  meeting 
the  basic  annual  cash  requirements  of  the  project,  including  reasonable 
amounts  for  renewals,  replacements  and  additions.    For  a  six  percent  rate  of 
return,  the  study  has  shown  that  the  application  of  zero  discount  to  billings 
for  energy  supplied  to  the  San  Francisco  International  Airport  for  resale 
to  its  tenants  and  45.5  percent  discount  to  billing  for  energy  supplied  to 
City  departments  for  Municipal  purposes  would  result  in  recovery  of  cost. 

Enclosed  for  your  files  are  copies  of  17  work  sheets  showing  detailed 
calculations  employed  in  determining  the  cost  of  service  and  in  deriving  the 
appropriate  discounts. 


Mr.  John  D,  Crowley 
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March  17,  1975 


Your  approval  Is  requested  of  the  new  discounts  as  set  forth  above,  to  be 
made  effective  to  the  City  departments  on  the  first  day  of  the  next  regular 
month  following  approval  of  the  new  rate  schedules  by  the  Board  of 
Supervisors. 


Very  truly  yours , 


Oo  Lo  MOORE 
General  Manager 


Enc. 


f 


Public  UriLiTits  Commission 


1 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
JOSEPH    L.    ALIOTO,  Mayor 


287  CITY  HALL 


SAN   FRANCISCO,   CALIFORNIA  94102 


558-4986 


H.  WELTON  FLYNN 


JOSEPH  P.  BYRNE 
VICE  PRESIDENT 


PRESIDENT 


JOHN  D.  CROWLEY 

GENERAL  MANAGER  OF 
PUBLIC  UTILITIES 


THOMAS  G.  FLYNN 


JOSEPH  J.  DIVINY 
HENRY  E.  BERMAN 
DENNIS  V.  CAREY 


SECRETARY  AND 
ASSISTANT 
GENERAL  MANAGER 


JOHN  M.  CHRISTENSEN,  JR. 


PUBLIC  HEARING 


ASSISTANT 
GENERAL  MANAGER 
FINANCE 


NOTICE  OF  HEARING  TO  CONSIDER  REVISION 
OF  EXISTING  SCHEDULE  OF  RATES,  FARES, 
AND  CHARGES  BY  THE  MUNICIPAL  RAILWAY  AS 
RELATE  TO  FARES  FOR  THE  HAJ.SIDICAPPED  AND 
ELDERLY 


The  Public  Utilities  Coimitission  of  the  City  and 
County  of  San  Francisco  hereby  gives  notice  that  it 
will  hold  a  public  hearing  to  consider  revision  of  the 
existing  schedule  of  rates fares,  and  charges  by  the 
Municipal  Railway  so  as  to  establish  discount  fares  for 
the  handicapped  and  elderly o 


The  Commission  has  fixed  Tuesday,  ilay  27,  1975, 


at  3  3  30  p.m.,  of  said  date  as  the  time,  and  Room  282, 
City  Hall,  San  Francisco,  California,  as  the  place  for 
making  any  necessary  order  or  orders  establishing  said 
revisions . 


By  order  of  the  Public  Utilities  Commission. 


Thomas  G.  Flynn 
Secretary  and  Assistant 
General  Manager 


May  9,  1975 


MUNICIPAL  RAILWAY 


HETCH    HETCHY  PROJECT 


WATER 


DEPARTMENT 


\        THIS  PRINT  COVERS  CALENDAR  ITEM  NO 


PUBLIC  UTILITIES  COMMISSION 

City  aiid  Coiioty  of  Sae  Francisco        ^-^  '^^ 

D E: PA RT M E NT  SAh  FRANCISCO  MUNICIPAL  ll^^ILWAY  

BRSEF  DESCRSPTiOM: 

This  proposed  resolution  v/iil  approve  participatiorx 
by  the  Municipal  Railway  in  a  Bay  Region  transit 
operators'  discount  fare  program  for  handicapped 
persons,  and  reconirnend  approval  of  a  5^  fare  for 
the  qualified  handicapped  during  off  peak  liours 
effective  July  1,   1975  for  a  six-months  trial  period . 

The  Urban  Mass  Transportation  Assistance  /Act  of  1974 
requires  that  the  rates  charged  by  transit  opera cors 
to  elderly  and  handicapped  persons  during  off-peak 
hours  must  not  exceed  one-half  the  basic  rate  qener-- 
.  ally  applicable  to  other  persons  at  peak  hours. 

'  The  proposed  program,  is  a  cooperative  venture  ainong 

the  Bay  Region's  five  major  >:ransit  agencies. 

The  Municipal  Railv^ay  proposes  a  5C  fare  for  eligible 
handicapped  good  at  all  hours  except  peak  time  {I'.OO 
to  9j00  acm./4:00  to  6:00  p.m,). 

The  Municipal  Railway  estimated  one  year  operating 
cost  at  $13  „  575  and  projects  tin  annual  fare  box  re- 
venue loss  of  approximately  $96  0,000. 

The  Mayor  and  the  Board  of  Supervisors  are  requested 
to  approve  supplemental  appropriation  in  these 
amounts  to  cover  these  operational  costs  and  re^- 
venue  losses. 


Et^CLOSURES;  (List  numericaliy  and  by  iltle) 


1.  Proposed  resolution 

2.  Fact  sheet 

3.  Discount  fare  procedures,  eligibility  forms 
and  definitions 


// 
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Secretary,  PUG 
Asst.  GM  (Fin.) 
Ger<era\  Manaqer 
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PUBUC  UTJUTSES  C0MMlS5!0^J 
c;tv  ahd  counti'  or  bam  r rancisco 

•  RESOLUTION  No*  -^"-^•^ 


WHEREAS,  In  conformance  with  the  requirement  of 
the  Urban  Mass  Transportation  Assistance  7ict  of  1974  that 
the  rates  charged  by  transit  operators  to  elderly  and  handi- 
capped persons  during  off-peak  hours  must  not  exceed  one- 
half  the  basic  rate  generally  applicable  to  other  persons 
at  peak  hours ;  and 

WHEREAS,  A  joint  committee  representing  the  Muni- 
cipal Railway,  BART,  AC  Transit,  Golden  Gate  Transit,  and 
Santa  Clara  County  Transit  has  completed  plans  and  proce- 
dures by  which  to  accomplish  a  uniform  region --v/ide  program 
to  implement  discount  fares  for  the  handicapped;  and 

V7HEREASf  Said  plans  and  procedures  have  been  sub- 
mitted to  this  Commis5.-.on  with  the  recommendation  that  they 
be  approved;  and 

WHEREAS,  The  M^micipal  Railway  already  is  provid- 
ing a  discount  greater  than  half  fare  to  the  elderly; 
now,  therefore f  be  it 

RESOLVED,  That  this  Commission  hereby  approves,  on 
a  trial  basis,  the  Bay  Region  Transit  Operators'  Discount 
Fare  Procedure  for  Handicapped  Persons;  and  be  it  further 

RESOLVED,  That  pursuant  to  provisions  of  Section 
3.598  of  the  Charter  of  the  City  and  County  of  San  Francisco, 
and  after  public  hearing,  the  follov/ing  revisions  to  the 
existing  schedule  of  rates,   fares  and  charges  to  be  charged 
by  the  Municipal  Railv;ay  be  adopted i 

Local  fare  for  each  passenger      five  cents 
(5<^)   for  the  qvialified  handicapped,  with 
full  transfer  privilege,  except  during  the 
peak  hours   (7:00  to  9:00  a.m.  and  4:00  to 
6:00  p.m.),  effective  July  1,  1975; 

and,  be  it  further 

RESOLVED,  That  the  foregoing  revision  of  the  exist- 
ing rates,  fares  and  charges  be  submitted  to  the  Board  of 
Supervisors  as  required  by  Section  3e598  of  the  Charter; 
and,  be  it  further 

RESOLVED,  That  this  Commission  finds  that  said  re- 
vision of  the  existing  rates,  fares  and  charges  will  decrease 
revenues  of  the  Municipal  Railway  by  $960,000  per  year  and 
incur  additional  heretofore  unfunded  administrative  costs 
of  $13,575. 


erehy  certify  ^hat  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Cornviissiori 

MAY  2  7  1975 

meeting  ej  .  


Secretary  iVid  Assista-nt  General  ^.l^ru'.'i^er 


The  Urban  Mass  Transportation  Assistance  Act  of  1974  requires  that 
the  rates  charged  by  transit  operators  to  elderly  and  handicapped  per- 
sons during  off-peak  hours  must  not  exceed  one-half  the  basic  rate 
generally  applicable  to  other  persons  at  peak  hours.     Faced  with  this 
common  requirement,  the  public  transit  operators  in  the  Bay  Area  col- 
laborated on  a  joint  effort  to  establish  a  uniform,  regionwide  system 
of  criteria  by  which  discount  fares  could  be  established.     The  goal  was 
twofold:  to  make  the  transit  systems  uniformly  usable  by  the  handicapped, 
and  to  administer  the  discount  fare  program  in  as  efficient  and 
economical  a  manner  as  possible. 

Meetings  held  by  a  committee  of  staff  representatives  from  BART, 
Muni,  AC  Transit,  Golden  Gate  Transit,  and  Santa  Clara  County  Transit 
refined  the  d2finitions  of  handicapped  nersons  with  input  from  MTC  staff, 
physicians,   and  members  of  the  handicapped  community,  and  produced  an 
action  plan  as  follows: 


^*   Definition  of  the  handicapped.     Seven  major  categories  of 
disabilities  were  estaBTHTFEe^T 

1.  Non-ambulatory  disabilities 

2.  Serai-arnbulatory  disabilities 

3.  Sight  disabilities 

4.  Hearing  disabilities 

5.  Disabilities  of  incoordination 

6.  Developmental  disabilities 

7.  Mentally  disordered  disabilities 

Muni  existing  policy  providing  free  transit  for  the  qualified 
blind  remains  in  effect.     The  qualified  blind  v/ill  not  be 
required  to  pay  fares  to  ride  Muni.     Also,  in  addition  to  the 
Eligibility  Criteria  listed  above,  any  veteran  who  holds  a 
disability  rating  for  aid  at  the  100%  level  is  immediately 
eligible  for  a  fare  discount, 

B.  Certification  of  discount  fare  for  the  handicapped  based  on 
the  EligibiTTty  Criteria.     A  certificate  form  must  be  filled 
out  by  a  physician  or  designated  representative  of  a  state 
or  federal  agency,  after  review  of  the  Eligibility  Criteria 
list.     Certificate  forms  will  be  available  at  major  health 
centers  and  can  also  be  obtained  from  all  participating  public 
transit  agencies  upon  request. 

C.  Bay  Region  Transit  Discount  Card.     This  will  be  issued  upon 
be r t Tf i c a tTon  approval.     The  card  will  be  valid  on  all  parti- 
cipating transit  agencies,  but  each  agency  sets  its  individual 
fare  rate.     Muni  is  proposing"  a  5^  ?are7~with  full  transfer 
privi'lege,  except  during  the  morning  peak  hours    (7-9  a.m.) 

and  evening  peak  hours    (4-6  p.m.).     Effective  date  of  the 
discount  is  to  be  July  1,   1975,   for  a  six  months  trial  period. 
The  discount  card  will  include  an  ID  photo  to  be  taken  at 
specified  locations.     Processing  and  issuance  of  cards  in  San 
Francisco  will  be  done  for  Muni  by  BART 
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^'     Demonstration  Review,   a  six-month  evaluation  of  the  discount 

fare  program  will  be  made  after  January  1,   1976.     If  established 
perrnanently ,  the  program  v/ill  be  subject  to  review  on  a  con- 
tinuing basis,  and  any  changes  in  Eligibility  Criteria  or 
procedures  shall  be  made  at  the  discretion  of  transit  operators 
with  recommendations  by  service  agency  representatives  and 
the  handicapped  community. 

E.     Voluntary  Questionnaire .     Persons  requesting    a  Discount  Card 
wilT~5e  giv«^n  a  questionnaire  to  complete.     Asked-for  infor- 
mation covers  trip  purpose  and  general  travel  patterns. 
This  type  of  information  will  be  required  to  meet  UMTA  planning 
requirements  and  provide  a  needed  data  base  for  a  segment  of 
the  population, 

Estimated  Operating  Budget  -  First  Year  $13,575  first  year 

Prorata  Costs  of  Administration  and  Operation  incurred  by 
BART  consisting  of: 

Discount  IcDe   card  design,  layout,  materials  and 

information  brochure,  etc,  ?  580 

Certificate ,  printing ,  etc .  625 

Questionnaire,  processing  1,250 

Travel  180 

Film  -  19  ,200  photos  @  70<:  10 .440 

Total  required  for  Muni  prorata  share  $13,575 

G.     Estimated  Loss  of  Fare  Box  Revenue  $960,000  annually 


Within  the  State  Caltrans  estimates  there  are  1.4  million 
handicapped  capable  of  using  public  transit  without  special 
aids.     Based  on  proportions  of  population,  and  the  accepted 
fact  that  the  central  core  cities  generally  attract  a  higher 
percentage  of  the  elderly  and  handicapped,  it  is  believed 
there  are  approximately  120,000  persons  in  San  Francisco 
potentially  able  to  qualify  for  the  program.  Approximately 
50%  of  ther:>e  are  probably  already  receiving  the  elderly 
discount,  leaving  60,000  potential  candidates  for  the  new 
discount. 

The  Municipal  Railway  estimates  that  38%  of  the  population 
of  San  Francisco  rides  the  Muni,  and  accordingly  this  figure 
would  be  applicable  to  the  60,000  potential  handicapped  rides, 
resulting  in  an  estimated  24,000  handicapped  who  could  avail 
themselves  of  the  new  program. 


Forty  percent  of  the  rides  are  during  the  off-peak  hours 
when  this  discount  v;ould  be  available.     Therefore,  9,600 
discounts  per  day  are  probable  based  on  40%  of  2#-, 000. 
With  a  roundtrip  revenue  loss  of  40<:,  the  daily  loss  of 
revenue  is  estimated  at  $3,840,  or  $960,000  annually 
over  250  days. 


■  BAY  REGION  TRANSIT  OPERATORS' 

DISCOUNT  FARE  PROCEDURE  FOR  HAiN'DICAPPED  PERSONS. 

Procedure  for  the  Permanently  l^andicapped  . 

1.     Obtain  Certificate  Form  and  Eligibility  Criteria  from 
one  o£  the  public  transit  agencies  listed  on  the  attached  sheet. 
Forms  will  be  mailed  upon  telephone  request  or  can  be  picked  up  at 
the  listed  offices.  • 


2.  The  Certificate  Form  must  be  completed  by  a  licensed  physician 
or  designated  representative  of  a  State  or  Federal  agency.     The  signed 
form  constitutes  eligibility  for  the  issuance  of  a  Discount  Card. 

3.  Call  your  transit  agency  for  an  appointment.     Bring  the 
completed  Certificate  Form  to  the  office  issuing  Discount  Cards. 

The  Discount  Card  includes  a  photograph' of  the  applicant,  therefore  you 
must  come  in  parson  to  the  office  issuing  Discount  Cards. 

4.  The  receipt  of  a  Discount  Card  by  persons  certified  as  handicapped 
will  serve  as  immediate  proof  of  eligibility  for  a  discount  fare'  on  public 
transit  systems  and  no  additional  proof  of  eligibility  is  required. 

5.  '   The  Discount  Card  must  be  shown  to  vehicle  operator  at  time  of 
fare  payment  or  at' "request  of  BART  employee.   ^       ■  . 


Discount  Fare  for  Permanently  Handicapped  •  ' 

Persons  Travelling  with  aa  Attendant  

1.  Follow  procedure  for  obtaining  the  Discount  Card  for  the 
penr.anently  handicapped. 

2.  Note  that  th^.  Certificate  Form  must  indicate  that  you  require  an 
attendant  while  travelling  on  public  transit  systems.    Upon  certification 
by  a  physician.  State  or  Federal  agency  designated  representative  that  a 
handicapped  person  must  travel  x^ith  an  attendant,   the  attendant  will  be         ;'  ' 
eligible  for  the  discount  only  while  accompanying  such  handicapped  person. 
The  attendant  is  not  eligible  for  a  discount  fare  while. travelling  alone 

and  will  not  be  issued  a  Discount  Card.     The  Discount  Card  of  the  handicacred 

person  will  be  marked  'with  a  color  strip  to  indicate  that  an  attendant  will  be 

travelling  with  the  handicapped  person  and  is  eligible  for  the  discount  fare„ 

Procedure  for  Discount  Fare  Eligibility  ,  ■  '  •"-  ".■  \  ■  . 

for  the  Ternporarilv  Handicapped   ■  '     .      '    ■  ' 

A  temporary  handicap  is  caused  by  injury  or  illness  as  described  in 
the  Eligibility  Criteria  which  is  considered  by  a  licensed  physician.  State 
or  Federal  agency  designated  representative  to  be  non-permanent  and  causing 
disability  for  a  period  of  six  months  or  more.        •  .        ;.  ; 

A  person  suffering  a  temporary  handicap  shall  be  eligible  for  a  discount 
fare  during  the  period  of  disabilit}-.     The  period  of  time  such  person  shall  be 
eligible  for  the  discount  shall  depend  upon  the  extent  of  the  injury  or  illness 

The  completed  Certificate  Form  shall  clearly  indicate  the  length  of  time 
a  person  shall  be  considered  disabled. 


I 

i' 
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A  temporary  Discount  Card  clearly  indicating  the  e?:piraticn  date 
of  discount  fare  eligibility  shall  be  issued  to  the  temporarily 
handicapped  person. 

The  temporary  Discount  Card  will  be  identified  by  a  color 
strip.  ^    ^  _  ^. 

.  If  upon  the  expiration  date  of  disccunt  fasa  eligibility,  the  disa.blin 
condition  continues  to  exist,  an  extension  of  eligibility  with  physician's 
re-certification  shall  be  granted  and  a  new  Discount  Card  indicating  a  new 
expiration  date  shall  be  issued.  '  ' 

Should  a  temporary  handicap  continue  to  exist  to  the  extent  that  a 
person  is  considered  permanently  handicapped  persons,  a  permanent  Discount 
Card  shall  be  issued  and  the  cardholder  shall  be  eligible  for  a  discount 
for  the  life  of  the  fare  structure  policy  granting  a  discount. 
Lost  or  Damaged  Discount  Cards 

Discount  Cards  which  are  lost  or  dam.aged  will  be  replaced  ac  a  cost, 
of  $.50  to  the  card  holder,  '-:  :       ;      -  ,  .  _     :  .   .  - 


i 
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PARTICIPATING  TRANSIT  OPERATORS 


ALAMEDA  CONTRA  COSTA  TRANSIT  DISTRICT 
508  16th  Street 

Oakland,  California    94612  ; 
(654-7878) 


SAN  FRANCISCO  BAY  AREA  RAPID  TRANSIT  DISTRICT 

800  Madison  Street 

Oakland,  California    94607  . 

(465-4100)      •  .  ... 


GOLDEN  GATE  BRIDGE,  HIGHWAY  AND  TRANSPORTATION  DISTRICT 
1011  Anderson  Street 

San  Rafael,  California    94104      ."    -  ' 
(457-3110) 


SAN  ERANCISCO  MUNICIPAL  RAILWAY  ;■ 
949  Presidio  j  , 

San  Francisco,  California  94115 
(673-6864)  .    "  .  . 

SANTA  CIARA  COUNTY  TRANSPORTATION  DISTRICT 

1555  Berger  Drive 

San  Jose,  California  95112 

(408  -299-4141)  ■ .■  ... 


[  ,  .•  NOTICE  TO  PHYSICIANS,     '         '  •  ■'    - '    .    ;  '  ;:;;-':'.y.:' 

STATS  Ai\'D  FEDERAL  AGENCY  PERSOM^IEL    .  v.. 

Discount  faras  are  now  available  to  handicapped  persons  who  are 
certified  by  a  physician  or  State  or  Federal  agency  as  meeting  definitions 
c'escribed  on  the  attached  Eligibility  Criteria  list.     If  you  are  requested 
to  certify  a  person  as  handicapped  for  discount  fare  eligibility,  please 
follow  the  procedure  described  below:  •    "  - 

1.  Detarmine  if  the  person  meets  the  permanent  or  temporary 
criteria  described  in  the  Eligibility  Criteria.    Note  the 

Section  Nunber.  -      ,     -     ■  • 

2.  Fill  out  the  attached  Certificate  Form  indicating  the  Section 
Number  and  person's  address  and  b;Lrth  date.  ' 

3.  Determine  if  the  person  requires  attendant  care  while  travelling 
and  check  the  appropriate  space.   .  ■  ' 

4.  If  temporary  disability,  indicate  period  disabled  in  appropriate- 
space  .      ■         •  • 

5.  Sign  the  Certificate  Form  and  fill  out  address  and  telephone  section 
and  license  number,   if  applicable.  .; 

The  Certificate  Forms  will  rem.ain  on  file  with  the  San  Francisco  Bay  Area 
Rapid  Transit  District  as  m.edical  records,  not  subject  to  public  review. 

Please  return  the  form  to  the  person  requesting  certification  for 
for  transmittal  to  their  transit  agency.  '  . 

Thank  you  for  your  cooperation. 


I 


I 


I  ■       ■  . 


• 


AC  •      •  BART 

GOLDEN  GATE  ^  MU^I' '^C 

SANTA  CLAI^ 


CERTIFICATIi:  FORI-I 


I  certify  that 


(Please  Print  -  Person's  Name) 
TTiests  the  Bay  Region  transit  operators'  Eligibility  Criteria  as  handicapped. 

Section   ^nd  is    eligible  *- 

(Section  No.)  (permanent ly/ temporarily) 

for  a  discount  fare.     Length  of  Temporary  Disability 


(Mo.  of  months)    (Muse  be 
at  least  six  months  to  ■ 
qualify) 


ATTENDANT  CAFvE  WAILE  TPAVELLING: 


/  /  Is  Necessary  and  Required  on  Public  Transportation 


/  /  Is  Not  Necessary  and  Not  Required  on  Public  Transportation 


Birthdate 


Person's  Address 


I,  agree  to  the  release  of  this  ; 

(S  ignature) 

information  to  the  Bay  Region  transit  systems  for  the  purpose  of  discount 
fare  eligibility  certification,  •  "    '■•  ■ 

Please  Type  or  Print:  '  , 


Name  of  Person  Completing  this  Form  Address 


Telephone  City 
Physician's  License  Nuu^.ber  (if  applicable)   


Claims  Dept.  Signature,   if  applicable  ^    Signature  of  Certifying  Person 


RETURN  ORIGINAL  TO  APPLICANT 


ELIGIBILITY  CRITERIA  FOR  DISC0U2JT  FARE  . 

GENERAL  PROVISIONS  ' "  j"  '  .      '  ' 

Tha  attached  Eligibility  Criteria  were  developed  in  conjunction  with  :-• 
service  agency  personnel  and  members  of  the  handicapped  community.  The. 
Eligibility  Criteria  is  the  sole  basis  for  the  determination  of  a  mass  ■ 
transportation  handicap  Bay  Region  public  transit  systerns. 

The  Eligibility  Criteria  is  subject  to  review  cn  a  periodic  basis.  •■■ 
Changes  to  the  Eligibility  Criteria  shall  be  made  at  the  discretion  of 
transit  operators  with  recommendations  by  seir/ice  agency  representatives  and  t 
handicapped  community. 

Discount  Cards  for  permanently  handicapped  persons  are  valid  for 
the  life  of  the  fare  str-jcture  policy  granting  the  discount,  although  it 
will  be  required  to  renew  the  cards  ev^ry  three  years. 

"The  Districts'   fiscal  obligations  m.ay  require  modification  of  this 
program  at  anytime,  however  any  change  in  the  percentage  of  discount  or  hours 
of  operation  granted  to  handicapped  patrons  in  no  way  invalidates  discount 
fare  privileges  extended  to  persons  who  qualify  under  the  Eligibility  Criteria 

The   transit  operators'  Task  Force  on  Handicapped  Access  will  receive 
suggestions  and  complaints  on  program  operation.     At  the  end  of  the  si;:-month. 
demonstration  program,  the  Task  Force,  service  agencies  and  m.embers  of  the 
handicapped  community  will  evaluate  the  program  and  make  appropriate 
recomm.endations .  '    .  .      .    .  - 

The  Eligibility  Criteria  (definition  of  handicap)  were  developed  based 
on  a  person's  ability  or  inability  to  use  mass  transportation  ser'/ices  and    '  , 
presume  a  level  of  personal  mobility  and  independence  to  the  degree  that  use 
of  public  transportation  systems  would  be  a  reasonable  expectation. 


:■'*.■    A  functional  definition  of  a  handicapped  parsons  follov/s:     A  mass 
■transportation  handicap  is  any  incapacity  or  disability  which  results  in 
the  inability  of  a  person  to  perforra  one  or  more  of  the  following 
functions  necessary  for  the  effective  use  of  mass  transportatioa  :  ; 
facilities  without  significant  difficulty:  -^^^^ 

1.  Negotiating  a  flight  of  stairs,  escalator  or  r amp        ;"  n>^^ 

2.  Boarding  or  alighting  from  a  public  transit  vehicle  rc.-':''-;-'^ 

3.  Standing  in  a  moving  public  transit  vehicle  :  ^  '  [''-'\.: .■■:'■  [■  - 

4.  Reading  informational  signs  (sight  disabilities  as  defined  in  Sectioa  9 

5.  Hearing  announcements  by  train  conductors,  bus  drivers  or  station  agent 

6.  Walking  more  than  200  feet 

Transit  operators  reserve  the  right  to  verify  Certificate  Forms  by 
contacting  parsons  completing  the  forms.       ,        ;  ■  - 

Any  fees  charged  for  the  comvpletion  of  Certificate  Forms  are  not  the 
responsibility  of  Bay  Region  public  transit  operators.- 

Certificate  Forms  will  be  confidential  records  and  kept  on  f-^.le  with 

each  of  the  transit  systems  issuing  Discount  Cards.  " 

Exc  lusion 3  '  .  .  ■ 

Persons  whose  sole  incapacity  is:  ;,•:  /'  ,.■>  ,•  ■  ■  -  - 

1.     An}"  physical,  mental  or  psychological  disability  or  incapacity  of  .  / 

less  than  six  (&)  m.onths  duration  . 
2  .    .Pregnancy  -  .  ■  -  ;•  v 

3 .  Obesity  .  '   _  .-  ,  / 

4.  Acute  or  chronic  alcoholism  or  drug  addiction 

5.  "  Contagious  diseases  ■ 
are  specifically  excluded  from  discount  fare  eligibility. 


GUIDE  TO  ELIGIBILITY  CRITERIA 


SUBJECT  PAGE 

NON-A>'IBULATORY  DISABILITIES   1 

SEMI- AMBULATORY  DISABILITIES 

Mobility  Aids   1 

Arthritis .   1 

Amputation   1 

,  Cerbrovascular  Accident  (Stroke)    .   1 

Pulmonary  Ills   2 

Cardie  Ills   2 

Dialysis   3 

SIGHT  DISABILITIES.   '3 

HEARI^:G  DISABILITI-2S   3 

DISA:iILITISS  OF  INCOORDINATION  .    .    .  4 

DEVELOPMENTAL  DISABILITIES  ■   .  , 

Mental  Retardation    .    4 

Cerebral  Palsy   .  5 

Epilepsy   5 

Autism    ......  5 

Neurological  Handicap   5 

MENTALLY  DISORDERED  DISABILITIES  ,  .  / 

Emotionally  Disturbed    ,    .  6 

VETErj^LNS  ADMINISTPvATION  EXCEPTION  FOR  100%  DISABILITY  ...  5 

¥mi  EXCEPTION-PROVISION  FOR  TliE  BLIND"'""/".   6  ' 


ELIGIBILITY  CRITERIA  FOR  DISCOL^cJT  FAR£  .     •  •  ; 

PP?i'SICAL  DISABILITIES  "  ■  '  - 

Section    1.     Noa-Ambulatory  Disabilities.     Impairrcaats  that,  regardless  of 

cause,  confine  individuals  psmnanantly  to  wheelchairs. 

Section    2,     Serai-Ambulatory  Disabilities.     Impairments  that  cause  individuals 

to  v;alk  with  difficulty  or  insecurity  including  individuals  using  a.  long. 

•        leg  brace,  a  walker  or  crutches  to  achieve  mobility,  '  '  '  ■ 

Section    3.     Semi-Ambulatory  Disabilities.     Persons  who  due  to  any  causa, 

suffer  arthritis  w^hich  causes  a  functional  motor  deficit  in  any  t:-7o  major 

limbs  (arms  and /or  legs). 

American  Rheumatism  Association  criteria  may  be  used  as  a  guidj:li.ne 

for  the  determination  of  arthritic  handicap.     Therapeutic  Grade  III  or 

worse  and  Functional  Glass  III  or  worse  and  Anatcm.ical  State  III  or  w-orsa 

are  evidence  of  arthritic  handicap.  '  •  . 

Section    4.     Semi-Ambulatory  Disabilities.     Persons  \>h.o  suffer  amiputation  of; 

or  anatomical  deformity  of  (i.e.   loss  of  major  function  due  to  degenerativ 

changes  associated  with  vascular  or  neurological  deficits,   traumatic  loss 

of  muscle  mass  or  tendons  and  X-ray  evidence  of  bony  or  fibrous  ankylosis 

an  unfavorable  angle,   joint  subluxation  or  instability).  ;   ■•"  ■ 

a.     Both  hands;  or  •  ■  .         .  '      '  ' 

b-     One  hand  and  one  foot;  •        ■  - 
c.     Amputation  of  lower  extremity  at  or  above  the  ' 
tarsal  region  (one  or  both  legs) J 

Section    5.     Semi-Am.bulatory  Disabilities.     Cerebrovescular  accident  (stroke) 

with  one  of  the  following  four  months  post-CVA;  •  ■ 

a.  Pseudobulbar  palsy;  or 

b.  Functional  motor  deficit  in  any  of  ty.ro  extremities;  or 

c.  Ataxia  affecting  n/o  extremities  substantiated  by  appropriate 
cerebellar  signs  or  proprioceptive  loss. 
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L  iigib'I  iL'cy  ■  Ci  j.-Lei.-'r.a--        /-  -  -  .   „  

Section    6.     Semi-Ambulacory  Disabilir.ies  -  Pulnonary  Ills,     Persons  suffering 
respiratory  impairment  (dyspnea)   as  defined  by  The  Journal  of  the  American 
Medical  Association,  Guides  to  the  Evaluation  of  Pennanent  Irapairnent, 
The  Respiratory  System.,  11/22/65-  - 

Glasses  of  Respiratory  Imoairrnent 
Class  3  Dyspnea  does  not  occur  at  rest  but  does  occur  during  tha 

.      .   usual  activities  of  daily  living.     However,   the  patient 
■      .  can  T;-7alk  a  mile  at  his  own  pace  without  dj'spnea  although 

■   he  cannot  keep  pace  on  the  level  with  others  of  the  same 
age  and  body  build.     Percent  disability  40-50.  _  ■ 

Class  4         Dyspnea  occurs  during  such  activities  as  climbing  one  flight 
.    -  of  stairs  or  walking  100  yards  on  the  level,  or  less  exertion 

or  even  at  rest.  .    '    ;  ■ 

Class  6         Dyspnea  present  on  slightest  exertion,  such  as  dressing,  ,  ■ 

talking,  at  rest.*"  :      -  '      :  ' 

Section    7,     Senii-Arnbulatory  Disabilities  -  Cardiac  Ills.     Persons  suffering 
functional  classifications  of  cardiac  disease,  Classes  III  and  IV  and 
therapeutic  classification.  Classes  C,  D,  E  as  defined  by  Diseases  of  the 
Heart  and  Blood  Vessels  -  Nomenclature  and  Criteria  for  Diagnosis,   6th  edition, 
Boston,  Little,  Bro^.Tn  and  Conipany  by  the  New  York  Heart  Association. 

Functional  Classification  '  '  '  •  ■•  '• 

Class  III.     Patients  with  cardiac  disease  resulting  in  marked  limitation 

of  physical  activity.     They  are  comfortable  at  rest.     Less  - 
than  ordinary  physical  activity  causes  fatigue,  palpitation^ 
dyspnea,  or  anginal  pain.     For  instance,  inability  to  walk  one 
or  more  level  blocks  or  clim.bing  flight  of  ordinary  stairs^  • 
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Class  IV.       Patients  vith  cardiac  disease  resulting  in  inability  to 

carry  on  any  physical  activity  without  discciafort.  Symptoms 
of  cardiac  insufficiency  or  of  the  anginal  syndrom  may  be 
present  even  at  rest.     If  any  physical  activity  is  undertaken, 
discomfort  is  increased.  .     -  • 

Therapeutic  Classification  ■ 

Class  C  Patients  with  cardiac  disease  i/hose  ordinary  physical  activity 

should  be  moderately  restricted,  an.d  vhose  more  strenous  ..■ 
efforts  should  be  discontinued. 

Class  D       -  Patients  Tvith  cardiac  disease  whose  ordinary  physical 
activity  should  be  markedly  restricted. 

Class  E  Patients  with  cardiac  disease  who  should  be  at  complete  rest, 

confined  to  bed  or  chair.     ■  ^,  ■  .  • 

Section    8.     Semi-Ambulatory  Disabilities  -  Dialysis,     Persons  who  in  order  to 

live  must  use  a  kidney  dialysUs  machine.  '  -  . 

Section   9.     Sight  Disabilities.     This  section  includes  only  the  lega.!!}/-  blind. 

A.  Those  persons ■ whose  vision  in  the  better  eye  after  best  correction 

is  20/200  or  less;  and  -      .      '  .  .  ■  -        '  ' 

B.  Those  persons  V7hose  visual  field  is  contracted  (commonly  kno'./n  as  tunnel 
vision)  .  •■  .  .... 

i     to  10  degrees  or  less  fromi  a  point  of  fixation,  or  ■ 
ii     so  the  V7idest  diam.eter  subtends  an  angle  no  greater  than  20  degrees 
Secrion  10.     Hearing  Disabilities.     Deafness  or  hearing  incapacity  that  may  make 
■  an  individual  insecure  in  public  areas  because  the  individual  is  unable  to 
communicate  or  hear  warning  signals,   including  only  those  persons  whose 
hearing  loss  is  90dba  or  greater  in  the  500,   ICOO,  2000  Hz,  ranges. 
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ectionll-     Disabilities  of  Incoordination.     This  section  includes  those- 
persons  suffering  faulty  coordination  or  palsy  from  brain,   spinal  or 
peripheral  nerve  injury  and  any  person  with  a  functional  motor  deficit  in  ■ 
any  tv'70  limbs  or  who  suffers  raanifestations  which  significantly  reduces     •  ■ 
nobility,   coordination  and  percep tiveness  not  accounted  for  in  previous 
categories.  .  - 

mVE  LQPMS  NTAL  D I S     I L  IT  IS  S  ■  .  ^  <■ 

.  .   ■  Those  persons,  not  psychotic ^  who  are  so  developmen tally  disadvantaged 
"from  infancy  or  before  reaching  maturity  that  they  are  incapable  of  , 
managing  themselves  and  their  affairs  independently,  with  ordinary  prudence, 
or  of  being  taught  to  do  so,  and  who  require  supervision,  control,  and  care, 
for  their  oxm  welfare,  or  for  the  welfare  of  other?,  or  for  the  welfare  of 
the  community."     (Welfare  and  Institutions  Code,  State  of  California, 
Section  6500)   and  "any  person  who  is  unable,  or  likely  to  be  unable,  to 
physically  or  m.entally  respond  to  an  oral  instruction  ?:elating  to  danger 
and  unassisted  take  appropriate  action  relating  to  such  danger."  (Health 
and  Safety  Code,  State  of  California,  Section  13131.3),     This  sectioa 
Includes  only  those  persons  vjith  the  following  disorders  vzho  are  participa.tin 
in  a  State  or  Federally  funded  or  State  recognized  program, 
ction    12,     Mental  Retardation,     Prefers  to  subaverage  general  intellectual 
functioning  which  originates  during  the  developmental  period  a.nd  is 
associated  with  impairment  in  adaptive  behavior  (a  general  guideline  is  an.  IQ 
v;hich  is  more  than  t^.-zo  standard  deviations  below  the  norm).     This  section- 
also  applies  to  adults  who  by  reason  of  illness  or  accident  suffer  -mental 
retardation.  '    .  .  '  ■.   ■  . 
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Sectioa  13.     Cerabrai  Palsy.     A  disorder  dating  frora  birth  or  early  infancy,  . 
.    non-progrsssive ,  although  if  act  treated,   there  is  marlced  regression  in 
functioning  characterized  by  examples  of  aberations  of  motor  functions 
(paralysis,  weakness,  uncoordination)   and  often  other  manifestations  of 
organic  brain  damage  such  as  sensory  disorders,  seizures,  mental  re- 
tardation,  learning  difficulty  and  behavioral  disorders. 
Section    14.     Epilepsy  (Convulsive  Disorder).     Clinical  disorder  involving 

impairmxent  of  consciousness,  characterized  by  m.ajor  m.otor  seizures  (grand 
m.al  or  psychomotor)    substantiated  by  EEC,   occurring  m.ore  frequently  than 
once  a  month  in  spite  of  prescribed  treatm.ent.  With: 

a.  Diurnal  episodes   (loss  of  consciousness  and  convulsive  seizure) ;  or 

b.  Noctural  episodes  x-^hich  show  residuals  interfering  v/ith  acrivity  . 
during  the  day. 

Section    15.     Autism.     (1)   a  syndrom.e  described  as  consisting  of  V7ithdra"7al, 
very  inadequate  social  relationships,  exceptional  object  relationships, 
language  disturbances,   and  monotonously  repetitive  m.otor  behavior;  m.any 
children  with  autism,  vzill  also  be  seriously  im.paired  in  general  incellactual 
functioning;   (2)    this  syndromte  usually  appears  before  the  age  of  6  and  is 
characterized  by  severe  V7ichdrawal  and  inappropriate  response  to  external 
stimuli.  ■■       \  - 

Section    16.     Neurological  Handicap,     A  syndrome  characterized  by  learning,  perceptua 
and/or  behavioral  disorders  of  an  individual  whose  IQ  is  not  less  than  tr.-To 
standard  deviations  below  the  norm..     These  characteristics  exist  as  a  result 
of  brain  dysfunction  (any  disorder  in  learning  or  using  the  senses),  neuro- 
logical disorder,   or  any  dam^age  to  the  central  nervous  system.,  whether  due  to 
genetic,  hereditary,   accident,   or  illness  factors.       This  section  includes 
persons  with .  severe  gait^orob  lem^s  who  are  restricted  in  m.ebility. 


Eligibility  Criteria  6. 
MENTALLY  DISORDERED  DISABILITIES        -  J:-^.:.];'/,  ,\   

This  section  carries  no  age  restriction.     '  ■    •  . 
Section     17.     Eraotionally  Disturb-ed.     To  the  extent  of  total  disability  and 

a.  living  in  a  board  and  care  home  and  receiving  State  or  Federal 
financial  assistance  and  participating  in  a  State  or  federally  funded 

..•    ■       work  activity  center  or  workshop  or  :  :■  ::-.i_'  :,':^ri 

b.  living  at  home  under  super^/ision  and  may  or  may  not  receive  State  or 
Federal  financial  assistance  and  participating  in  a  State  or  Federally 

v,;>::-.  ■  funded  State  or  Federal  work  activity  center  or  workshop.  .  - 

NOTE:     VETERANS  ADMINISTRATION  EXCEPTION.     Any  veteran  who  holds  a  disability 
rating  for  aid  and  attendance,  housebound  or  permanent  and  total  rated  at 
the  1007c,  level  is  immediately  eligible  for  a  fare  discount  and  criteria 
section  number  requirement  is  waived  on  the  Certificate  Form. 

All  other  veterans  are  subject  to  the  above  Eligibility  .. 
Criteria.  -  i  ,  ■■■■  '  -  ■ 

Any  veteran  wishing  to  apply  for  certification  to  the  Veterans 
Administration  should  include  his  or  her  Social  Security  number  and  VA  file 
number  on  the  Certificate  Form  or  attachment  sheet  when  mailing  to  the 
Veterans  Administration. 

MUNI  EXCEPTION  -  PROVISIONS  FOR  THE  BLIND         .  ■■     .     ' ^  ;     '  V.;  -  -; 

Muni  existing  policy  providing  free  transit  for  the  qualified  blind 
remains  in  effect.     The  qualified  blind  will  not  be  required  to  pay  fares  to 
ride  Muni.  .  .■  •  -  ■ 
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THOMAS  J  BLANCHARC 

CHIEF  DEPUTY  CITY  ATTORNEY 


THOMAS  A.  TOOMEY.  JR. 

ASSISTANT  CHIEF  DEPUTY 


DEPUTY  CITY  ATTORNEYS 

JEROME  COHEN 
GEORGE  P.  AGNOST 
PATRICK  R.  KELLY 
JOHN  J.TAHFNY.JR. 
MCMORRIS  M  .  DOW 
ROBERT  A.  KENEALEY 
DONALD  J.  GARIBALDI 
JAMES  J.  STARK 
EDMUND  A.  BACIGALUPI 
RAYMOND  E.  AGOSTI 
MICHAEL  C.  KILLELEA 
JAMES  B.  BRASIL 
DONALD  K.  NEGI 
GEORGE  E.  KRUEGER 
WILLIAM  C.  TAYLOR 
EDWARD  J.  ROTHMAN 
JOHN  J.  DOHERTY 
MILTON  H.  MARES 
WILLIAM  A. BARRETT 
JOHN  SULLIVAN  KENNY 


ROBERT  R.  LAUGHEAD 

CHIEF  VALUATION  AND 
RATE  ENGINEER 


THOMAS  M.  O'CONNOR 
CITY  ATTORNEY 

CITY  HALL 
SAN  FRANCISCO. CALirORNIA  94102 
<  415 ) 558-33 15 


WILLIAM  F.  BOURNE 

UTILITIES  GENERAL  COUNSEL 


May  22,  1975 


GEORGE  E.  BAGLIN 

CHIEF  TRIAL  DEPUTY 


DEPUTY  CITY  ATTORNEYS 

A.  BALFOUR  CHINN.JR. 
KENNETH  J.  HARRINGTON 
ROGER  W.  HACKLEY 
BURK  E.  DELVENTHAL 

DAVID  I.  kroopn:ck 

PHILIP  J.  MOSCONE 
MARIE  BURKE  LIA 
EDW.  C.  A.  JOHNSON 
RENE  AUGUSTE  CHOUTE  »  L 
DANIEL  E.  COLLINS  111 
JAMES  H  WOODS 
WILLIAM  M.BENNETT 
JUDITH  L,  TEICHMAN 
PHILIP  S  WARD 

B.  TIMOTHY  MURPHY 
JOHN  A.  ETCHEVERS 
DIANNE  K.  BARRY 
SANDY  E  GREEN 
DAN  MAGUIRE 
STEVEN  A  DIAZ 
WILLIAM  P.  LYNCH.  JR. 


PAUL  B.  HOLM 

ADMINISTRATIVE  ASSISTANT 


Mr.  Thomas  G.  Flynn 

Secretar}?-  a.rid  Asst.  General  Manager,  Admin. 
Public  Utilities  Commission 
287  City  Hall 

San  Francisco,  California  94102 


Subject:     Proposed  Modification  to  City  Contract 

With  International  Engineering  Co.,  Inc. 

Dear  Mr.  Flynn: 

Your  letter  of  May  13  has  been  received.     You  therein 
ask  for  our  ''formal  opinion"  relative  to  the  subject  noted  above, 
concerning  which  I  gave  oral  advice  to  the  Public  Utilities  Com- 
mission at  its  meeting  of  April  22,  1975.     The  conclusions  which 
follow  will  be  recognized  as  being  the  same  as  expressed  by  me 
at  said  commission  meeting. 

Our  legal  issues  are  created  by  this  sequence  of  cir- 
cumstances, as  quoted  from  your  May  13th  letter: 

".   .   .    .  International  Engineering  was  awarded  a 
contract  in  1973  for  services  relating  to  the  Municipal 
Railway  Transit  Improvement  Program  (T.I. P.).  Total 
payment  was  not  to  exceed  $478,200. 

"In  subsequent  months,  a  number  of  contract  modi- 
fications were  authorized  by  the  T.I.?.  Program  Manager 
WTithout  the  knowledge  or  approval  of  the  Public  Utili- 
ties CoroiTilssion.     International  Engineering  was 
authorized  by  the  Program  Manager  to  proceed  with  the 
work,  which  has  now  been  completed. 


I! 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


THOMAS  M.  O'CONNOR  , 
CITY  ATTORNEY 
CITY  HALL 

Mr.  Thomas  G.  Flynn  .2  May  22,  1975 


"On  March  25,  1975,  the  Public  Utilities  Com- 
mission was  asked  to  approve  a  $73,159  amendment  to 
the  original  contract  in  order  that  I.E. CO.  might 
be  compenscitGd  for  this  additional  work." 

Fearfal  of  their  cim  potential  for  legal  liability?- 
implicit  in  allowing  payment  for  additi.onal  work  done  by  Inter- 
national Engineering  Company  without  contract  modification  first 
authorized  by  the  Public  Utilities  Commission,  it  is  nov7  the 
request  of  the  Commission,  as  expressed  in  your  letter,  that 
this  office  "define  the  Commission's  authority  and  legal  liability 
under  these  circumstances,  and  also  that  of  the  staff." 

In  the  present  posture  of  the  contract  under  considera- 
tion, the  Commission  is  not  legally  authorized  to  now  allow  the 
contract  to  be  so  modified  as  to  provide  additional  compensation 
to  International  Engineering  for  extra  vjork  done  by  it. without 
antecedent  approval  of  the  Commission.     The  scope  of  v7ork,  and 
the  ceiling  payment  of  $478,200.00  therefor,  were  by  law  frozen 
into  the  February  1973  contract;  unless,  in  keeping  with  all 
applicable  law,  the  Public  Utilities  Commission  first  authorized 
expanded  work  and  pa3''m.ent  of  more  com.pensation  than  $478,200. 
(See  S.F.  Charter  Sections  3.591,  6.302,  6.312,  6.313;  California 
Constitution,  Article  XI,  Section  10.) 

Any  action  by  the  Commission  to  now  modify  the  contract 
so  as  to  provide  for  the  extra  work  and  the  extra  payment  would 
expose  participating  Commission  miembers  to  individual  liability 
and  to  liability  upon  their  official  bonds.     (Charter  Section 
6.313) 

Thus  far^  and  in  the  evident  absence  of  Commission 
knowledge  of,  or  participation  in,  the  staff  processes  which 
induced  International  Engineering  to  do  the  extra  work  and  to 
seek  the  extra  payment,  there  can  be  no  legal  liability  upon  the 
Commissioners  by  reason  of  the  action  of  any  staff  member  so 
involved.     As  public  officers,  members  of  the  Commission  are  not 
legally  responsible  for  the  actions  of  subordinate  staff  unless 
they  join  therein  or  later  ratify  such  actions.     (O^Brien  v. 
Olson,  42  Cal.App.(2)  449;  Marshall  v.  Los  Angeles,  131  Cal.  . 
^^^2)  812)  — 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 


THOMAS  M.  O'CONNOR 
CITY  ATTORNEY 
CITY  HALL 


^^r.  Thomas  G.  Flynn  3  May  22,  1975 

Respecting  possible  liability  of  any  member  or  members 
of  the  staff  of  the  Commission,  it  is  our  opinion  that  no  such 
liability  does  exist.     Also,  if  liability  of  a  staff  member 
would  be  pursued  by  suit  filed  by  International  Engineering, 
it  would  be  the  obligation  of  his  employer,  the  City  and  County 
of  San  Francisco,  to  (1)  supply  such  staff  member,  at  his 
request,  with  a  defense  by  the  City  Attorney* s  office,  and  (2) 
pay  any  such  judgment  as  might  be  rendered  against  said  staff 
member  in  that  suit. 

To  particularize  upon  the  foregoing,  it  is  our  view 
that  the  law  of  California  V70uld  immunize  such  staff  member*  from 
liability  by  reason  of  the  complete  absence  of  any  "actual  fraud, 
corruption  or  actual  malice"  on  his  part  during  the  course  of  the 
negotiating  which  led  International  Engineering  into  its  legally 
unauthorized  extra  work  and  its  anticipation  of  extra  payment. 

In  such  regard.  Section  822.2  of  the  Government  Code 
provides  as  follows: 

"822.2      Misrepresentations .     A  public  employee 
acting  in  tHe  scope"  of  'his  employment  is  not 
liable  for  an  injury  caused  by  his  misrepre- 
sentation, whether  or  not  such  misrepresentation 
be  negligent  or  intentional,  unless  he  is  guilty 
of  actual  fraud,  corruption  or  actual  malice." 

It  seems  clear  that  the  foregoing  section  would  be  a 
complete  defense  to  any  lawsuit  against  a  participating  staff 
member,  regardless  of  the  theory  of  liability  upon  which  such 
lawsuit  was  attempted  to  be  based. 

However,  even  were  a  lawsuit  brought  against  a  staff 
member,  and  even  were  such  suit  to  end  in  a  judgment  against 
him,  that  same  absence  of  "actual  fraud,  corruption  or  actual 
malice"  on  the  part  of  the  staff  m.ember  would  require  that  he 
be  supplied  by  the  City  with  a  defense  to  the  lawsuit,  and 
that  the  Cit}''  -  not  the  staff  member  -  pay  the  amount  of  the 
judgment,     (See  Government  Code,  Sections  995  through  996.6) 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


THOMAS  M.  O'CONNOR 
CITY  ATTORNEY 
CITY  HALL 


Mr.  Thomas  G.  Flynn  4  May  22,  1975 

Should  further  assistance  be  desired  upon  these 
matters j  please  call  or  write. 

Very  truly  yours, 

.    THOKiAS  M.  O'CONNOR 

City  Attorney  ^  cr~ 


WFB/jf  William  F.  Bourne 

Utilities  General  Counsel 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 


MONTHLY  REPORT 
April  1975 


Due  to  a  change  in  the  period  covered  from  quarterly  to 
monthly,  the  originally  intended  quarterly  report  for 
the  period  January,  February,  and  March  was  not  written o 


CURTIS  E,  GREEN 
GENERAL  MANAGER 
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Hyde  Street  Cable  Cars 

Commencing  February  4,  1975,  controls  regarding  the  laying  over  of 
cable  cars  on  Hyde  and  Beach  and  in  the  Victorian  Park  terminal 
were  revised o    Two  cable  cars  are  now  permitted  to  lay  over  in  the 
Victorian  Park  terminal  simultaneously,  which  will  expedite  the 
loading  and  departure  of  cable  carSo     Furthermore,  two  cable  cars 
are  permitted  to  lay  over  on  Hyde  Street  south  of  Beach,  and  an- 
other car  just  south  of  North  Points     This  change  eliminates  the 
long  wait  at  the  top  of  the  Hyde  Street  hill  at  Lombard,  which  has 
been  a  long-time  complaint  of  passengers  and  crews » 

Valentine's  Day  Promotion  of  Shoppers*  Shuttles 

On  February  14,  1975,  Sto  Valentine's  Day,  the  Transport  Workers 
Union,  Local  250A,  subsidized  the  operation  of  the  Shoppers' 
Shuttle  coaches o     On  this  day  only,  passengers  were  not  charged 
the  normal  10^  fare  on  Lines  84,  85,  and  86 o    A  paper  bag  dis- 
playing a  Valentine's  Day  heart  was  placed  over  the  fare  box. 

Woods  Motor  Coach  Division 

Schedules  have  been  completed  changing  pull  outs,  pull  ins  and 
reliefs  from  Ocean  Division  to  the  new  Woods  Division o  There 
will  be  a  General  Sign-up  conducted o     The  effective  date  is  ten- 
tatively set  for  the  weekend  of  June  22,  1975 o    However,  details 
have  not  yet  been  final i zed „ 

Line  91  Stonestown 


Effective  April  7,  1975  on  weekdays  ONLY,  a  new  service  desig- 
nated 91  ~  Daly  City  was  inaugurated  between  19th  Avec  and  Win- 
ston and  BART  Daly  City  Station  (via  Park  Merced) „    The  name  has 
been  changed  to  91  Stonestown »     Line  will  operate  from  19th  and 
Winston  from  5:40  AoM„  to  9:00  PoMo     Intervals  between  coaches 
will  be  15  minutes  during  peak  periods  and  20  minutes  during  off 
peak  periods. 

ROUTE :     From  19th  §  Winston  via  19th  Avenue,  Crespi,  Juan  Bautista, 
Font,  Chumasero,  Brotherhood  Way,  Arch,  Alemany,  St.  Charles  to 
Daly  City  BART  Station. 

RETURN :    Via  John  Daly  Blvd.,  Junipero  Serra,  Alemany,  Arch, 
Brotherhood  Way 5,  Chumasero,  Font,  Juan  Bautista,  Crespi,  19th 
Ave.,  Holloway,  Junipero  Serra,  Winston  to  Terminal  on  19th  Ave. 
at  Winston. 
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Claims  Cost 


Budgeted  July  1,  1974  -  June  30,  1975 


$2,800,000 


Settled  July- Aug, -Sept . 
"         Oct „ -Nov „ -Dec o 
"         Jan, -Feb „ -Mar o 


462 
436 
475 


$  890,905 
869,153 
862,577 


1373 


$2,622, 635 


2,622,635 


Balance 


$  177,365 


The  above  data  reflect  settlements  that  total 
$349,860  more  than  for  the  same  period  last  year. 

New  Diesel  Coaches  Arrive 

Manufacture  of  the  100  AM  General  Coaches  began  at  the  Mishawaka, 
Indiana  Plant  on  March  24,  1975.    Muni  personnel  visited  the  plant 
in  February  to  review  final  construction  designs  and  make  arrange- 
ments for  manufacture  and  in-plant  inspection o    Mr.  Fred  Thomas 
was  designated  as  Muni's  Chief  Resident  Inspector  and  had  two 
assistants  at  the  plant.    These  are  the  first  new  motor  coaches 
Muni  has  received  since  1969  and  the  first  AM  General  coaches  in 
the  West.     They  went  into  service  on  May  5, 

Electric  Trolley  Coaches 

Flyer  Industries  Limited  settled  their  strike  on  January  22,  1975. 
The  company  was  struck  by  union  membership  on  October  2,  1974, 
which  resulted  in  shutting  down  production  facilities  of  the  com- 
panyo     Limited  production  of  coaches  was  resumed  on  January  27, 
1975.     It  appears  that  delivery  of  the  first  of  Muni's  343  trolley 
coaches  will  begin  in  the  late  fall  of  1975.    A  contract  for  pro- 
fessional services  for  in-plant  inspection  during  coach  manufac- 
ture is  being  prepared. 

25  Small  Diesel  Transit  Coaches 

Specifications  have  been  finalized  and  are  being  prepared  for 
printing  and  publication  for  procurement  of  25  -  30  foot  diesel 
coaches.    These  will  be  submitted  to  the  Public  Utilities  Commis- 
sion for  approval  and  permission  to  advertise  during  the  second 
quarter  of  this  year. 
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Line  61,  California  Street.  Cable  Line 

Due  to  accumulation  of  debris  in  the  Cable  Car  channels  and  mal- 
functioning of  many  carrier  pullies  the  Cable  Car  drive  motor 
became  overloaded  to  the  point  the  California  line  had  to  be  taken 
out  of  service  on  March  25tho     Since  March  26th  all  available 
Track  Department  manpower  had  been  shifted  to  the  California  line 
cleaning  channels  and  changing  pullies  on  a  crash  program.  The 
line  went  back  into  service  on  April  12 „ 

Golden  Gate  Corridor  Project 

After  about  a  year  of  inactivity,  work  on  this  project  for  plan- 
ning facilities  within  San  Francisco  for  Golden  Gate  Transit 
through  about  1990  was  resumed „    James  J,  Finn,  PUC  Director  of 
Transportation,  serves  as  coordinator  of  San  Francisco  depart- 
mental staff  activities  on  the  project  ^s  Technical  Advisory  Group, 
committed  under  a  Joint  Powers  Agreement. 

MUNI  planning  staff,  in  addition  to  extensive  citizen  liaison 
activities,  reviewed  the  Draft  Final  Report  produced  by  the  pro- 
ject consultants.  Kaiser  Engineers,  in  March  and  coordinated  city 
staff  review »    The  systems  being  recommended  for  short  range  im- 
plementation feature  primarily  exclusive  bus  lanes  for  Golden  Gate 
Transit  during  peak  hours,  with  MUNI  having  full  access  to  them,, 

Transit  Preferential  Streets 


This  project  is  being  jointly  coordinated  by  TIP  and  the  planning 
staff o    As  of  January  1,  1975,  three  of  the  initial  Transit  Pre- 
ferential Streets  Program  projects  were  pending:     Lower  Mission 
Street,  Fourth  Street  and  Post/Sutter  Streets » 

Preferential  lanes  on  Post  and  Sutter  were  put  into  operation  by 
DPW  and  the  SFPD  on  January  20,  1975.    Their  effectiveness  is 
being  monitored  by  the  planning  staff  and  by  DPW„     The  Mission 
and  Fourth  Streets  transit  preferential  lanes  have  not  yet  been 
implemented. 
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MONTHLY  REPORT  FOR  MAY  1975 

SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  General  Manager  of  Public  Utilities 

FROM:      General  Manager  and  Chief  Engineer 


Water  Supply: 

1.  Rainfall:     The  seasonal  rainfall  on  Peninsula  watersheds 
averaged  from  l6%  to  112%  of  normal  as  of  May  1; 
Alameda  watersheds  averaged  from  9^%  to  119^  of  normal 
for  the  same  period. 

2.  Hetch  Hetchy  water  import:     An  average  of  198.1  million 
gallons  per  day  (MGD)  for  the  month  of  April. 

3.  Sunol  Valley  Filtration  Plant  treated  29.8  MGD. 
San  Andreas  Filtration  Plant  treated  48.9  MGD. 

4.  Consumption  (MGD  average): 

April  1975  -  224.9)  q  5  oer  cent  more 
April  1974    -    223.8)  ^^"^  ""^^^  '^''^^ 

12  months  preceding 

May  1,  1975    -     263.0)     ^  .  . 
May  1,  1974    -    249.7)  ^ 

5.  Storage  (million  gallons)  as  of  May  1: 
Alameda  Div. 

1975    -    40,040)     53.1  pgr  cent  more 

1974  -  26,159) 

Peninsula  Div. 

1975  -    24,706)     2.4  per  cent  less 

1974  »  25,305) 

Total 

1975  -    64,746)     25.8  per  cent  more 
1974    -  51,464) 
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Operations  and  naintc-nance 
BARTD 

Castro  Street  Station 

A  S-inch  main  has  been  Installed  near  the 
emergency  stair  exit  on  the  South  side  of  Market 
Street , 

Disruption  in  Water  Service 

A  six-hour  disruption  in  service  to  consumers 
on  Judah  Street  occurred  on  April  28,  1975  when  a 
gate  valve  at  Judah  and  12th  Streets  was  damaged  by 
a  contractor  installing  new  Municipal  Railway 
tracks.     Repairs  were  delayed  because  it  was  neces- 
sary to  obtain  fire  hose  in  order  to  drain  the  line 
from  hydrants  away  from  the  contractor's  work  area. 

Unusual  Occurences 

On  March  20,  1975 ^  three  PG&E  towers,  located 
easterly  of  the  San  Andreas  Reservoirs  were  bombed 
about  1  a.m.     Damage  to  the  towers  was  minor.  No 
suspects  were  apprehended. 

Assistance  of  the  Peninsula  Division  was 
requested  by  the  Federal  Communications  Commission 
office  after  seven  days  of  fruitless  effort  by  FCC 
to  find  a  U.  S.  Geological  Survey  malfunctioning 
radio  transmitter  which  was  blanking  out  a  local 
Peninsula  business  firm's  mobile  radio  unit.  The 
unit  was  located  westerly  of  San  Andreas  Reservoir 
on  watershed  property. 

Vandalism 

Several  padlocks  were  brokenj  fences  were  cut, 
and  the  small  wooden  bridge  on  the  trail  from  Big 
Laurel  to  the  portal  of  Pilarcitos  Tunnel  No.  2  was 
destroyed  on  the  Peninsula  watershed.     133  trespassers 
were  evicted  during  the  month.     Nev/  Zone  assignments 
were  put  into  effect  on  April  16  for  the  Peninsula 
Watershed  Keepers  in  an  effort  to  provide  more  mobility 
in  security  coverage. 

Federal  Clean  Water  Bill 

The  Environmental  Protection  Agency  (EPA)  has 
received  funds  and  personnel  to  enforce  the  recently 
adopted  Clean  VJater  Bill  and  the  impact  of  this 
legislation  has  been  felt  by  the  Purification  Division 
in  the  form  of  increased  Health  Department  requests 
for  special  surveys  and  reports. 
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1973-76  Budget 

Mr.  Frye  appeared  before  the  Budget  and 
Governmental  Efficiency  Committee  of  the  Board  of 
Supervisors  on  the  30th  of  April  to  make  a  budget 
presentation.     Basically,  the  presentation  was 
limited  to  replying  to  questions  by  members  of  the 
Committee.     No  action  was  taken  by  the  Committee 
and  it  was  stated  that  the  Committee  would  review 
the  budget  for  possible  cuts  in  executive  session. 
Except  for  furnishing  the  Board  Budget  Analyst 
with  a  requested  list  of  budget  reductions  in  the 
amount  of  $230,000  in  lieu  of  a  7-1/2  percent  cut 
in  permanent  salaries ^  no  specific  mention  was 
made  of  any  further  reductions. 

Grand  Jury 

On  the  8th  of  May,  Mr.  Frye^  together  with 
Mr.  Kenck^  Mr.  Matsumura  and  Mr.  Kelleher,  took 
members  of  the  Grand  Jury  on  a  tour  of  watershed 
properties  and  facilities  on  the  Peninsula  and 
in  Alameda  Division.     Messrs.  Mel  Springer  and 
John  Kamena  of  the  Public  Utilities  Committee 
were  among  the  members  of  the  Grand  Jury  who  made 
the  trip. 

Civilian  Defense  Exercise  Earthquake 

On  May  14,  between  8  a.m.  and  noon,  Messrs. 
Frye,  Boyd  and  Tracy  participated  in  the  Earth- 
quake Exercise  called  "Marina  M  .    The  exercise 
was  designed  to  test  the  adequacy  of  our  emergency 
planning  by  focusing  on  District  ^  in  the  Marina 
by  highlighting  specific  problems.     The  exercise 
was  useful  in  making  the  Water  Department  more 
aware  of  the  problems  of  other  services  and  was 
extremely  useful  in  portraying  the  problems  of 
the  Water  Department  in  disaster  situations. 


Supplemental  Appropriation 

On  May  IM^  Mr.  Frye  and  Mr.  Bardoff  appeared 
before  the  Finance  Committee  of  the  Board  of 
Supervisors  to  secure  a  supplemental  appropriation 
from  the  1972  Bond  Fund  in  the  amount  of  $3  5750,000. 

Water  Sales 


Total  Collections 


April 
1975 


April 
1974 


Increase 


$2,342,677 


$1,833,321 


$509,356 
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Fiscal  Year 
1974-1975 


Fiscal  Year 
1973-1974 


Increase 


$2,280,441  $1,927,524  $352,917 

Leases  and  Permits 

Rents  for  the  month  of  March  Included: 

Santa  Clara  Sand  and  Gravel  $2,l8l.51 
Crystal  Springs  Golf  Course  4,7?6.6l 
Sunol  Golf  Course  3,08l.l5 

Delinquent  Accounts  ' 

The  status  of  the  two  delinquent  accounts  (Roy 
Kruse  -  $4,671.59  and  William  Shelley  -  $628.12)  In 
the  hands  of  the  City  Attorney's  Office,  remains  the 
same . 

Continuing  Programs 

Safety 

Vehicular  Inspections 

Routine  10,000-mile  inspections  were 
conducted  on  19  vehicles. 

Vehicular  Accidents 

During  the  month  of  April  there  were  6 
accidents  in  5  of  vjhich  the  Department 
drivers  were  at  fault.     Our  frequezicy  rate 
for  all  accidents  v:as    29,40     per  m.illion 
miles  while  driving    204,075  miles. 

Industrial  Acc: dents 

There  wei e  5  lost  time  injuries  in  April 
There  are  a  total  of  15  for  tbo  calendar  year. 

Service  Renew?, Is 

Ar.vil  Fiscal  Year 

1915  197^-1975 


Replacement  of  old, 
cori-o.ied,  or  undersized 
piping 


407 


4,196 


April 
1975 


Fiscal  Year 
1974-1975 


CDD  -  all  sizes 


422 


4,066 


Peninsula  (inspected  and 
repaired  as  needed 


16 


186 


Contract  Program 

1,  1-1/2,  and  2-inch  -0-  356 

Flushing 

Flushing  was  conducted  in  the  Stanford  Heights 
area  roughly  bounded  by  Quintara  Street  and  27th 
Avenue  and  by  Haight  Street  and  East  Buena  Vista. 


April 
1975 


Fiscal  Year 
1974-1975 


Mains  (all  sizes) 
Linear  Feet 


115,200 


466,900 


Number  of  individual 
flushings  to  correct 
objectionable  conditions 


23 


204 
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K  I_  N  U  T  I"  ^ 

PUBLIC  UTILII-ir^S  CO  '-^ir^SION 
CITY  AND  COUJ/TTY  OF  SAiT  ?P.AuCI3C0 
Joseph  L,  AlictOy  ^^ayor 

Room  202,  City  Hall 
2s 30  p.m. 


June  10,  19  75 


COr?^I  SSI  ONERS 
il.  Helton  Flynn,  President 
Josenh  Po  Byrne,  Vice  President 
Joseph  Jo  Diviny 
Henry  E.  German 
Dennis  Carey 


DEPARTHEUTS 
Mun  i  c  i  p  a 1  Ra i Iway 
Hetch  Fletchy  Project 
Water  Department 


BUREAUS 

Accounts 

Public  Service 

Parf5onnel  &  Safety 

TransDortation 


John  Do  Crowley 

GEIJERAL  IlAl^AGER  OF  PUBLIC  UTILITIES 

Thomas  G,  Flynn 

•  SECRETARY  M-TD  ASHISTAajT 

GENERAL  liAiJAGER,  ADMINISTPJ\TIVE 


75-114 


Call  to  Orders 


2s 30  p.m 


Presents  Coonnissioners  K.   'Telton  Flynn,  Josenh  P.  Byrne 

Josenh  J.  Diviny,  Henr^r  E.  Beman 

Absents  Conraissioner  Dennis  Vo  Carey 


The  piinutes  of  the  regular  /"oeetinq  of  the  Conroigsion  held  ^ay  27, 
1975  were  approved* 


RESOLUTION  On  motion  of  Ber-^^an,  seconded  by  Byrne,  the 

NO.  following  resolution  was  adopted s 

75-0222     H  Authorizing  Bid  Call  for  HH  Contract  TTo.   44  3  - 

modifying  snillway  and  constructing  an  energy 
dissipator  at  Moccasin  Dam 

Votes     Ayes-Flynn,  Byrne,  Diviny  ^  Ber'nan 


On  motion  of  Bernan,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

75-0223    H  Authorizing  Bid  Call  -  BLHP  Contract  No.   190  =• 

re lapping  of  City-owned  street  lighting  system 
fiscal  year  1975-76 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berrian 


On  notion  of  Herman,  seconded  by  Byrne  j,  the 
following  resolution  was  adopted s 

75-0224    H  Completion  of  IIH  Contract    "fo.  520  -  painting 

steel  trolley  noles  on  Ilaight  <^treet,  FJtanyan 
to  Central  Avenue  -  $72.00  excess  modification 
J.  ~Jm„  Sorensen,  Inc.,  contractor 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Berman,  seconded  bv  Byrne,  the 
following  resolution  was  adopted s 

75-0225    H  Approving  Department  of  Public  ""'orks  i  nronosal 

for  construction  of  new  street  lighting  system 
on  Mendell  Street  from  Evans  Avenue  to  Cargo 
Way 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  notion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

75-0226     :?  Authorizing  Bid  Call  -  WD  Contract  No.  1675  - 

renovation  Bernal  Heights  Hydronneumatic  Pump 
ing  Station, 


75-115 


Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 

On  motion  of  Barman,  seconclec'  by  Gyrne,  the 
following  resolution  was  adopted s 

75-0227    W  Supplemental  Appropriation  -  $425,000  - 

-  investigation  of  Crystal  Springs  and  San 
Andreas  Dams 

Votes     Ayes-Flynn,  Byrne,  Diviny ,  Herman 

On  motion  of  German,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

75-0228    W  Completion  of  professional  services  contract 

with  Brown  and  Caldj/ell,  Consulting  Engineers, 
covering  water  rate  study  -  $1,249,71  credit 
modification 

Votes     Ayec-Flynn,  Byrne,  Diviny,  Berman 

On  motion  of  German,  seconded  by  Byrne,  the 
following  resolution  ^ras  adopted s 

75-0229    17  Renegotiation  of  266-acre  grazing  lease  in 

A.laneda  County  with  ■"rs.  ■'".anuel  nendoza  - 
term  not  to  exceed  5  years 

Votes     Ayes-Flynn,  Byrne,  Diviny ,  Berman 

On  motion  of  Benman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

75-0230    W  Supplemental  Appropriation  -  $2,709  - 

compensation  adjustments  for  two  positions, 
^■Jater  Department  claims  section---   "74  -  '75 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 

On  motion  of  3erman,  seconded  hy  Byrne,  the  . 
following  resolution  was  adopted? 

75-02  31    W  Supplemental  Appropriation  -  $2,016  - 

compensation  adjustments  for  two  positions 
Water  Department  claims  section—  '75  -  '76 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 

On  motion  of  Berman,  seconded  hy  Byrne,  the 
following  resolution  was  adopted s 

75-0232    W  Approving  collection  of  Water  Department  claims 

for  damages  against  miscellaneous  debtors  - 
month  of  May  19  75 


75-116 


Votes     Ayes-Flynn,  Byrne,  Diviny,  Derman 


On  motion  of  Hyrne,   seconded  by  Berrnan,  the 
following  resolution  ^las  adoDter's 

Authorizing  Bid  Call  -  -IP.  Contract  Wo.  6  27  - 
furnishing  25  s^.all  rliesel  motor  coaches, 
30-paGsenger„ 

Votes     Ayes-Flynn,  '^'lyrne ,  Diviny,  Berman 

On  motion  of  Byrne,  seconded  by  Berman,  the 
following  resolution  was  adopted s 

Requesting  San  Francisco  "^unicinal  Railway 
Improvement  Corporation  to  award  hr  Contract 
No.  S19R2  to  L.  D.  Foster  Company  of  '^an 
Francisco  -  furnishina  and  delivering  rails 
and  accessories  for  the  Muni  Metro  Center. 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Byrne,  seconded  by  Berroan,  the 
following  resolution  was  adopted s 

Modification  of    iR  Contract  ^to.  595R  for 
Junipero  Gerra  Blvd.  trade  reconstruction  and 
landscaping  -  Fomer  J.  Olsen,  Inc.   &  Railco. 
Inco  dha  Railco  of  California,  Joint  Venture, 
contractor  -  $500  debit      $500  credit 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Beriiian 

On  motion  of  Berman,  seconded  by  Diviny,  the 
following  resolution  ^ras  adopted s 

Authorizing  continuation  and  execution  of 
agreement  v/ith  United  States  Post  Office  Depart 
ment  to  transport  letter  carriers  upon  the 
^i.unicipal  Railway  for  fiscal  year  1975-76  ~ 
sum  of  $30 ,9S6  ' 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Ber^ian,  seconded  by  Diviny,  the 
following  resolution  was  adopted? 

Supplemental  Appropriation  -  $186.00  - 
retroactive  perrianent  wage  adjustment 
iniscellaneous  employees 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


75-117 
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On  motion  of  Berman,  seconded  J-^y  Diviny,  the 
follov/ing  resolution  was  adopted? 

75-02  38     M  Authorizing  write-off  as  uncollectible  - 

57  checks  received  from  f'lay  1„  1974  through- 
April  30,   1975  for    "unicipal  Railway  Fast  Pass 
purchases . 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

75-02  39     M  Approving  extension  of  western  terminal  loop 

Line  92-Cow  Palace  Shuttle  to  avoid  using  San 
Fernando  "^ay  between  Fionterey  and  Ocean  o 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Herman 

On  motion  of  Berman,  seconded  by  Byrne p  the 
follov/ing  resolution  was  adopted? 

75-0240     M  Approving  realignment  of  portion  of  Route  32- 

Embarcadero  extension  to  Fort  Cronkhite 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

75-0241    M  Authorizing  two  members  of  Railway  staff  to 

attend  annual  Festival  of  American  Folklife 
July  2-6,  1975  -  Smithsonian  Institute  - 
'"'Tashington ,  Do  Co 

Vote?     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  m.otion  of  Berm.an,  seconded  by  Byrne,  the 
following  resolution  was  adonted? 

75-0242     l\  Approving  compromises  and  collections  of 

Municipal  Railway  damage  claims  against 
miscellaneous  debtors  -  Month  of  April  19  75 

Vote?     Ayes-Flynn,  Byrne,  Diviny,  Berman 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

75-024  3    M  Approving  payment  of  claims  ~  MuniciDal  Railway 

Month  of  April  1975 

Vote?     Ayes-Flynn,  Byrne,  Diviny,  Berman 


75-118 
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On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

Approving  J^unicipal  Railv/ay  emergency 
supplemental  appropriation  of  $91 ^ 150 „ 00  - 
pay  judgment  obtained,  by  Transport    ''orkers  Union 
Trust  Fund  -  payment  of  araounts  allegedly  owed 
from  fiscal  years  1972-73  and.  1973-74 

Votes     Ayes-Flynn,^  Byrne  ^  Diviny^  Beman 


On  motion  of  Berman,  seconded  by  Byrne,  the 
follov/ing  resolution  was  adopted? 

Authorizing  acceptance  of  $6,041o70   (50%)  for 
reimbursement  of  1966-75  taxes  under  Land  Use 
Permit  to  the  City  of  Hountain  View  - 
authorizing  reissuance  of  said  permit  modified 
to  cover  reimbursement  during  its  future  use. 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berm.an 

On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

Approving  .request  for  payment  of  claims  agai.||^J;-  . 
Municipal  Pailway  -  total  amount.  $65,775,47 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  tlanager  of  the  Public  Utilities 
Commission « 


****** 


Resolution  Wo.   75-0227— Approving  $425,0^0  -:uPDlemental  appropriation 
from  ^vTater  Department  existing  funds        provide  for  investigation 
of  Lower  Crystal  Springs  and  San  /Andreas  Dams. 

Kenneth  R.  Boyd,    later  Department  Assistant  General  Flanaaer, 
explained  that  this  engineering  and  aeological  safetv  evaluation 
as  to  earthquake  safety  is  a  requirement  of  the  state  division  of 
Safety  of  Dams. 

The  TJater  Department  engineering  staff  does  not  have  the  required 
expertise  in  the  various  professional  fields  involved,  and  most  of 
the  work  v/ill  be  through  an  independent  consultina  engineer.  Mew 
technology  is  now  available  that  allows  engineers  to  calculate 
stresses  and  strains  due  to  earthquake  forces  and  to  determine 
remedial  m.easures  if  necessary.     The  company  recommended  to  do 
this  work  will  be  selected  from  a  field  of  at  least  five  consulting 
firms,  following  selection  procedures  develoned  bv  the  '^ater 
Department . 


****** 


75-02  44  M 


75-0245  :aJ 


75-0222-MR 


75-119 


Resolution  Wo.   75-02  33 — Authorizing  bid  call  for  furnishing  25 
30-passenger  diesel  motor  coaches  for  the  llfuniciDal  Railway o 

Curtis  E.  Green,  Municipal  Railway  General  Manager,  explained  that 
these  smaller^   less  noisy  vehicles  will  be  used  mainly  on  lines  in 
the  neighborhood  and  on  the  community  shopping  routes-     The  specifica- 
tions follow  a  standard  recently  developed  by  APTA. 


****** 


Municipal  Railv/ay  calendar  Item  #4- — Proposed  professional  services 
agreement  under  the  Transportation  Improvement  Program,  with  Pechtel, 
Inc.   at  a  maximum  fee  of  $162,300,   for  design  of  a  fare  collection 
system  for  the  new  Muni  I'etro  Subway--was  disapproved.     The  Commission 
requested  further  negotiation o 

Rino  Bei,  TIP  Project  Manager,  said  that  ^"^hile  ten  requests  for 
proposals  were  mailed  to  engineering  f  irm.s ,  three  responses  were 
received  from  interested  firms?  namely,  two  eastern  firms — -Louis  T„ 
Klauder  &  Associates   ($132,976)   and  Fay  Associates   ($129,204) — and 
Bechtel,  InCo  of  San  Francisco  ($267,300), 

The  consensus  of  the  TIP  Control  Group  reviewing  and  evaluating  the 
submitted  proposals  was  that  the  best  proposal  and  experience 
record  was  that  of  Bechtel,  Inc. ,  a  local  firm  with  wide  range  of 
specialists  available  to  them  supplementing  their  direct  project 
staff o     The  firm,  has  also  been  involved  with  the  Bay  Area  mass 
transit  system  from,  its  inception  and  participated  in  the  design 
of  BART's  fare  collection  systemo     However,  the  group  felt  that 
the  Bechtel  fee  schedule  was  extremely  high. 

Mr.  Bei  said  that  upon  going  over  the  original  fee  schedule  of 
$26  7,300  with  Bechtel,  it  was  determined  the  scone  of  the  project 
had  not  been  quite  understood,  by  Bechtel  and  they  had  sent  in  a 
two-stage  proposal,  which  not  only  included  some  work  not  actually 
required,  but  v>7hich  v/as  not  feasible  because  of  the  time  constraints. 
They  came  back  with  a  second  proposal  more  in  line  with  the  project 
scope,  and  a  new  figure  of  $162,300  maximum  fee. 

Commissioner  President  Flynn  and  Commissioner  Berman  questioned  Mr, 
Bei  at  length  about  the  basis  of  the  recommendation,  how  the 
committee  established  a  fee  they  considered  feasible,  the  determining 
factors  in  the  evaluation  process,  affirroative  action  compliance , etc. 

Mr.  Bei  said  one  of  the  strong  factors  favoring  Bechtel  is  they  have 
on  their  team  an  eminently  qualified  engineer,  Wesley  Leeds,  who  - 
has  designed  subway  fare  systems  throughout  the  world. 

On  roll  call,  the  Commission  unanimously  disapproved  the  proposed 
resolution.     Noting  the  difference  of  $32,000  between  the  negotiated 
Bechtel  figure  compared  v/ith  the  next  lowest  maximum  fee  proposal, 
they  suggested  that  staff  return  to  the  negotiating  table  and  come 
in  with  a  lower  figure. 


****** 
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Resolution  Ho.   75-02 38--Authorizing  write  off  as  uncollectible 

57  checks,  totaling  $058  received  from  May  1,   1974  through  Aoril  30, 

1975,  for  i-lunicipal  Railway  Fast  Pass  Durchases„ 

Commissioner  Byrne  stated  he  did  not  consider  it  good  business  for 
the  Railway  to  continue  to  accept  personal  checks  for  Durchase  of 
Fast  Passes, 

Mr,  Green  reported  that  since  the  item  v/as  nlaced  on  the  calendar, 
$166  of  this  amount  came  in.     In  the  year's  exoerience,  the 
delinquency  rate  represents  .02%   (2  one~hundreths  of  one  per  cent) 
of  the  total  sales  of  Fast  Passes,  $4,052,576. 

fir.  Green  estimated  that  60  per  cent  of  the  money  comes  in  check  form, 
and  40  per  cent  in  cash.     He  was  of  the  opinion  that  not  to  accent 
checks  would  place  an  undue  hardship  on  those  neople  who  do  business 
by  check ,  and  pointed  out  that  when  the  program  was  started  the 
emphasis  was  on  convenience. 

Commissioner  Berman  said  that  while  this  is  a  convenience,  unfortunate- 
ly the  good  honest  people  are  the  ones  X'^zho  are  misused  by  the  people 
who  abuse  the  system. 

Mr.  Crov7ley  said  that  at  its  inception  in  order  to  keep  the  program 
fairly  simple,  it  was  decided  to  allow  people  to  send  in  checks  by 
mail  for  the  passes.     Before  the  Commission  made  an  adverse  decision, 
he  wished  to  determine  the  percentage  of  checks  mailed  in,  versus  the 
number  taken  in  at  the  various  sales  outlets. 

Further  discussion  regarding  acceptance  of  checks  was  deferred  until 
a  report  is  received  from  Mr.  Crowley  and  his  recommendation.  The 
Commission  did  approve  the  proposed  write-off  of  57  checks  as 
uncollectible.  ^^^^^^ 

The  Commission  adopted  Resolution  Mo.   75-02  39 — Revising  the  terminal 
loop  of  experimental  Line  92-Cow  Palace  Shuttle. 

Mr.  Green  explained  that  the  original  routing  of  the  western  term.inal 
would  utilize  San  Fernando  Way,  a  narrow  street,  tv70  blocks  between 
Monterey  and  Ocean.     By  extending  the  terminal  westbound  on  Ocean  to 
19th,  thence  via  Sloat  to  a  new  terminal  on  Junipero  Serra,  returning 
via  Junipero  Serra  to  Ocean,  would  avoid  using  San  Fernando. 

****** 


The  Commission  adopted  Resolution  No.   75-0240 — Realigning  portion  of 
Route  32-Embarcadero  extension  to  Fort  Cronkhite,  by  eliminating 
the  turnaround  via  the  Fort  Mason  parking  lot,  and  allov/ing  a  stop 
at  Van  Ness  and  Bay. 

Mr,  Green  said  it  was  felt  that  additional  time  can  be  provided  by 
elimination  of  the  turnaround,  and  possible  adverse  impacts  on  the 
residential  section  of  Franklin  Street  between  Bay  and  Lombard  can 
be  precluded. 


****** 


75-121 


Resolution  Mo.   75-0245 — ^Authorizing  acceptance  by  the  Water  Department 
of  $6, 041 „ 70  representing  50  per  cent  of  the  total  amount  due  for 
reimbursement  of  1966-75  property  taxes  assessed  by  the  County  of 
Santa  Clara  under  Land  Use  Permit  to  the  City  of  Fountain  View?  and 
authorizing  reissuance  of  said  permit  modified  to  state  permittee 
shall  reimburse  City  of  50  per  cent  of  taxes  and  assessments  during 
its  future  use. 

This  suggested  compromise  was  rejected  by  the  Commission  at  its 
May  27,  1975  meeting.     Upon  additional  advice  from  the  City  Attorney's 
Office,  it  appeared  there  v^as  a  misunderstanding  as  to  the  rights  of 
the  City  in  this  matter.     The  item,  was  submitted  for  reconsideration 
on  the  supplemental  calendar,  and  was  approved  by  the  Commission. 

Ickiciciiic 


Commun  i  c  at  i  on  s 


None 


****** 


Roll  Calls 

Mr.   '\Talter  A«  Bowler ^  President  of  ^lahoney  Electric  Company,  Inc., 
contractor  under  BLHP  Contract  No.  183,  appeared,  protesting  the 
Commission's  action  of  May  27,  1975,  when  it  voted  not  to  extend  said 
contract  for  maintenance  and  repair  of  City-owned  street  lighting 
system  to  June  30,  19  76,  but  rather  to  put  it  out  for  new  bids. 

Public  Utilities  Counsel  William  F.  Bourne  explained  the  rights  and 
obligations  of  the  parties  to  the  contract.     Paragraph  7  7  of  the 
specifications  vests  complete  discretion  in  the  PUC  to  as  whether 
after  completion  of  the  original  one-year  term,  an  extension  should  be 
granted.     This  paragraph  also  makes  reference,  with  relation  to 
extension  beyond  the  original  term,  to  "mutual  agreement  between  the 
parties."     Mr,  Bourne  said,  therefore,  that  .Mahoney  Electric  Company 
has  no  legal  right  to  insist  upon  the  one-year  extension „     As  to  the 
Commission,  the  extension  is  merely  permissive  not  m.andatoryo 

Commissioner  Herman  stated,  for  the  record,  that  he  did  not  personally 
know  Mro  Bowler,  nor  did  he  know  anyone  in  this  particular  field  of 
work,  and  he  was  in  no  way  being  critical  of  contract  performance. 
His  reason  for  asking  for  nevj  bids  was  he  did  not  favor  the  Commission 
having  in  existence  a  contract  that  could  be  renewed  by  mutual  consent 
at  the  same  rates.  He  felt  if  it  were  advantageous  to  have  a  contract 
run  for  three  years,  then  it  should  be  a  three-year  contract. 

William  M,  Reedy,  Administrator  of  the  San  Francisco  Electric 
Industry  Trust,  said  that  he  was  proud  of  the  electrical  industry's 
work  under  these  maintenance  contracts,  and  that  while  in  the 
Commission's  judgment  competitive  bidding  in  this  instance  may  get 
the  work  done  at  less  expense,  maybe  there  is  an  economy  and  maybe 
there  isn't. 


75-122 


Mo  further  action  was  taken  by  the  Commission o 


THEREUPON  THE  MEETING  ADJOUPj.<lED„ 


General  Manag 


75-123 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  *  *->  \L(LtsJsfr-»^ 


RESOLVED,  That  this  Connnission  approves  the  plans 
and  specifications,  and  hereby  authorizes  bid  call  as  follows: 

HETCH  HETCHY  CONTRACT  NO.  443 
MOCCASIN  DAM  SPILLWAY 

CONSTRUCT  WEIR  AND  ENERGY  DISSIPATOR  AND 
RED  MOUNTAIN  BAR  WASTEWAY  TRAINING  WALLS 

and,  be  it  further 


RESOLVED,  That  in  accordance  with  the  provisions 
of  Chapter  31,  Section  31.22  (a)  of  the  San  Francisco 
Administrative  Code,  this  project  is  hereby  determined  to 
be  categorically  exempt  from  the  California  Environmental 
Quality  Act  under  Classes  1  and  1(f),  as  set  forth  in  the 
permanent  list  of  categorical  exemptions  adopted  by  the 
City  Planning  Commission  on  April  26,  1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  Its  meeting  of.   ^  ' -  '    '  0 


I 


j        •  " 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  0->  ^  '  f<  -,  ri'%J 


RESOLVED,  That  this  Gonmiissioa  approves  the  plans  and  specifications 
and  hereby  authorizes  Bid  Call  as  follows:    Bureau  of  Light,  Heat  and 
Power  Contract  No.  190  -  Scheduled  Relamping  of  City-owned  Street  Lighting 
Systems,  Fiscal  Year  1975-76;  and  be  it  further.  .   .    .  ^     .  , 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22  (a)  of  the  San  Francisco  Administrative  Code,  this  project 
is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  classes  1(b),  1(d)  and  2,  as  set  forth 
in  the  permanent  list  of  categorical  exemptions  adopted  by  the  City 
Planning  Commission  on  April  26,  1973. 

of  th»  Con£r«ct©r, 

«!'•  'mmm  tii<@i-mum^i  liic« 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE  10  m^- 


at  its  meeting  of  r  U  u  n  L   ^  .    :  i  /   


/ 


Secretary  and  Assistant  Ge^ral  Manager 


PUBLIC  UTiLfTiES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.. 


.u'wi^-w ,      RESOLVED,  That  this  Commission  accepts  the  work 

tfe«  Ada»i<     performed  under  Hetch  Hetchy  Contract  No.  520,  Haight  Street  - 

o  Stanyan  Street  to  Central  Avenue,  Painting  Steel  Trolley  Poles 

gvasis  *s  satisfactorily  completed,  approves  debit  Modification  of 

Street         Contract  No.  1  in  the  amount  of  $72.00  to  adjust  the  estimated 

unit  price  quantities  to  agree  with  the  actual  work  performed; 

and  approves  final  payment  of  $540.00  in  favor  of  the  Contractor, 
maid  ^lam  •r«..-,'?^^**f<?®  aptfTO'-^stlz    nam,  tfeer^si'wrsi »  its 
J.  Wm.  Sorensen,  Inc. 

&i  ■  Works'  fxo^mBl  Ut  tell#ttlag  Mm^M  Street  hmt^e%&  ^ms^ 

m^ntm  md  Cargo  my,  m4  Sfr«et  %m  ft.  ^dmt  of  mxmt 

m  Msadell  Street  with  efee  ^tmUtm  t%^t  «om8trwtU.ja  m^th^^ .  mm^m^X 
i«|*efet0ai  ana  efiter  »ee£  ^tth,  th^  a^^roval  of  th«  Bri2r^-««  Li#it, 


ion 


I  hereby'  certify  that  the  foregoing  resolution^as  a4opf'e6:  bv  the  Puhhc  Utilities  Commissic 

^  JUNE  ■  . 

fit  its  meeting  of.  I  /  /_  /  //^ 


^SSfretary  "and  Assistant  GenejlbX  "Manager 


PUBLIC  UTILITIES  COME^ISSION  ,, 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


>,  That  this  Coiwalssxrr. 

and  h.  tjies 

..jjv^,.  "'-al  Heights 

and,  to 


WHEREAS,  The  Department  of  Public  Works,  in  accordance  with  U 
the  Administrative  Code,  has  submitted  to  this  Commission  plans  for 
installing  15  mercury  vapor  street  lights  on  Mendell  Street  between 
Evans  Avenue  and  Cargo  Way  and  on  Newhall  Street  600  ft.  West  of  Keith 
Street  to  Mendell  Street  as  depicted  in  their  Drawing  SEL  -  5341J  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after  reviewing 
said  plans  recommends  approval;    now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  Department 
of  Public  Works '  proposal  for  relighting  Mendell  Street  between  Evans 
Avenue  and  Cargo  Way,  and  Newhall  Street  600  ft.  West  of  Keith  Street 
to  Mendell  Street  with  the  provision  that  construction  methods,  component 
selection  and  other  details  meet  with  the  approval  of  the  Bureau  of  Light, 
Heat  and  Power. 


L  hereby  certify  that  tiie  foregoing  resolution  was  adopted  by  the  Public /^lities  Commission^^^^^^^ 
at  its  meeting  of  f   J  U  IV  F  1  Q  ]075  /_  / 


Secretary  and  Assistant  Ceneikl  tAanager 


PUBLIC  UTILITIES  COMMISSIOK 

CITY  AND  COUNTY  C 

RESOLUTION  No 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

Water  Department  Contract  No.  1675  -  Bernal  Heights 
Hydropneumatic  Pumping  Station  Renovation 

and,  be  it  further 

RESOLVED,  That  the  activity  described  hereon 
is  categorically  exempt  from  environmental  impact 
report  in  accordance  with  list  adopted  by  the  City  .000 
Planning  Commission  July  25,  1974,  Class  lb.  If  and  2. 


J  hersb^j  cgrrif-^;  that  tk^  foregoing  r'SSoluUon  WC£  adopted  hy  thf:  Public  XJdlirAas  Cormnisdon 

^  1  0  1975  // 

(It  its  msmng  of   fyf  


SscretAry  and  Assistcmz  Genetfd  Manager 


r  ■ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

 !^__v_lS^V  If 


xnal  Pr 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  San  Francisco  Water  Department  Supplemental  Approp- 
riation in  the  amount  of  $^1-25, 000  from  Account  No.  I99O  -  Unappropriated 
Balance  of  Funds  -  San  Francisco  Water  Department  to  Appropriation  ^.7^,715.000 
Crystal  Springs  and  San  Andreas  Dams  -  Investigation, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Puhhc  Utiiities  Comrnksian 

.     ,  r-  J  U  N  E  1  0  ;q7^:  ^'  : 

at  \tt  meeting  of.  "  '  •  y   ^  ,  ^ 


Secretary  and  A^stant  Ger^ral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  ^^^^^r=£iIZSS 


RESOLVED,  That  this  Commission  accepts 
the  work  as  satisfactorily  completed,  approves 
Credit  Modification  of  Contract  in  the  amount 
of  $1,249.71;  approves  Final  Payment  in  amount 
of  $52.59,  in  favor  of  Brown  and  Caldwell, 
Consulting  Engineers,  covering  a  water  rate 
study  under  contract  dated  March  23,  1971. 


•ent  for  the  266  acre 
of  $3,990  par  year 
being  de- 


1  h.=?rsb\'  ce/nif-^/  thcu:  ititi  fo-rngomg  resolution  was  adopted  hy  the  Puhlw  Utilities  Commission^^^. 

..«««.„g4'  g  'JUNE  10  1975  //   / 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No._iLM  


WHEREAS,  On  May  26,   19  70,   the  Public  Utilities  Commission, 
by  Resolution  No.   70-0316,  authorized  execution  of  a  266  acre 
Grazing  Lease  near  the  junction  of  San  Antonio  and  Calaveras 
Creeks  in  Alameda  County  to  Manuel  Mendoza,  who  passed  away  in 
late  19  74,  and  said  Lease  comjnenced  November  1,  19  70,   and  termin- 
ates October  31,  19  75;  and 

WHEREAS,  The  subject  parcel  has  been  continuously  leased 
by  the  late  ?^x.  Mendoza  since  approximately  1919.     Mr.  Mendoza 
had  maintained  the  premises  in  satisfactory  condition  and  m.ade 
improvements  throughout  his  many  years  as  a  lessee  of  the  City  ;t 
and  County  of  San  Francisco;  and  ,  . 

WHEREAS,  Mrs.  Mendoza,  now  being  75  years  old,  has  request- 
ed that  consideration  be  given  to  the  fact  that  she  and  her  late 
husband  devoted  most  of  their  lives  to  raising  cattle  on  the  sub- 
ject parcel  of  land,  and  requests  that  she  be  allowed  to  negotiate 
for  the  renewal  of  the  existing  Lease.     It  is  our  understanding 
that  Mrs.  Mendoza  will  be  assisted  in  the  cattle  operation  by  her 
grandson;  and 

V'JHEREAS ,  Mrs.  Mendoza  offers  to  pay  a  rent  for  the  266  acre 
parcel  of  $15.00  per  acre  per  year,  or  a  total  of  $3,990  per  year 
versus  $10.00  per  acre  per  year,  or  a  total  of  $2,660  being  de- 
rived from  the  present  Lease;  and 

WHEREAS,  In  accordance  with  Public  Utilities  Commission 
Resolution  No.   74-0391  adopted  on  October  22,  1974  which  permits 
negotiation  of  certain  leases  "under  special  circumstances"  rather 
than  employing  the  competitive  bid  process; 

NOW,   THEREFORE,  be  it 

RESOLVED,  That  authorization  is  hereby  granted  to  negotiate 
that  certain  266  acre  Grazing  Lease  in  Alameda  County  with  Mrs. 
Manuel  Mendoza  for  a  term  not  to  exceed  five  (5)  years  at  a  ren- 
tal of  not  less  than  $15.00  per  acre  per  year. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

, ,  , ,         I  J  U  N  E  1  0  1975 

at  Its  meeting  of.  f   y 


Secretary  and  Assistant  Gerieral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  i  1>  ^  -v-yA^ 


RESOLVED,  That  this    Comrflission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  San  Francisco  Water  Department 
Supplemental  Appropriation  in  the  amount  of  $2,709  to  reflect  compensa- 
tion adjustments  for  two  positions  in  the  San  Francisco  Water  Department 
in  accordance  with  Charter  Sections  8.^0  and  8J4OI,  effective  July  1, 
197^. 

From:  9155  Claims  Investigator  625B76O 
To:       9155  Clams  Investigator  66^3803 

From:  9156  Sr.  Claims  Investigator  656B797 
To:       9156  Sr.  GMaims  Investigator  70138^1-6 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  itt  meeting  of.  

^  li  U  H  E  1  0  1975  J'  /  / 


Secretary  and  Assistant  General  'Kianager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


ves 

RESOLVED,  That  this  Coinmission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  San  Francisco  Water  Department 
Supplemental  Appropriation  in  the  amount  of  $2,8l6  to  reflect  compen- 
sation adjustments  for  two  positions  in  the  San  Francisco  Water  Depart- 
ment in  accordance  with  Charter  Sections  8.^00  and  8.^+01  effective 
July  1,  1975. 

From:  9155  Claims  Investigator  $625B76o 
To:       9155  Claims  Investigator  66^B803 

From:  9156  Sr«  Claims  Investigator  656B797 
To:       9156  Sr„  Claims  Investogator  ^  701B8^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

I  JUNE  10  197^  / 

at  in  meeting,  of.  1^-  »ft  -V      U  13/3 


Secretary  and  Assistant  Genefal  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  hereby  approves 

Dlace  a  Like 

collections,  month  of  May  1975,  of  claims  for  damages  / 
against  miscellaneous  debtors,  San  Francisco  Water 
Department,  in  the  amount  of  $3,427.68.  -oaelies  tiave 

a  in  a  call  for  bids;- 

An  applicatiorj  is  m  file  with  the  City^s 

siwxroinaeiit;  am      -.>r;  -^i".  i^'.  v  ■  ,• 

-  Id  purcha'^e  i  5  t^'VailaHI.^ 

j  Metropolitan  ortation 

:,on»Kissi.OB  hereby  authorites  Bid 
Cd-ii  xoi       vwu-^iuc^,  i'^c,  K.^^/  io-.  j,-ui-nis!xiTig       Diesel  Mcytor  Coaches, 
subject  t.  rvcurrenee  of  the  Urban  Mass  Transportation  Admin- 

ation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  ^tijiiies  Cbmmis^on 


.  -    ,    ,      r  U  U  N  E  1  0  1975 

at  Its  meeting  of  ' 


Secretary  and  Assistant  Generaf Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nr».     ^  ^ 


WHEREAS,  The  Municipal  Railway  has  included  within  its 

Transit  Equipment  Program  and  System  Improvement  Program  the 

acquisition  o£  25  small  Diesel  Motor  Coaches  to  replace  a  like 
ovdV'  "'HA)  of 

number  of  vehicles  in  its  existing  fleet;  and 

WHEREAS,  Specifications  for  the  new  motor  coaches  have  r- 
been  prepared  and  are  ready  for  utilization  in  a  call  for  bids;-  v.' 
and  a  Metto  ^.K-ai-.  a  pan  o?'  tu*.'  i:>.i.iovo 

ment         WHEREAS,  An  application  is  on  file  with  the  City's 
Planning  Department  to  have  this  project  declared  as  having  a 
negative  effect  on  the  environment;  and    y  an  aTnoiint  not  to  excecfd 

WHEREAS,  Local  funding  for  said  purchase  is  available 
in  Appropriation   4.736.706.000.000  derived  from  Transportation 
Development  Act  Funds  allocated  by  the  Metropolitan  Transportation 
Commission;  now,  therefore,  be  it  . 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid 
Call  for  MR  Contract  No,  627  for  Furnishing  25  Diesel  Motor  Coaches, 
subject  to  the  concurrence  of  the  Urban  Mass  Transportation  Admin- 
istration. :^:.f:-r..^.-:  i.^''.  ,:„•,  n,^ >. 


L  hereby  certify  that  the  foregoing  resolution  m^jadopted  by  the  Public  UjAlipies  Commission 

.  ij  y  M  t  1^ 

at  its  meeting  of.     


Secretary  and  Assistant  General  iS/lanager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCtSCO 


RESOLUTION  No. 


WHEREAS,  The  Municipal  Railway  streetcar  system  is  being 

modernized  under  the  Transit  Improvement  Program  (TIP)  through  the 

San  Francisco  Municipal  Railway  Improvement  Corporation  (SFMRIC)  and 

grants  from  the  Urban  Mass  Transportation  Administration  (UMTA)  of 

the  U.  S.  Department  of  Transportation^  and  ,  ,. 

and 

WHEREAS,  San  Francisco  Municipal  Railway  Improvement  Cor-  . , 

poration  Contract  No.  MR-619R2,  Furnishing  and  Delivering  Rails  and  . 

i  will  be  required  to  accompUsh  the  foregoing;  ' 
Accessories  for  Muni  Metro  Center,  is  a  part  of  the  Transit  Improve- 
ment Program^  and  , 

;»  It  has  b  ned  by  the  'Municipal  Rail- 

WHEREAS,  Bids   have  been  received  for  the  rails  and  acces- 

it 

series  and  the  lowest  bid  received  was  in  an  amount  not  to  exceed 

to  'ti\t'  ec^uji. red  uuiier  saxa  coAicriict 

$131,026.03  for  Contract  No.  MR-619R2;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  that  the  SFMRIC 

award  Contract  No.  MR-619R2  (Bid  Item  1  plus  Bid  Item  2)  to  L.  B. 

Foster  Company,  P.  0.  Box  3721,  San  Francisco,  California,  in  an 

amount  not  to  exceed  $131,026.03,  and  to  reject  all  other  bids. 

-i'od.if  1- 

tior*  of  Contract  Ko.  I  to  Contract  Ho,  i-hs- .>j j.a  an  ainocai:  >-i 


Kj„oUi.vi.:u ,   ...u.  Ui..i  ...v;  ;  issioii  hereby  approves  an  ex- 
te>         of  time  of  five  (5)  calendar  days  to  perform  the  above 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Puhlic  Utilities  Commission 
at  its  meeting  of    J  (i  f\f  £"  ^  q 


1375- 


cxi/ 


Secretary  and  Assistant  Gene¥al  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


..ent  for  bc^r.h  uhe 
K  "  .for 

WHEREAS,  The  Traffic  Division  of  the  Department ^'of  ''■^ 

t-  '.es 
Public  Works  has  requested  that  a  corner  of  the  outbound  street- 
car loading  platform  at  Ocean  Avenue  and  Junipero  Serra  Boulevard 

, j-1976 

constructed  under  Contract  No.  MR-595R  be  modified  in  order  to 

V  Railway :  and 

provide  a  9-foot  wide  turning  traffic  lane;  and 

■'hich 

WHEREAS,  A  debit  modification  of  said  contract  in  an 

would  p',  ,  ^ay; 

amount  of  $500.00  will  be  required  to  accomplish  the  foregoing; 

now, 

and 

WHEREAS,  It  has  been  determined  by  the  Municipal  Rail-"" 

a^r  N--^,:-^  c-...-  ....  „   -non 

way  that  the  coloring  of  approximately  600  square  feet  of  asphalt 

tlric  ii  0£f  ice 

pavement  adjacent  to  the  crosswalk  required  under  said  contract 

should  be  deleted  in  order  to  provide  a  greater  contrast  with     "  ^ 

Cct  L  i.'  J-   j.  ...  I  g  8Ti £J 6* T" S 

the  crosswalk  to  promote  use  of  the  crosswalk,  which  deletion  •  &  -  -  » 

will  result  in  a  credit  modification  of  contract  in  an  amount  of 

$500.00;  now,  therefore,  be  it 
to  be  paid  qua 

RESOLVED,  That  this  Commission  hereby  approves  Modifi- 

cation  of  Contract  No.  1  to  Contract  No.  MR-595R  in  an  amount  of 

.  ,    ,     .    ^     ,  ttze^d  tor  and.  on  be  ha  it  of  the 

$0.00;  and,  be  it  nirtJier 

RESOLVED,  That  this  Commission  hereby  approves  an  ex- 
tension of  time  of  five  (5)  calendar  days  to  perform  the  above 
work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission  ^ 
at  its  meeting  of  r  J  U  N  E  1  0  197^   ^  7' 

Secretary  and  Assistant  Gener^  Manager 


9 


1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nr..     /  ''f-  -  .-/yQ 


WHEREAS ,  It  has  proven  mutually  convenient  for  both  the 
Municipal  Railway  and  the  Post  Office  to  pay  regular  fares  for 
postal  city  delivery  carriers  and  special  delivery  messengers 
using  Muni  Transit  Lines  in  the  course  of  their  official  duties 
in  quarterly  installments,  and 

WHEREAS,  A  tentative  list  of  routes  for  the  year  1975-1976 
has  been  submitted  and  checked  by  the  Municipal  Railway;  and 

WHEREAS,  A  tentative  agreement  has  been  prepared  which 
would  provide  $30,966  in  fare  revenues  to  the  Municipal  Railway; 

now,  therefore,  be  it  ^  Retirement 

RESOLVED,  That  this  Commission  approves  entering  into  an 
agreement  with  the  United  States  Postal  Service  to  transport  upon 
the  Municipal  Railway,  within  the  delivery  limits  of  the  Post  Office 
of  San  Francisco,  California,  regular  and  substitute  City  delivery 
carriers,  and  all  regular  and  substitute  special  delivery  messengers, 
while  in  uniform  and  on  duty,  carrying  the  regulation  satchel,  for 
a  period  of  one  year,  commencing  July  1,  1975,  for  the  sum  of  $30,966, 
to  be  paid  quarterly  in  equal  installments;  and,  be  it 

FUTHER  RESOLVED,  That  the  General  Manager  of  Municipal 
Railway  be  and  he  is  hereby  authorized  for  and  on  behalf  of  the 
Commission  to  execute  said  agreement » 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    r  \  J  U  N  E  1 0  197S  /  /'/^ 

at  its  meeting  of  f    w  w>  ■  ^  l„  x      m  /  .j  /  y 


7. 


SecteXary  and  Assistant  Generaf  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.   'lLJLlLIJ 


sion  on  the 


RESOLVED,  That  this  Commission  requests  the 

Mayor's  recommendation  to  the  Board  of  Supervisors  for 

writ  In  the  total  amount, 

approval  of  Municipal  Railway's  request  for  supplemental 

pal 

appropriation  in  compliance  with  Charter  Section  8.403 

ixha^         ariiig  the  period  ^lay  i,  1974 
in  the  amount  of  $186,  to  the  credit  of  the  following 

appropriations: 

4.735.130.002.000 

"Wages — Miscellaneous  Employees"  $159 

4.735.863.000.000 

O.E.   860  "Pension  and  Retirement 

Allowance"  27 

This  involves  one   (1)  7358  Pattern  Maker. 


i  (tereb,^  certify  that  the  foregoing  resolution  was  adopted  hy  the"  WiJiMic  tJtiiities  Comrnissiori 

J  U  N  E  1  0  1975  //  / 


at  its  meeting  of.   

 . 


Secretary-  and  Assisl^nt  Generc^  Manager 


t 


1 


PUBLIC  UTSLITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.___U=f  —  '''^■^ 

RESOLVED,  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of  Public  Utilities, 
Department  Managers,  and  the  City  Attorney,  hereby  approves 
the  write-off  of  uncollectible  checks  in  the  total  amount 
of  $858.00  as  per  list  attached  for  amounts  owing  the  Municipal 
Railway  for  Fast  Passes  purchased  during  the  period  May  1,  1974 
through  April  30,  1975. 


I  hereby  certify  that  the  foregoyag  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   ^97/'  ^    ^  //^ 


Secretary  and  Assistant  General  Manager 


1-lay  13,  1975 


BAD  CHECKS  TO  BE  WRITTEN  OFF 
Name  of  Debtor  Date  of  Purchase  Amount  of  Check 


Rick  Abeytia 

05-31-74 

.    $  11.00 

Susan  Anderson 

09-11-74 

11,00 

So  Ao  Bailey 

07-31-74 

22,00 

Donna  Baxter 

08-26-74 

11,00 

L^^w  is  13  ib  le  r 

09-21-74 

11.00 

Kirk  Louis  Bonin 

01-22-75 

11.00 

Alan  Bost 

10-21-74 

11,00 

David  T.  Bowers 

10-01-74 

11,00 

Margaret  A,  Gas art 

09-30-74 

22,00 

Zeta  Chris tens on 

08-15-74 

11,00 

Dean  W,  Duncan 

09-28-74 

11,00 

William  R,  Edwards 

11-29-74 

11.00 

Anita  B,  Esguerra 

09-28-74 

33.00 

John  Sidney  Evans,  Jr, 

10-31-74 

11.00 

Robin  Rickey  Fade 

09-05-74 

11.00 

Lisa  F,  Frankel 

09-30-74 

11.00 

Glenn  J,  Fitzpatrick 

02-20-75 

22.00 

Christopher  Gonzales 

08-01-74 

11»00 

Pe^^gy  Hanson- 

06-28-74 

11,00 

Diane  L.  Horn 

06-30-74 

11,00 

Gregory  R,  Hobson 

11.00 

Carol  A.  Jackson 

11-08-74 

22.00 

Michael  Jaworski 

11-01-74 

11,00 

Patricia  K.  Jeffery 

09-04-74 

11,00 

Rebecca  Jolly 

02-27-75 

11,00 

Dean  J<,  .Jones 

07-26-74 

11,00 

Thomas  K<,C.  Kam 

08-03-74 

33.00 

Yuk  Kun  Lau 

06-27-74 

22.00 

Joseph  Martin 

01-03-75 

11.00 

Carole  A,  Miller 

07-31-74  ^ 

11.00 

Ronald  L,  Miller 

09-16-74 

11.00 

Joyce  June  Morrow 

11-30-74 

11,00 

Mic hae lynn  My e r s 

08-30-74 

11,00 

N5-colai  K«  Magle 

08-28-74 

lloOO 

Leon  Nelson 

06-22-74 

22  00 

Robert  M,  Nickers on 

01-05-75 

11,00 

Alexandra  Noertershaeuser 

06-28-74 

11.00 

Pat  0' Donne 11 

12-02-74 

11  00 

Claud  H,  Palmer,  Jr. 

06-29-74 

11  00 

Nadine  Parra 

06-05-74 

11-00 

P.C.  Patel 

09-24-74 

11  00 

Lowell  Pickett 

07-06-74 

11  on 

Raymo  nd  S ,  Rand  all 

10-23-74 

11  00 

Willie  C.  Rhodman 

08-18-74 

11  00 

D,  David  Riley 

11-00-74 

88  00 

Frances  M.  Rugee 

09-16-74 

22  00 

Doris  J.  Schell 

10-97-75 

11  00 

Milton  Schuler 

10-01-74 

11.00 

Paul  S  imnn 

03-21-74 

22,00 

Gx^n  Stockton 

07-30-74 

lloCO 

Daniel  T.  Sutton 

01-02-75 

11.00 

Annie  L.  Washington 

09-16-74 

22.00 

Lois  A^iitaker 

09-30-74 

22.00 

Julia  A,     ins  ton 

08-28-74 

11.00 

Robert  E.So  Yantorn 

06-28-74 

11.00 

Alan  Jo  Zaccardi 

08-31-74 

11.00 

Barbara  Zwald 

06-05-74 

11,00 

TOTAL 


$  858,00 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  g  Q'^jJ-fj  .j^ifj 


,  '-.At:  Beach 
■■  Fprt,  . 

WHEREAS,  Motor  Coach  Line  92  was  approved  by  PUC 

i  - 

Resolution  74-0331  on  September  10,  1974;  and  ia, 

..orni>ar<ji,  ljett.erroan  Drive,  Lincoln^  Halleck^ 
WHEREAS,  the  routing  originally  approved  for  this 

line  would  utilize  San  Fernando  Way,  a  narrow  street,  requiring 

removal  of  parking  for  safe  operation;  now,  therefore,  be  it 

load  f 

Baker  Drive, 

RESOLVED,  That  this  Commission  authorizes  the  Incoln, 

Municipal  Railway  to  extend  the  western  terminal  of  Line  92  .e 
ar  route?  and 
as  follows: 

^  '      •  -  ■ '  ■    '   oroject  will  asperate  on  weekends 

Westbound  on  Ocean  to  19th,  thence  via  19th  and 

Elimination 

*-h'>  Sloat  to  a  new  terminal  on  Junipero  Serra,  returning  via  "^v 

becwr     Junipero  Serra  and  eastbound  on  Ocean,  i?  aw?  tmere fore,  be  it 

■■■^D,  That  ^«'*"-*T^-»-Jo]a  ?S*01gi..  is  •aB^mletl  to-prowide 
the  all  ;:>f  the  Route  32  Eml> arcade ro  in  the 

vicirr  rt -Ma^oxi  a&  to i lows  s  t,:: 

'  frhbom^r  -  NorthPoint  .feo....f ^si^^li^sa  to,.i*©mto®r4<^  u^i, 

it .  -hom^Mrd  to  Van  H^i^s  to  HorthDoi^st 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'<;;^«me«;.gof^  ^.  jJitJ  N  E  1  0  1975       y/   ^ 


Secretary  and  Assistant  General  Manager 

if' 


1 


1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.f_*J|  ^^'^ 


WHEREAS,  The  Public  Utilities  Coinmission  by  Resolution 
75-0186,  adopted  May  13,  1975,  authorized  the  Municipal  Railway 
to  extend,  as  a  summer  demonstration  project,  service  on  its 
Route  32  Embarcadero  from  the  existing  terminal  at  Hyde  and  Beach 
Streets  to  the  Marin  County  Headlands  with  a  terminal  at  Fort  i 
Cronkhite  via  the  following  alignment: 

Fe.<  0,0.  ,  by 

Northbound:     Regular  route  to  Hyde,  then  Beach,  Polk, 
Northpomt,  Van  Ness,  Bay,  Fort  Mason  (turnaround  in  parking 
lot).  Franklin,  Lombard,  Letterman  Drive,  Lincoln,  Halleck, 
Mason,  Crissy  Field  Road,  McDowell,  Lincoln,  Plaza  Drive,  ,y  of  a 
Golden  Gate  Bridge   (US  101),  Alexander  off-ramp.  Bunker  Road, 
Baker-Barry  Tunnel,  Bunker  Road,  Mitchel  Road,  Terminal,  (Fort 
Cronkhite  parking  lot) . 

period  of  t.xie  and 

Southbound :     Fort  Cronkhite,  Mitchel  Road,  Bunker  Road, 
Baker-Barry  Tunnel,  Bunker  Road,  Alexander,  US  101,  Plaza  Drive, 
Lincoln,  McDowell,  Crissy  Field  Road,  Mason,  Halleck,  Lincoln, 
Letterman,  Lombard,  Franklin,  Fort  Mason  (turnaround  in  parking 
lot).  Bay,  Van  Ness,  Northpoint,  Polk,  Beach  to  Hyde,  then  resume 
regular  route;  and  I- n-ri.nc  skill  ^iud  ^.^  '-hc^         ...  a..: 

WHEREAS,  The  demonstration  project  will  operate  on  weekends 
and  holidays  only,  during  the  summer  of  1975;  cind 

WHEREAS,  Additional  time  can  be  provided  by  the  elimination 
of  the  turnaround  in  the  Fort  Mason  parking  lot  and  possible;  i^c^ 
adverse  impacts  on  the  residential  section  of  Franklin  Street 
between  Bay  and  Lombard  can  be  precluded;  now,  therefore,  be  it 

RESOLVED,  That  Resolution  75-0186  is  amended  to  provide 
the  alignment  of  the  temporary  Route  32  Embarcadero  in  the 
vicinity  of  Fort  Mason  as  follows:   he  Mursicipal  Railway  to 

arrays  ,  .Northbound :     Northpoint  to  Van  Ness  to  Lombards  in  the 

Smi th soSouthbo und :     Lombard  to  Van  Ness  to  Northpointtisr® , 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public.  Utilities  Commission 

f  [  J  U  M  E  lO  1975  '  /  /  /^ 

at  ns  meeting  oj  I  :    /   .  '^    ^  ,  // 

Secretary  and  Assistant  G^^eral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No — L*J.  1££Lj-±JL 


WHEREAS,  Pursuant  to  Resolution  No.  75-0188,  adopted 
May  13,  1975,  the  San  Francisco  Public  Utilities  Commission 
authorized  participation  by  the  Municipal  Railway  in  the  annual 
Festival  of  American  Folklife  conducted  in  Washington,  D.C.,  by 
the  Smithsonian  Institute;  and 

WHEREAS,  Said  participation  will  involve  the  display  of  a 
Municipal  Railway  cable  car  during  the  July  ^  -  1975, 
period  of  the  Festival;  and 

WHEREAS,  The  Smithsonian  Institute  has  requested  the 
further  participation  in  the  event  of  a  Cable  Car  Division  grip- 
man  with  recognized  bell-ringing  skill  and  a  shopman  with 
significant  experience  with  cable  car  operation;  and 

WHEREAS,  Participation  of  these  individuals  can  be 
accomplished  at  no  expense  to  the  City  and  without  adverse  effect 
on  service  to  the  cable  car  system;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
authorizes  the  General  Manager  of  the  Municipal  Railway  to 
arrange  for  participation  by  the  aforesaid  individuals  in  the 
Smithsonian's  Festival  during  the  required  period  of  time. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission^ 
at  its  meeting  of.  

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nr>     ^  ^  !_!!_Lii''*^ 


RESOLVED,  That  this  Commission  on 
the  recommendation  of  the  General  Manager  of 
Public  Utilities,  Department  Managers,  and 
the  City  Attorney,  hereby  approves  compromise 
settlements,  month  of  April, 1975,  total 

.CI'';"'*  !>■!  » 

amount  billed:     $5,417.23;  total  compromise 
settlements:    $2,976.55;  and  approves  collec- 
tions,  month  of  April,  1975,  in  the  amount  of 

$7,110.91  for  pajrment  of  damage  claims  which 

>er  Re^oiv:ine  Fund  l?a.vr,\^- ni.  Rf-':q       t-k  Mos, 

the  tJunicipal  Railway  has  against  miscellaneous 

debtors,  per  list  of  May  7,  1975. 

2^19,   -lh2%f  2632. 


i  herehy  certify  that  the  foregoing  resolution  was  adopted  hy  the  Puh]iic JUtilities  Commission^ 

at  its  meeting  of  


Secretary  and  Assistant  General  Manager 


PUELIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OP  SAN  rRANCISCO 


RESOLUTION  No. 


m6 


''ion; 


RESOLVED,  That  this  Cominission  hereby 
approves,  in  accordance  with  Resolution  No.  73-0400, 
adopted  October  23,  1973,  pa3mient  of  claims  in  amount 
of  $45,737.27,  made  by  the  Municipal  Railway,  month  of 
Aprils  1975,  per  Revolving  Fund  Payment  Requests  Nos. 
7502,  75-2,  7525,  7543,  7550  and  Request  for  Warrant 
Nos.     2614,   261S,   2619,  2625,  2632. 


rther 


■ 'h  time 


the  Boaid 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  iu  meeting  of.  ^  ft  H  ?3  g  -t  :-v  .^^g  ^  /"/^ 


Secretary  and  Assistant  Geperal  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.^  ^  ^  -  '■ 


WHEREAS,  a  judgment  granting  a  peremptory  writ  of  mandate  was  signed  and  a 
peremptory  writ  was  issued  requiring  payment  of  certain  sums  to  the  Transport 
Workers  Union  Trust  Fund;  and 

WHEREAS,  the  City  Attorney  has  recommended  against  appeal  of  this  action; 

and 

WHEREAS,  funds  are  not  presently  available  for  payment  of  this  judgment, 
now,  therefore,  be  it    .  .  .      ^^^^     ,  :  ^^^^^^ 

RESOLVED,  that  this  Commission,  upon  the  recommendation  of  the  City 
Attorney  as  provided  in  charter  section  3 o 597,  accepts  the  judgment  entered  in 
Superior  Court  Action  Nd.  685-141  ;  and  be  it  further -j^qq^  ^^g- 

RESOLVED,  that  this  Commission  declares,  pursuant  to  charter  section  2.301, 
that  an  emergency  condition  exists,  to  wit:  Action  required  to  comply  with  time 
limitations  established  by  law;  and  be  it  further   '     '  ' " ^" 

RESOLVED,  that  this  Commission  requests  the  Mayor  to  recommend  to  the  Board 
of  Supervisors  Municipal  Railway  emergency  supplemental  appropriation  in  the  amount 
of  $91,850  for  payment  of  judgment  obtained  by  the  Transport  Workers  Union  Trust 

'"u"^''  ng  a  cc  e 

ia  vxmi  ot  the  afo::;-  ne^, 
>   said  sum  being  50%  o.. 

^  area  for  the  years  19  66-i.  .  and 

-s  of  this  cas@y  the 
; .  ' ncisco  re- 


li  s s  ion  *  s  poii cies ;. 


:s  to 

of  .  . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  iu  m.«m«  of  i    JUNE  1  0  1975   


Secretary  and  Assistant  General  Manager 


I 


i  f 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

75-0^^45 


RESOLUTION  No. 


WHEREAS,  This  Commission  authorized  by  ResolutioH;^^ 
No.  65-0049  adopted  on  January  19,   1965  the  issuance  of 
a  Revocable  Land  Use  Permit  to  the  City  of  Mountain  View 
for  recreational  use  in  connection  vzith  Mountain  View 
Recreation  Center,  Renggtprff  fnd  Cris^nto  Avenue  in 
Mountain  View,  and  '      /  .  v 

WHEREAS,  Section  of  said  Perroit  states  that  the., 
City  and  County  of  San  Francisco  shall  npt  be taxed  and 
assessed  for  the  subject  permit  area;  . and 

WHEREAS,  Said  Public  Utilities  Resolution  states 
"fee  waived  in  consideration  of  a  public  agency";  and 

WHEREAS,  Upon  discovery  of  the  fact  that  the  area 
under  permit  was  being  taxed  by  the  County  of  Santa 
Clara,  the  City  and  County  of  San  Francisco  immediately 
billed  Permittee  on  December  1,  1971  for  100%  of  taxes 
levied  from  1966-19  72  and  thereafter  for  each  addition- 
al accruing  annual  tax  liability;  and 

WHEREAS,  Subsequent  to  the  initial  billing,  exten- 
sive efforts  have  been  made  to  effect  collection  of  the 
purported  monies  owed;  and 

WHEREAS,  The  Permittee  contends  that  the  intent 
of  the  wording  contained  in  the  Permit  pertaining  to 
taxes  does  not  clearly  establish  Permittee's  liability 
for  reimbursement  of  all  taxes;  and  ,  .  , 

WHEREAS,  Extensive  negotiations  vrith  the  Permittee 
have  culminated  with  said  Permittee  offering  a  compromise 
settlement  whereby  he  agrees,  in  view  of  the  aforementioned, 
to  pay  the  sum  of  $6  ,0  41.70  ;   said  sum.  being  50%  of  taxes 
levied  against  the  permit  area  for  the  years  1966-1975;  and 

WHEREAS,  Upon  review  of  the  m.erits  of  this  case,  the 
City  Attorney  of  the  City  and  County  of  San  Francisco  re- 
comm.ends  said  compromise  offer  be  accepted;  and 

WHEREAS,  Permittee  further  requests  that,  hence- 
forth, he  be  responsible  for  reimbursement  of  50%  of  taxes 
and  assessments  levied  against  the  permit  area  in  accordance 
with  present  Public  Utilities  Com.mission '  s  policies; 

NOW,  THEREFORE,  be  it  ' V v 

RESOLVED,  That  this  Commission  hereby  consents  to 
and  authorizes  the  acceptance  of  the  sum.  of  $6,041.70  from 
the  City  of  Mountain  View  as  settlement  in  full  of  said 


I  hereby  certify  that  the  foregoing  resolution  was  adoptecf  iy  Ihe  Puhhc  Utilities  Commissio;^ 


Secretary  and  Assistant  Grneral  Manager 


Ci 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  £^  l^/-  ' 


.:0 


P 


'''I),  That  on  "^ndr-ition  of  th*»  /;*r.p 0-^,^1  M^-nniM -^f 

Permittee's  liability  for  payment  of  taxes  for  the  tax  years 
1966-1975  inclusive  under  the  Land  Use  Permit  as  mentioned 
hereinabove;  and  -t 

w'ai  ;.ns1:  '  q  af  ar^  or  will  b  :• 

BE  IT  FURTHER  RESOLVED,   That  upon  payment  of  the  : 
aforementioned  sum  of  monies,  the  Commission  consents  to 
and  authorizes  the  General  Manager  and  Chief  Engineer, 
San  Francisco  Water  Department  to  reissue  said  Land  Use  '^'J  (;;ment 
Permit  with  Section  17  modified  to  read,   ''Permittee  shall 
reimburse  the  City  for  fifty  (50)   percent  of  all  taxes  and 
assessments  on  the  subject  permit  area". 

^  .00 


74 

.  ,^   ije  Lowe 

/an,     74  C 

m  of  The:. 

livan  Jr. ,  a  minor 


H~13  1-3 

78 


3-16-75 


A 

B 


c?, 250. CO 
1,812.78 


-1    9-6  1-3-75 


A 


3,595.00 


:;rj.t;ed  Settlements  -  CA  Office 


^  'jce  Blakely 
Terry  Dodd 

Betty  Glover 


Robin  Hackett» 
now  an  adult 


Letitia  Ha: 


Evelyn  A 


Lien  K. 


Bor  Ot.an  Lam 


72  B  0457-2 
S20,000.00 

70  c  0544-3 

S100,000.00 
(co->deft  to  pay 

72  I'  0184-1 
123,000.00 


9-1-72 
18-3  6-1.5-71 

ai, 250.00) 

1-3  7-14-72 


A 

A 


o 


,300.00 


3,750.00 


(A  $1,700) 
(B  I  300) 


72  C  0413-2    1-3  4-20-73 
$100,000.00 
(co-deft  to  pay  $6,230.00) 


71  T  0422«-4  6-3+ 
$75,000.00 

(co-deft  to  pay  same) 

72  B  2579-1  2-7 
$50,000.00 


9-15-71  A 


6-13-73 
6-1^ 


A 


/-72 


0868-1  3-9 
$50,000.00 
efts  to  pay  $4,000.00  total) 


71  C  opT^-i 
$50 


■  71 


'"1 


A 
A 


2,000.00 
7,500.00 

4,300.00 

4,,  000.00 
2,000.00 

1,750.00 


ill  hereby  certify  that  the  foregoing  resolution  was  adopted  by^the  Public  Utilities  Commission 


I       •  .,  ■         •  ,        ■      ■  ■  ■  1^ 
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PUBLIC  UTILITIES  COFMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  75-0222-MR 


6-10-75 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt .No . 
8c  Prayer 


Type 


Non-litigated  Settlements 
Laurel  Jackson 


74  B  0575-1  2-7 
S50,000.00 


State  Farm  Auto-  74  B  1684-15  1-5 

mobile  Insurance  Si, 812. 78 

Company  as  subrogee 
of  insured  Jacqueline  Lowe 


Accident 
Date 


9-24-74 
5-16-75 


PI/ 
PD 


A 


B 


Settlement 

;  2,250.00 

1,812.78 


Thomas  A^  Sullivan, 
father  and  natural 
guardian  of  Thomas 
Ao  Sullivan  Jr. ,  a  minor 


74  C  0284-1 
S5,000.00 


9-6  1-5-75 


A 


5,595.00 


Litigated  Settlements  -  OA  Office 
Joyce  Blakely 


Terry  Dodd 


Betty  Glover 


Robin  Hackett, 
now  an  adult 


Letitia  Hart 


72  B  0457-2  2-7  9-1-72 
$20,000.00 

70  C  0544-5  18-5  6-15-71 
$100,000.00 

(cO"deft  to  pay  $11,250. 00) 


A 
A 


2,300.00 
3,750.00 


72  T  0184-1  1-3 
$25,000.00 


7-14-72 


(A  $1,700) 
(B  $  500) 


4-20-73  A 


72  C  0415-2  1-3 
$100,000.00 

(co-deft  to  pay  $6,250.00) 

71  T  0422-4  6-3+  9-15-71 
$75,000.00 

(co-deft  to  pay  same) 


Evelyn  Ao  Hipskind 
Yuen  Kam  In son 


72  B  2579-1  2-7 
$50,000.00 


6-15-75 


6-17-72 


71  S  0868-1  5-9 
$50,000.00 
(co-defts  to  pay  $4,000,00  total) 


Sor  Chun  Lam 


71  C  0213-1  5-6 
$50,000.00 


Jeanie  Lee;  and 
Soon  Lee  indivi- 
dually and  as  guardian 
ad  litem  of  Edmond 
Lee,   a  minor 


71  C  0232-4  1-3 
$15,000.00 


10-  26-71 

11-  3-71 


A 

A 
A 

A 
A 


2,000.00 


7,500.00 


4,500.00 


4,000,00 


2,000.00 


1,750.00 

3,500.00 


_  1  - 


(continued) 
6-10-75 


1 


75-0222-MR 


6-10-75 


Claimant 

Jorge  Alberto 
Kartell 

Itodessa  Mitchell 


Acdt .No « 
&  Prayer 


Accident 

Date 


72  T  1186-2  1-3 
$25,000.00 


72  B  0556-3  6-3 
$100,000.00 
(co-deft  to  pay  $5,821,86) 


2-16-73 
9-15-72 


PI/ 
PD 

A 


Settlement 

;  5,750.00 

5 , 500 . 00 


Cynthia  McDowell 
individually  and  as 
guardian  ad  litem 
of  Dominique 
McDowell,  a  minor 

Nancy  A.  Plummer 
Anita  Poll 
Vera  Spitaleri 


Thomas  Tierno 


Judgments  ,_. 
None 


72  B  0994-1     2-7  11-8-72 
$100,000.00  (Cynthia) 
72  B  0994-2     2-7  11-8-72 
$100,000.00  (Dominique) 


71  C  0036-1  1-6+  7-21-71 
$100,000.00 


(A  $1,230) 

(A  $  750) 

2,000,00 


72  T  0455-1  2-7 
$10,000.00 


10-2-72  A 


A 


75  B  0725-2    6-3-1-  9-29-75 
■  $65,000.00 
(co-deft  to  pay  $6,670.72,  and  City  to 
waive  hospital  lien  of  $161.60) 

72  S  0579-1    12-1    1-26-73  A 
$500,000.00 
(co-deft  to  pay  same,  and  State  to 
dismiss  suit  for  MediCal  "bills) 


7,000c00 
3,000.00 
1,667.69 


1,900.00 


$  65,775»47 


Total  settlements:  20 


Appro.  4. 753. 804 e 000  ji^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  June  10,  1975 » 


Secretary  anH~^Assistant  General  Manager 

-  2  - 


6-10-75 


o   tHIS  PRINT  COVERS  CALENDAR  ITEM  NO- 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 


DEPARTMENT 


San  Francisco  Municipal  Railway 


BRIEF  DESCRIPTION: 

Realign  portion  of  Route  32-Embarcadero  extension  to  Fort  Cronkhite. 


EXPLANATION: 

The  Public  Utilities  Coramission  at  its  meeting  of  May  13,  1975,  approved 
a  temporary  extension  of  Route  32-Embarcadero  to  Fort  Cronkhite,     The  service 
will  commence  June  22,  1975.     The  routing  of  the  subject  extension  encompassed 
a  rather  circuitous  alignment  in  order  to  permit  access  to  Fort  Mason.  The 
description  of  the  affected  route  alignment  is  as  follows: 

Northbound--Northpoint ,  Van  Ness,  Bay,  Fort  Mason  (turnaround  in  parking  lot), 
Franklin,  Lombard. 

Southbound- - Lombard ,  Franklin,  Fort  Mason  (turnaround  in  parking  lot) ,  Bay, 
Van  Nesis,  Northpoint. 

It  is  felt  that  by  eliminating  the  turnaround  via  the  Fort  Mason  parking 
lot,  and  allowing  a  stop  at  Van  Ness  and  Bay,  additional  time  can  be  provided 
without  sacrificing  convenient  access  to  the  Fort  Mason  entrance. 

It  is  also  felt  that  possible  adverse  impacts  on  the  residential  section 
of  Franklin  Street  between  Bay  and  Lombard  would  be  precluded  by  routing  the 
coaches  via  Van  Ness  Avenue. 

It  is  therefore  recommended  that  the  routing  of  the  subject  extension  in 
the  vicinity  of  Fort  Mason  be  as  follows: 
■   Northbound- -Northpoint ,  Van  Ness,  Lombard. 
Southbound--Lombard,  Van  Ness,  North  Point. 


ENCLOSURES:  (List  numerically  and  by  title) 

1.  P.U.C.  Resolution. 

2.  Route  Map. 


APPROVALS: 


>l'^^^2-i^.^<^^^  :  Department  Head 


Ag^Gt^ED  PUC  CALENDAR  bAl'E 


ecretary,  PUC 
4''Asst.  GM  (Fin.) 
General  Manager 
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PUDL5C  UT5LETIES  C0^-^.MISS\0U 

CITY  AND  COUNT/  OF  EAN  FTtAriCISCO 
RESOLUTION  No  


V7HEREAS,  The  Public  Utilities  Coiraiiission  by  Resolution 
75-0186  f  adopted  May  13.,  1975,-  authorized  the  Municipal  Railv/ay 
to  extend,  as  a  sumiTier  demonstration  project,  service  on  its 
Route  32  Embarcadero  frora  the  existing  tem\inal  at  Hyde  and  Beach 
Streets  to  the  Marin  County  Headlands  v/ith  a  terminal  at  Fort 
Cronkhite  via  the  follov/ing  alignment: 

Northbound:     Regular  route  to  Hydep  then  Beach,  PoJ.k, 
Northpomt,  Van  Ness,  Bay,  Fort  Mason   (turnaround  in  parking 
lot),  Franklin,  Lombard,  Letterman  Drive,  Lincoln,  Halleck, 
Mason,  Crissy  Field  Road,  McDowell,  Lincoln,  Plaza  Drive, 
Golden  Gate  Bridge   (US  101),  Alexander  off-ramp,  Bun]i:er  Road, 
Baker-Barry  Tunnel,  Bunker  Road,  Mitchel  Road,  Terminal,  (Fort 
Cronkhite  parking  lot) . 

Southbound:     Fort  Cronkhite,  Mitchel  Road,  Bunker  Road, 
Baker-Barry  Tunnel,  Bunker  Road,  Alexander,  US  101,  Plaza  Drive, 
Lincoln,  McDowell/  Crissy  Field  Road,  Mason,  Halleck.  Lincoln, 
Letterman,  Lombard,  Franklin,  Fort  Mason   (turnaround  in  parking 
let),  Bay,  Van  Ness,  Northpoint,  Polk,  Beach  to  Hyde,  then  resume 
regular  route;  and 

WHEREAS,   The  demonstration  project  will  operate  on  weekends 
and  holidays  only,  during  tiie  summer  of  19  75?  and 

WPHilREAS,  /Additional  time  can  be  provided  by  the  elimination 
of  the  turnaround  in  the  Fort  Mason  parking  lot  and  possible 
adverse  impacts  on  the  residential  section  of  Franklin  Street 
betv^een  Bay  and  Lombard  can  be  precluded^   novj,  therefore,  be  it 

RESOLVED,  That  Resolution  75-0186  is  amended  to  provide 
the  alignment  of  the  teraporary  Route  32  Em.barcadero  in  the 
vicinity  of  Fort  Mason  as  follows: 

Northbound:     Northpoint  to  Van  Ness  to  Lombard 

Southbound:     Lombard  to  Van  Ness  to  Northpoint 


j  i:erchy  certify  that  the.  foregoing  resolution  ioas  adopted  hy  the  Puhlic  Utilities  Commi^ision 


izs.  rncctino  of 


Secretary  ay\d  Assistant  General  Ivlanac'cr 


HETCH      HETCHY      WATER      AND  POWER 

MEMORANDUM 

DATE:     June  5,  1975 

TO:  JOHN  D.  CROWLEY 

General  Manager 

FROM:  ORAL  L.  MOORE 

General  Manager 

SUBJECT:     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 

Highlights 

Due  to  a  cold  spring,  the  annual  runoff  commenced  late  this  year,  not  starting 
until  mid=May,     Although  reservoir  storage  at  this  time  is  only  667o  of  last  year's 
storage,  conditions  for  both  water  and  power  generation  must  be  considered  as 
excellent  because  of  the  above- average  winter  snow  pack. 

Hetch  Hetchy  Reservoir  is  assured  of  spilling;  and  releases  are  being  increased  to 
provide  for  maximum  power  generation  at  Kirkwood  Powerhouse,  stablized  stream  flow 
for  fishing  in  the  Tuolumne  River  and  minimum  spill  at  0 ' Shaughnessy .     Lake  Eleanor 
is  completely  filled  and  is  now  spilling.     Lake  Lloyd  is  also  expected  to  fill  and 
the  power  draft  for  Holm  Powerhouse  has  been  increased  in  order  to  obtain  the  most 
benefits  from  the  impounded  water  and  the  remaining  snow  pack.    Don  Pedro  Reservoir, 
although  higher  than  last  year  at  this  time,  probably  will  not  completely  fill 
this  year,  because  of  higher  than  average  releases  by  the  Modesto  and  Turlock 
Irrigation  Districts. 
HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Storage  in 

Per  Cent 

Storage  in 

Per  Cent 

Capacity  in 

Acre  Feet  on 

of 

Acre  Feet  on 

of 

Reservoir 

Acre  Feet 

June  1,' 1975 

Capacity 

June  1,  1974 

Capacity 

Hetch  Hetchy 

360,400 

228,820 

63 

322,440 

89 

Lake  Lloyd 

268,800 

175,428 

65 

238,708 

88 

Lake  Eleanor 

27 ,100 

26,920 

99 

24,751 

91 

656,300 

431,168 

76 

585,899 

89 

-1- 


Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the  average 
daily  aqueduct  delivery  of  water  to  the  Water  Department  was  increased  from 
approximately  160  to  240  mgd  on  May  15,  1975. 
Power  Production 

During  the  month  of  May,  Moccasin,  Dion  R,  Holm  and  Robert  C.  Kirkwood  Powerhouses 
generated  46o410,  89.238  and  55.792  million  kilowatthours  respectively  for  a  total 
of  191«440  million  kilowatthours,  having  a  value  in  excess  of  $1,620,000. 


HETCH  HETCHY  ENGINEERING 


HH-443    Moccasin  Dam  Spillway,     Plans  and  specifications  have  been  completed  and 
are  being  processed  towards  advertisement  in  June  1975. 

HH-477    Moccasin  Penstock  Valve  House.     Plans  and  specifications  are  being 
reviewed  and  checked. 

HH-°494    Replace,  Repair  and  Paint  Steel  Trolley  Poles.     Contract  plans  and  specifi- 
cations are  completed.     A  cooperative  pole  painting  contract  with  PG&E  is  under 
negotiation. 

HH°497    Church  Street  from  22nd  to  30th  Street  -  Ifnderground  Duct  System.  Design 
work  and  plan  preparation  is  in  progress. 

HH°503    Taraval  Street,  20th  to  46th  Avenue  ~  Underground  Duct  System.     Final  plans 
and  specification  preparation  delayed  pending  decision  on  location  of  Taraval 
Substation. 

HH-°504    Moccasin  Regulating  Reservoir,  Deepen.     Studies  of  detailed  requirements 
and  criteria  being  made.     Alternate  methods  are  under  study. 

HH°507    Cherry  Road,  Resurface,  Intake  to  Upper  Granite  Creek.     Contract  plans 
and  specifications  are  being  prepared. 

HH-511     San  Joaquin  Pipeline  No.  2,  Repair  Lining.     Research  into  repair  materials 
and  methods  is  being  conducted. 


HH-518    Tesla  Portal,  Furnish  and  Install  Overflow  Shaft  Extension.,  Contract 
advertised  for  bid  on  April  25  and  26,  1975.     Bid  opening  date  extended  two  weeks. 
HH-523    Judah  St.,  20th  to  40th  Avenue  -  Underground  Duct  System.     Further  design 
work  and  plan  preparation  progress  is  contingent  on  coordinations  with  DoP.Wo's 
future  street  work  plans. 

HH-525     Sutter  St.,  Presidio  Ave,  to  Leavenworth  St.  -  Underground  Duct  System. 
Design  work  and  plan  preparation  is  in  progress. 

HH-527  Haight  St.,  Fillmore  St.,  Church  St.  and  Others  -  Underground  Duct  Systems. 
Design  work  and  plan  preparation  is  in  progress. 

Project  Engineering 

Design  calculation  and  drawing  preparations  were  performed  for  ladder  and  platform 
installation  in  old  Moccasin  powerhouse. 

POWER  IMPROVEMENT  PROGRAM 
Electrification  Project 

The  consultant,  PBGH,  continue  work  on  contract  plans  and  specifications.  Bids 
were  received  on  May  15,  1975  for  Contract  HH-521,  Market  Street  Subway  Electri- 
fication, Embarcadero  Station  to  Duboce  Portal.     The  contract  was  awarded,  subject 
to  UMTA  approval,  on  May  27,  1975  to  Amelco  Electric  who  submitted  the  low  bid 
of  $1,077,000. 

Final  contract  documents  for  the  electrification  portion  of  Contract  MR-622,  Twin 
Peaks  Tunnel  Electrification,  Structural  Repairs  and  Improvements,  were  transmitted 
to  TIP.     The  contract  was  advertised  on  May  31,  1975.     Bids  are  scheduled  to  be 
received  on  July  9,  1975. 
Substation  Proiect 


The  consultant,  Bechtel,  continued  work  on  contract  plans  and  specifications. 
Hetch  Hetchy  staff  completed  review  of  plans  and  specifications  at  the  857o  level 
for  Contract  HH-522 ,  Downtown  Civic  Center  and  Church  Substations  -  Installation 
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of  Electrical  Equipment .  Comments  were  transmitted  to  the  consultant  for  incorpo- 
ration into  the  final  contract  documents  which  are  scheduled  to  be  submitted  early 
in  June . 

Amendment  No.  2  to  the  existing  professional  services  agreement  was  negotiated 
with  the  consultant.     The  amendment,  which  provides  for  additional  professional 
services  not  covered  under  the  agreement  or  amendment  No.  1  to  the  Agreement,  was 
approved  by  the  PUC  on  May  27,  1975  and  was  forwarded  to  UMTA  for  approval. 

The  design  for  the  Carl  Substation  building  received  Phase  III  (final)  approval 
by  the  San  Francisco  Art  Commission. 

The  Laguna  Honda  and  Judah  Substation  buildings  were  reviewed  by  the  Civic  Design 
Committee  of  the  Art  Commission  for  Phase  III  approval  and  are  on  the  agenda  for 
the  Art  Commission  meeting  June  2,  1975. 

Approval  for  use  of  either  of  the  two  alternative  Taraval  substation  sites  was 
received  from  IMTA,  the  Parkside  District  Improvement  Club,  and  the  Parkside- 
Taraval  Merchants  Association  Inc. 

A  coordination  meeting  was  held  with  City  Real  Estate  Department  to  review  the 
status  of  acquisition  of  Randolph,  Fillmore  and  Taraval  Substation  sites.     A  work 
order  was  issued  to  provide  additional  funds  to  Real  Estate  Department  to  cover 
anticipated  cost  of  their  services. 
Control  and  Communication  Project 

The  consultant,  Systems  Control,  Inc.   submitted  the  preliminary  report  required 
under  the  contract.     The  report  is  currently  being  reviewed  by  Hetch  Hetchy  staff. 
Feeder  Undergrounding 

Work  continued  on  the  plans  for  duct  lines  for  feeder  undergrounding.     (See  Hetch 
Hetchy  Engineering  Section) , 


J 
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Overhead  Modifications 

Work  continued  on  the  preparation  of  plans  and  specifications  for  Contract  HH--517 
for  trolley  pole  replacement,  overhead  trolley  wire  reconstruction  and  feeder 
undergrounding  on  Junipero  Serra  Boulevard  from  St.  Francis  Circle  to  Ocean  Avenue. 
This  work  will  follow  the  track  reconstruction,  Contract  MR=-595R,  and  will  include 
street  lighting  work.     The  scope  of  this  contract  has  been  expanded  to  include 
underground  cable  installation  on  Ocean  Avenue  and  West  Portal  Avenue. 

Contract  MR-GZl  for  Additional  Storage  Tracks  =  Upper  San  Jose  Avenue  Yard,  which 
includes  trolley  overhead  work,  was  advertised  by  TIP  on  May  22,  1975.     Bids  are 
scheduled  to  be  received  on  June  12,  1975. 

Work  continued  on  the  preparation  of  plans  and  specifications  for  trolley  overhead 
work  and  underground  duct  lines  to  be  included  in  Contract  MR-620,  "K"  Line,  Ocean 
Avenue  at  Route  280  Overpass,  Track  Reconstruction  and  Power  Facilities. 
Transit  Power  Engineering 

Work  continued  on  the  preparation  of  plans  and  specifications  for  the  relocation 
of  overhead  facilities  on  Mission  Street,  Beale  to  So.  Van  Ness,  and  4th  Street, 
Market  to  Townsend,  in  implementation  of  the  "Transit  First"  program. 
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n  I  N  U  T  s 


PUBLIC  UTILITIES  CORMIS'^IOH 
CITY  /uTD  CQUiiTY  OF  GAI'  FPviWCISCO 

Joseph  L.  7Vlioto,  Mayor 

Roon  2^2,  City  >'all 
2s 30  poOc 


Jmie  24,  1975 

COi-MISSIOHERS 
K.  Welton  Flynn,  President 
Joseph  P.  Byrne,  Vice  President 
Joseph  J,  Diviny 
Henry  E,  Bernan 
Dennis  ¥»  Carey 


DEPARTIiEI-ITS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


Accounts 
Public  Service 
Personnel  s  Safety 
TransDortation 


John  D,  Crowley 
GilJi-TERAL  BiAIIAGER  OF  PUBLIC  UTILITIIZ-S 

Thomas  Go  Flynn 

SECRETARY  Aix^D  ASSISTANT 
GEtvIERAL  MAllAGER,  ADHIWISTRA-TIVE 


75-124 


Call  to  Orders  2 s 32  o„m„ 

Presents  Connissioners  H.   Helton  Fl3mn,  Jo-Geph  P.  ivrne, 

Joseph  J.  Diviny,  Henry  E,  Servian,  Dennir,  V,  Carey 

Tfcie  minutes  of  the  regular  raeeting  of  the  Commission  heir'  June  10,  1975 
we  re  app  ro  ve  d « 


RESOLUTIOIJ  On  motion  of  '^yrne ,  seconded  by  Diviny,  the 

1^0.  following  resolution  was  adonted; 

75-0246     11  PuJolic  Hearing  -  Droposad  anplicaticn  '^dth  U.  So 

Department  of  Transnortation  for  rrrant  under 
Urban  Mass  Transportation  Assistance  Act  of  1964 
as  amended  for  financial  assistance  for  Municipal 
Rail^.7ay  operational  sunnort  1974-75  and  1975-76 » 


and 


Public  Hearing  -  Droposed  clain  for  transit  aid 
funds  available  under  Constitution  of  the  State 
of  California  to  provide  the  local  share  for 
projects  included  in  the  Municipal  Railway 
Transit  and  Syste  i  Improvement  Progra?^s 

Vote  I     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Byrne,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

75-0247    H  Award  of  HH  Contract  ITo.  519  -  Tesla  Portal  over- 

flow shaft  extension      Dalzel  Corporation  of 
Emeryville 

Votes     J^^es-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Byrne,  seconded  by  Carey,  the 
following  resolution  vias  adonteds 

75»02  48    H  Award  of  BLHP  Contract  Ho.   191  -  maintenance  and 

repair  of  City-owned  street  lighting  system  1975=- 
1976  -  Lease-lite  Corporation,  San  Francisco 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Byrne,  seconded  by  Carey,  the 
following  resolution  was  adopted  § 

75-0249    H  Approving  collection  of  Bureau  of  Light,  Heat  and 

PoxAjer  damage  cla5.ms  -  Month  of  *Iay  1975  and 
abandonment  of  accounts  -  -ureau  of  Delinquent 
Revenue  o 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berraan,  Carey 
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On  motion 
f  olloxTTing 


of  Berman,  secon  lec'  by  Caray^  the 
resolution  T-rar.  adopted; 


75-0250  H 


75-0251  H 


75-0252  W 


75-0253  W 


75-0254  W 


75-0255  W 


Approving  amend-nent  to  PIP  agreement  PBOfiD^,  Inc, 
and  Gibbs  &  Hill,  Inc.,  a  Joint  Venture  ^ 
increasing  from  $530,000  to  $603,131,  the  design 
fee  for  electrification  of  Tarket  Street  Subv-ray, 
modifications  to  existing  rail  vehicle  trolley 
system,  tunnel  feeders,  and  related  -^ork. 

Votes     Ayes-Flynn,  Diviny,  Berman,  Carey 
IJo-  Byrne 

On  notion  of  Byrne,  seconded  by  Carey,  the 
following  resolution  was  adoDteds 

Completion  of  HH  Contract  HOo   4  04  -  replacing 
O'Shughnessy  Da<n  interior  lighting  systein  and 
authorizing  final  paynent  -  City  Appliance 
and  Flectric  Corapany,  contractor 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

Bid  Call    ID  Contract  Ho»  1572  -  laying  of  6-inch 
and  8-inch  ductile  iron  pipe  in  Lafayette  and 
ilain  Streets 

Votez     Ayes-Flynn,  Byrne,  Diviny,  Eer^.an,  Carey 


On  motion  of  Ber-ian,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

Bid  Call  -  WD  Contract   Jo.  1615  -  construction  of 
fences  on  "^ater  Department  properties  in  San 
ilateo  County, 

Votes     Ayes-Flynn,  Byrne,  FJiviny,  Berman,  Carey 


On  motion  of  Berman ,  seconded  by  Carey ,  the 
following  resolution  was  adopted s 

Bid  Call  -  ^"^D  Contract  IIo.  160  3  -  excavation  and 
repaving  for  water  service  trenches  -  required 
for  approximately  417  service  renewals  in  four 
separate  areas,  southeastern  section  of  City, 

Vote;     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  v?as  adopted s 

Award  of  "TD  Contract  /]o.  1^59  -  amount  $63,773.00 
Laying  of  3-inch  ductile  iron  main  in  Stevenson 
Street  between  3rd  and  4th  Streets  -  Dalton 
Construction  of  Foster  City. 
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Votes     Ayes-Flynn,  Byrne,  Diviny,  Beman,  Carey 


On  motion  of  3eman,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

Award  of  7D  Contract  ITo.   1654  -  ajnount  $79,479,00 
16-inch  ductile  iron  main  installation  in  Tcott 
Street  between  Pacific  Avenue  and  Filbert  Street- 
McGuire  and  Hester  of  Oakland 

Votes     Ayes-Flynn,  Byrne,  Diviny,  "srman,  Carey 


On  motion  of  Berr^an,  'seconded  by  Carey,  the 
following  resolution  vras  adopted? 

Award  of    TD  Contract  To.   166  3  -  A:aount  $19, 000 „ 00 
for  installation  of  a  bynass  connection  between 
existing  piping  in  Central  Pump  station  and  the 
Sutro  Force  main  -  r^cCrary  Construction  Company 
of  Foster  City« 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Bermiaji,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

Completion  of  •'^D  Contract  Wo.   166 H  -  16-inch 
and  12-inch  feeder  main  extension  -  17th  Street 
Rliode  Island  to  Hampshire,  and  Harold  Avenue, 
Ocean  to  Pruce  ivvenue  -  credit  modification 
$2,058o3n      and  Final  Payment  -  Dalton 
Construction  Comnany 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted? 

Completion  of  ■7D  Contract  MO,   16  36  -  cement 
mortar  lining  16-inch,  20-inch,  22-inch,  and 
24-inch  water  m.ains  in  Battery,  Sansome ,  Scott 
and  other  streets  -  authorizing  deduction  as 
liquidated  damages  -  Pay:mond  International  Inc., 
Centriline  Department,  contractor  -  approving 
execution  of  agreement  of  non-prejudice  regarding 
work  under  dispute. 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

Approving  extension  of  term  an  additional  5  years 
to  March  31,  1980  of  Right -of -I'Jay  Lease  with 
Earl  irJilms,  Martin  Wilms,  May  Domars ,  dha  El 
Rancho  Motel,  Millbrae  -  ajitending  lease 


75-127 


Votes     Ayes-Flynn,  Byrne,  Diviny,  Herman,  Carey 


On  piotion  of  Carey,  seconc'ed  by  3errrian,  the 
following  resolution  v/as  adopted? 

Approving  $09,682o53  credit  raodif ication  - 
Contract  MR  612  i/ith  AM  General  Corporation, 
contractor  -  100  transit  type  diesel  coaches. 

Vote;     Ayes-Flynn,  Byrne,  Diviny,  Herman,  Carey 


On  motion  of  Carey,  seconded  by  German,  the 
following  resolution  was  adopted? 

Completion  of  Contract  MR,   713  ~  repairs  and 
rebabbitting  'Washington -flason  Cable  Carbarn 
750  HP  Power  Reduction  Unit  -  approving  excess 
modification  of  $95.00  -  D.  'T.  iJicholson  Corpora 
tion,  contractor    ~  Authorizing  final  oayment 

Votes     Ayes-Flynn,  3yme,  Diviny,  Berman,  Carey 

On  motion  of  Carey,  seconded  by  Herman,  the 
following  resolution  v/as  adopted s 

Completion  of  Contract  UR  704  -  new  trolley  bus 
washer  at  Presidio  Bus  Yard  -  Authorizing  final 
payment  -  ilcl^usick.  Pool,  'iarsh.  Incorporated 
(il.P.iio,  Inc.),  contractor 

Votes     Ayes'-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Carey,  seconded  by  Berman,  the 
following  resolution  was  adopted? 

Completion  of  Contract  MR  708  -  new  trolley  bus 
v/asher  at  Potrero  Bus  Yard  -  authorizing  final 
payment  -    Jiegand  Engineering  Corporation, 
contractor 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

Authorizing  execution  of  professional  services 
contract  -  Foster  Engineering,  Inc.  of  San 
Francisco  -  design  of  the  extension  of  :"xmi  track 
level  through  vent  shafter  at  i3mbarcadero  Station 
Fee  not  to  exceed  $14,797  -  authorizing  accept- 
ance of  work  order  from  Redevelopment  Agency 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Barman,  Carey 
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On  motion  of  Beman,  seconded  by  Byrne,  the 
follov/ing  resolution  was  adonteds 


Approving  traveling  expense  vouchers  for  three 
Municipal  Railv/ay  employees  to  Kishawalca  Indiana 
for  purpose  of  bus  production  inspection. 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Ber^nan,  Garey 


On  motion  of  Berr.ian,  seconded  by  liyrne,  the 
following  resolution  was  adopted s 

Approving  traveling  expense  voucher  for  Deputy 
City  Attorney  to  Colorado,  IJexf  York,  and  Hew 
Jersey,  for  purpose  of  taking  depositions  in  cases 
involving  City. 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berman,  seconded  by  Byrne,  the 
following  resolution  X'^as  adopted? 

Approving  supplemental  appropriation  -  $13,013  - 
provide  funds  for  compensation  adjustment  of  one 
position  72  34  Transportation  Equipment  Shop 
Supervisor  -  Municipal  Railway 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  i3enaan,  seconded  by  ]3yrne ,  the 
followingLresolution  was  adopted? 

Approving  compromise  and  collection  of  Municipal 
Railway  claims  for  damages  against  miscellaneous 
debtors  -  $10,941.55  -  Honth'of  I2ay  1975  - 
approving  write-off  of  uncollectible  accounts 
receivable  -  ilonth  of  Ifay  1975  -  ATiount  $125 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 

On  motion  of  ilerman,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

Commending  Mr.  George  Rhodes-  San  Francisco 
Examiner  -  on  occasion  of  his  retirement 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berraan,  seconded  by  Byrne,  the 
follox^ing  resolution  v/as  adopted  s 

Comraending  Mr.  Lilburn  Brynard  Delaney  on  his 
retirement  as  an  S-102  iiotorman  of  the  liunicipal 
Railway  and  for  his  service  as  a  member  and  office 
of  Local  250A,  Transport  iJorkers  Union  of  Americao 
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Votes     Ayes-Flynn,  Byrna,  Diviny,  Bsrman,  Carey 


On  notion  of  Berman,  seconded  by  Carey,  the 
follov/ing  resolution  uaz  adopted? 

75-0273    H  Approving  the  execution  of  "Amendment  Agreement 

between  City  and  County  of  San  Francisco  and 
Pacific  Gas  and  Electric  Corapany  for  Dioposal 
of  iietch  iletchy  Power" 

Votes     Ayes-Flynn,  Byrne,  biviny,  Herman,  Carey 


On  motion  of  .ierniianj,  Geccnded  by  Carey,  the 
following  resolution  was  adopted s 

75-0274    H  Declaration  of  $1,000  ,000  Hatch  Iletchy    ^ater  and 

Power  surplus  for  fiscal  1975-76 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Bennan,  Carey 


On  raotion  of  .berman,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

75-0275    M  Awarding  Venaing  Machine  Agreement  for  fiscal 

year  ending  June  30,  197S  -  Freeco  Vending 
Service  Inc. 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


On  motion  of  Berioan,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

73-02 7G    M  Accepting  City  Attorney's  recoin}'^Liendation  to 

forego  further  appeal  procedures  regarding  a 
dismissed  Municipal  Rail\7ay  employee  reinstated 
by  court  and  approving  supplemental  appropriation 
for  back  salary  and  related  compensation , 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Ber-aan,  Carey 


On  motion  of  Berman,  seconded  by  Viyrne,  the 
following  resolution  was  adopted s 

75-0246-MR  Requesting  the  Controller  to  draw  warrants  in 

settlement  of  claims  against  tae  Municipal 
Railway  in  total  airiount  $684, 116 ,85 

Votes     Ayes-Flynn,  Byrne,  Diviny,  Berman,  Carey 


Copies  of  the  aDove  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Comraission . 


****** 
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Special  Order  of  Business  -  2  2  30  pom. 
PUJLIC  HLARIi-JG 

1)  Proposed  application  with  the  0.;:;,  Department  of  Transportation 
for  a  grant  under  Section  5,  of  Urban  i-ass  Transportation 
Assistance  Act  of  1964,  as  amended  by  the  national  i5.ass 
Transportation  Assistance  Act  of  1974,  for  financial  assistance 
for  iiunicipal  Railway  operational  support  1974-75  and  1975-76, 

2)  Proposed  claiia  for  transit  aid  funds  available  under  7\rticle  XXVI 
of  tha  Constitution  of  the  Stats  of  California  (Proposition  5) , 
1974-75  ano-  1975™7o,     'raese  funds  which  are  derived  from  State 
gasoline  taxes  v/ill  provide  the  local  share  for  projects 
included  in  the  iiunicipal  Railway  Transit  and  Systeiii  Improver  tent 
Programs,   (UilTA  Projects  lios.  CA-03-0043  and  CA"-03-0078j  o 

Coramission  President  il,    /elton  Flynn  opened  the  hearing  and  stated 
that  an  official  transcript  of  the  proceedings  tjould  ioe  raade  in 
conformance  with  federal  bepartraent  of  Transportation  requirements. 

In  keeping  with  capital  grant  application  procedures  ancl  requirements 
set  forth  by  the  DOT  directive.  Commission  Secretary  Thomas  G.  Flynn 
annomiced  extensive  efforts  were  made  by  staff  to  publicize  the 
meeting.     Hearing  notification  was  advertised  in  the  official  and 
minority  newspaper  publications,  and  notices  mailed  to  neighborhood 
merchants  associations,  civic  and  improvement  organizations,  and 
area  clubs »     Labor  unions  were  notified  individually. 

John  jJo  iiadden,  i^^unicipal  Railway  Chief  Accountant,  presented  an 
outline  of  tne  four  applications  for  grant  assistance  by  the  ; 
Muni cipal  Rai Iway . 

i'ir.  iiadden  noted  that  recently  enacted  legislation  enaloles  the 
i'iunicipal  Railway  to  apply  for  and  use  new  sources  of  funds  for 
botli  operations  and  capital  improvements . 

Tne  grants  request  operating  assistance  frora  the  national  I:ass 
Transportation  Assistance  Act   (i\f;«TA)   for  the  fiscal  year  1974-75  and 
1975-76  and  capital  assistance  in  the  forii  of  local  matching  funds 
for  capital  projects  already  approved  under  iiuni's  Transit  Improvement 
Program  (T.I, P.)  or  System  Improvement  Program  (S.I. P.), 

i'luni  operating  and  capital  budgets  are  adopted  after  a  process  of 
evaluation  and  revie^j  whicli  includes  public  hearings  by  the  Puijlic 
Utilities  Commission,  tiie  iiayor,  and  tiie  Board  of  Supervisors, 
In  tne  case  of  operating  assistance  under  the  JVTA  Act,  federal  funds 
are  available  to  aid  iiuni  in  funding  its  operating  deficit,  Jithout 
this  aid,  additional  funas  to  meet  deficits  would  have  to  come  from 
increased  ad  valorem  taxes  or  service  curtailment.     Should  iluni 
applications  be  approved,  this  aid  v/ould  approximate  $3,652,900  for 
1974-75.      Hiile  maximUia  potential  eligibility  for  1975-76  is  almost 
$9,7  million,  total  funds  available  to  the  San  Francisco  ioay  region 
will  probably  not  be  sufficient  to  meet  the  total  needs  of  all 
qualified  transit  operators?  and  the  actual  amount  received  will  be 
somei/Iiat  less  tiian  the  maximum  eligibility,     iiuni  intends  to 
aggressively  pursue  and  acquire  the  maximura  assistance  possible. 

Tne  HI'ITA  Act  allox^ed  federal  funds  to  be  used  for  operating  purposes 
for  tiie  first  time.     In  1974-75  the  Constitution  of  the  State  of 
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California  was  amended  to  allow  diversion  of  State  gasoline  taxes  to 
eligible  urban  mass  transit  capital  projects.     These  funds  may  be 
used  as  local  matching  effort  toward  federal  capital  grant  projects 
to  enable  completion  of  needed    capital  improvements  for  the  Muni 
without  the  need  to  increase  local  ad  valorem  taxes. 

Mr.  Madden  noted  that  coordination  among  the  California  State 
Department  of  Transportation   (CALTRANS) ,  the  Metropolitan 
Transportation  Commission   (M.ToC.),  the  San  Francisco  Department  of 
Public  Works   (D.P.W.),  the  San  Francisco  Planning  Commission,  and 
the  Municipal  Railway  is  a  requisite  for  diversion  of  these  so- 
called  "Article  26"  funds.     Preliminary  discussions  have  been  held 
and  are  continuing. 

The  Board  of  Supervisors  desires  that  the  Municipal  Railway  be 
accorded  high  priority  for  approval  and  funding  of  Drojects  eligible 
under  "Article  26"  as  expressed  by  their  resolution  25  3-75. 

However,  Mr.  Madden  said,  the  State  statute  did  not  provide  new 
or  additional  funding  but  allowed  only  a  trade-off  of  approved 
highway  projects  for  like  amount  in  mass  transportation  projects. 
State  aid  requested  for  eligible  mass  transit  projects  v/hich  have 
been  approved  after  public  hearings  by  the  Public  Utilities 
Commission  and  Board  of  Supervisors  is  approximately  $130,000  for 
19  74-75.     This  aid  will  become  available  by  diverting  funds  from  a 
project  for  resurfacing  of  19th  Avenue  from  the  San  Mateo  County 
line  to  Sloat  Blvd.     It  was  agreed  by  Caltrans ,  M.T.C.  and  D.P.-f. 
that  delay  of  this  project  would  not  significantly  affect  traffic 
flow  or  safety  on  this  route.     Funds  diverted  will  be  used  to 
partially  provide  the  local  matching  monies  for  reconstruction  and 
improvements  to  the  W-JUDAH  line  from  19th  Avenue  westerly. 

Agreement  on  specific  projects  in  19  75-76  which  may  be  diverted  for 
transit  purposes  has  not  been  reached.     The  proposed  projects  listed 
in  the  claim  application  represent  staff  proposals  in  priority  order. 
Should  some  of  these  projects  not  be  divertable  because  of  safety  or 
other  considerations,  the  amount  of  the  claim  would  be  reduced 
accordingly. 

Commissioner  Carey  asked  that  the  fourth  page  of  the  NMTA  . 
applications,  1st  paragraph,  stating  that  "These  capital  programs 
will  provide  the  citizens  of  San  Francisco  with  almost  a  completely 
new  and  certainly  a  vastly  improved  local  transportation  system,  be 
amended  to  read  'citizens  of  San  Francisco  and  the  bay  area' "  (words 
underscored  added) .     He  felt  it  important  to  point  out  that  while 
the  census  of  San  Francisco  is  685,000  population,  the  City  has  a 
working,  marketing,  and  touring  population  of  over  1.4  million 
persons  per  day  who  utilize  the  public  facilities. 

The  meeting  was  opened  for  statements  from  the  audience.  There  were 
no  statements  in  opposition  to  the  proposed  applications, 

Ms,  Dosh   'Jorth  of  #400,  59  3  iMarket  Street,  representing  Women  in 
Apprenticeship  Program  (I7AP)  ,  spoke  on  the  subject  of  recruitment 
and  hiring  of  women  in  the  implementation  of  this  money  for  these 
projects , 

Commissioner  Flynn  stated  that  all  contracts  let  by  the  City  and 
County  of  San  Francisco  are  subject  to  standard  non-discrimination 
employment  provisions  and  the  PUC  has  a  full-time  Employment 
Contract  Compliance  Officer,  Geroge  L.  Wewkirk,     Commissioner  Flynn 
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suggested  that  Mr.  iJewkirk  would  be  available  to  outline  affirmative 
action  steps  taken  by   JVIuni     and  the  PUC  in  this  regard.. 

Thereupon  the  Commission  unanimously  approved  the  transit  aid  grant 
applications,  and  authorized  the  General  Manager  of  Public  Utilities 
to  execute  required  documents  to  secure  the  funds  for  the  benefit 
and  use  by  the  San  Francisco  Municipal  Railway. 

A  complete  transcript  of  the  public  hearing  is  on  file  v/ith  the 
Secretary  in  the  offices  of  the  ?u"-lic  Utilities  Cc^imissicn. 

****** 

Resolution  WOo   75-0250 — Approving  amendment  to  Power  Improvement 
Program  professional  services  agreement  with  PoB.&D.,  InCo  and  Gibbs 
&  Hill,  InCo y  a  joint  venture,  increasing  total  payment  from 
$530,000  to  $603,131  to  provide  for  additional  professional  services 
in  the  design  of  electrification  facilities  of  Muni  Railway « 

0.  L.  Moore,  Hetch  Hetchy  '>ifater  &  Power  General  Manager,  explained 
that  this  additional  v/ork  is  due  to  a  change  in  City's  requirements 
concerning  the  location  of  overhead  trolley  suoport  poles  from  the 
original  centerline  locations  to  sidewalk  areas  along  West  Portal 
Avenue  between  Ulloa  and  St.  Francis  Circle «     The  contract  drawings 
were  80  percent  completed  using  center  poles ,  when  track  relocation 
decision  was  made  by  the  Transit  Improvement  Project  Committee 
(composed  of  members  of  D.P.W. ,  Muni,  City  Planning,  Police  and 
Hetch  Hetchy)  which  resulted  in  relocation  of  poles  to  sidewalk 
areas.     The  sidev/alk  poles  have  been  aoproved  by  the  West  Portal 
merchants,  the  Mayor's  Advisory  Committee,  and  the  Transit  Task 
Force. 

Commissioner  Berman  pointed  out  the  importance  of  the  community 
reaching  agreement  as  to  an  acceptable  plan  before  the  consultants 
engage  in  the  design  x^ork,  thus  preventing  costly  changes  in 
redesign  work.     Commissioner  Flynn  asked  that  staff  stress  this  as 
much  as  possible  in  its  discussions  with  the  agencies  involved. 


****** 


The  amendment  to  the  contract  was  approved  on  roll  call. 
Commissioner  Byrne  voted  "no"  on  this  item. 


****** 


MR  Calendar  Item  #5,  proposed  professional  services  contract  with 
Fay  Associates  of  Lexington,  Massachusetts  for  the  design  of  a 
completed  fare  collection  system  for  the  new  Muni  Metro  Subway,  was 
taken  off  calendar  for  further  information. 

George  Warfel,  registered  professional  engineer  (EE45  7)   raised  the 
question  whether  the  company  had  a  fully-qualified  engineer  licensed 
in  the  State  of  California  on  its  staff.     The  Commission  directed 
staff  to  malce  this  determination  and  report  backo 


75-133 


****** 


At  Commissioner  Flynn's  re^ue-'rt,  -^r.   '.■adden  gave      brief  report  on 
tlii  status  of  the  iiunicipal  Rail^/ay  claims  account,   fiscal  year  1^74-. 
1975.     Oi"  the  total  C-3,1  "billion  bud^oted,  trxs  Board  of  '"uper- 
visors  approved  $2,8  million,  and  subsequently  approved  a  SuDDleTnental 
Appropriation  of  $700,000  in  March  of  this  year.     There  is  presently 
a  balance  of  $3,500  which  will  be  spent  by  the  end  of  June  30, 
through  revolving  fund  payments.     However,  there  will  not  be  a  large 
backlog  of  cases  to  carry  into  next  fiscal  year,  as  had  been  the 
case  in  the  past. 


****** 


Resolution  No,   75-0273--Approving  Amendjnent  Agreement  between  City  and 
the  Pacific  Gas  and  Electric  Company  for  the  disposal  of  Hetch  Hetchy 
power,  effective  August  1,  19  75,  and  terminating  June  30,  19  85, 

Mro  Moore  explained  that  the  agreement  dated  Harch  14  ,  19  45  betv-reen 
City  and  PG&E,  known  as  the  "liain  Contract",  and  subsequent  amendments 
which  provide  among  other  things  for  the  wheeling  of  Hetch  Hetchy 
power  to  City's  Municipal  customers,  will  expire  July  31,  1975, 

The  parties  to  the  agreement  desire  to  extend  the  contract  for 
another  10-year  period  and  to  modify  the  terms  and  conditions  in 
keeping  with  system  changes  and  current  cost  of  service. 

Negotiations  were  lengthy,  participated  in  by  Deputy  City  Attorney 
McMorris  II,  Dow  and  Rate  Engineer  Robert  Laughhead,  the  Commission 
appointed  consultant  Roy  H.  "Jehe ,  and  Theodore  Chung,  HH  Senior 
Electrical  Engineer, 

Mr,  Moore  stated  that  under  the  proposed  new  agreement  with  PG&E  the 
transporting  of  HH  energy  from  the  terminus  of  the  City's  system  at 
Newark  to  the  delivery  point  of  Muni  loads  in  San  Francisco  X'\7ill 
result  in  savings.     At  the  time  the  Departm.ent  budget  was  prepared, 
PGt^E  was  estimating  a     $1  million  increase  in  transporting  charges 
for  fiscal  year  19  75-76,     As  result  of  negotiation,  the  new  wheeling 
rates  and  reduction  of  transmission  loss  will  result  in  net  savings 
to  City  of  approximately  $300,000  annually. 

He  also  stated  that  v/hile  both  Turlock  and  Modesto  Irrigation  : 
Districts  are  not  party  to  this  agreement,  the  agreement  does  affect 
both  Districts  by  reason  of  the  supplementary  power  agreement  through 
which  PG&E  sells  power  to  City  for  resale  to  the  Districts,     A  meeting 
was  held  on  June  13  with  PG&E  and  representatives  of  TID  and  MID  so 
as  to  explain  the  rates,  and  the  contract  was  reviewed  as  to  other 
aspects.     An  additional  meeting  with  the  company  and  the  tv/o  districts 
was  held  on  June  17, 

Mr,  Moore  said  that  the  Districts  expressed  dissatisfaction  with  the 
supplementary  pov/er  and  energy  rate  as  originally  written.     To  resolve 
the  impasse  and  to  permit  the  City  to  go  ahead  with  the  contract  to 
avoid  any  potential  loss  to  San  Francisco,  PG&E  offered  to  delay 
putting  its  supplementary  power  and  energy  rates  into  effect  until 
November  1  and  offered  to  provide  a  letter  to  the  Districts  to  that 
effect. 
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"June  20,  1975 


"Warren  Gant ,  Esq„ 
1012  "I"  Street 
Modesto,  California  9  5  352 

Re  %     Hetch  Hetchy  Agreement 

Dear  Warren  s 

This  will  confirm  certain  discussions  in  the 
meeting  on  June  17  and  subsequent  telephone  conversa- 
tions regarding  the  Amendment  to  the  Agreement  for 
disposal  of  Hetch  Hetchy  Power  between  the  City  and 
County  of  San  Francisco  and  PG&E„     As  discussed,  it  is 
PG&  E°s  intention  to  defer  the  effective  date  of  the 
support  charge  component  in  the  supplemental  rate 
(Paragraph  8,3)   and  the  billing  demand  ratchet  feature 
of  Paragraph  8,7  until  November  1,  19  75,     Adtlitionally , 
at  such  time  as  the  ratchet  feature  may  become  effective, 
it  would  be  applied  prospectively  from  such  effective 
date.     Demands  prior  to  that  date  would  not  be  used, 

PG&E  will  request  that  the  Federal  Power  Commission 
(FPC)   approve  the  foregoing  components  of  the  supple- 
mental rate  effective  November  i,  1975,  subject  to  refund 
and  to  any  parties  right  to  object.     Prior  to  such  time, 
however,  the  parties  will  cooperate  in  efforts  to  reach 
agreement  regarding  these  provisions.     If  such  agreement 
is  reached,  PG&E  will  amend  its  FPC  filing  accordingly. 

It  is  PG&E's  understanding  and  desire  that  the 
rights  of  Modesto  Irrigation  District  and  Turlock  Irriga- 
tion District  to  a  hearing  before  the  FPC  and  such  relief 
as  may  result  therefrom  be  fully  preserved. 

Thank  you  very  much  for  your  courtesy  and  cooperation. 

Very  truly  yours. 


DONALD  L.  FREITAS 
Attorney  for  PG&E" 

Mr.  Moore  said  that  neitner  of  the  Districts  stand  to  lose  anything 
by  this  contract  until  such  time  as  they  have  had  opportunity  to 
engage  in  further  discussion  v/ith  PG&E  and  to  negotiate.     On  the 
other  hand,  delay  of  Commission  approval  of  this  contract  can  subject 
the  City  to  higher  wheeling  charges  of  $25,000  per  month.  Therefore, 
he  urged  approval,  subject  to  assurance  by  PG&E  that  they  will  meet 
and  confer  in  good  faith  with  both  Turlock  and  'lodesto  Irrigation 
Districts  as  regards  the  supplementary  power  and  energy^ clauses . 

Mr.  Leroy  Louchart,  General  Manager,  Turlock  Irrigation  District, 
accompanied  by  Norman  Boberg,  District  electrical  engineer,  Ernest 
Geddes,  TIP  Counsel,  and  consultants  Robert  Philip  and  Howard  Xing, 
requested  the  Commission  to  defer  adoption  of  the  agreement.  They 
asked  for  time  to  allow  them  to  evaluate  the  agreement  and  develop 
wording  v/hich  would  overcome  their  objections  at  this  point  to  the 
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language  of  the  section  pertaining  to  support  charges,  paragraph  8o3o 

Discussion  between  the  Commission  and  ::ir„  Louchart  and  Counsel  Geddes 
followed. 

John  So  Cooper,  Manager,  Coimnercial  Department  of  PG&E,  executor 
of  the  agreement  on  behalf  of  PG&E,  reiterated  the  statements 
contained  in  Mr.  Freitas '   letter  of  June  20,  19  75,  regarding  PG&E's 
willingness  to  cooperate  in  efforts  to  reach  agreement  in  negotiations 
V7ith  the  Districts  o     He  said  PG&E  regards  the  letter  as  good  as  a 
binding  contract,  and  it  should  be  treated  as  such„ 

Action  on  this  item  was  set  aside  to  allov;  -AiCo  ^■oore ,  the  TID  group 
and  Mro  Cooper  of  PG&E  time  to  confer,  while  the  Commission  resumed 
its  regular  calendar.     At  the  conclusion  of  the  regular  calendar, 
the  item  was  taken  up  again. 

Mr.  I'oore  reported  that  the  positions  of  the  parties  concerned 
was  unchanged.  Mr.  Cooper  could  not  agree  to  any  modification 
without  conferring  v/ith  his  principals. 

Mr,  Iloore  pointed  out  that  the  resale  provisions  of  the  contract 
are  purely  an  accommodation  to  the  Districts--that  the  City  has 
nothing  to  profit  by  this  sale  other  than  the  accommodation  to  the 
Districts.     However,  any  delay  vrould  penalize  the  City. 

On  motion  of  Commissioner  Berman,  seconded  by  Commissioner  Carey, 
the  Commission  approved  Mr.  'loore's  recommendation  and  accepted  the 
contract.     (Resolution  Mo.  75-0273.) 


Follov/ing  this  action,  the  Commission  then  adopted  Resolution  Wo. 
75-0274,  declaring  that  current  estiriates  and  calculations  indicate 
generation  of  an  additional  $1,000,000  during  1975-76  from  operations 
of  the  HH  System  resulting  in  an  availability  of  these  funds  for 
transfer  to  the  General  Fund  at  the  end  of  the  fiscal  year  1975-76. 

This  amount  declared  to  be  surplus,  in  addition  to  the  supnort 
previously  supplied  to  the  municipal  government  by  Hetch  Hetchy 
through  the  Commission  in  fiscal  1975-76,  results  in  the  following 
effort  s 


****** 


Support  of  Municipal  Rail^^ay 


$4.7  million 


Discounted  power  to  riuni  Depts. 


4.6  million 


Previously  declared  HH  surplus 


2.05  million 


This  action 


1.0  million 


Total 


$12.35  million 


****** 
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Communications i 


in!  one 

A4r  4r  4r  4r  4r 

Roll  Call 

All  Commissioners  passed„ 
THEREUPON  THE  ilEETIWG  ADJOURNED.. 


Secretary  and  As 
General  Manager 
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PUBLIC  UTILSTIES  COMMISSION 

CITY  AND  COUNTY  (^.gAN  FRANCISCO 
RESOLUTION  No. 


WHEREAS,  the  Municipal  Railway  is  a  qualified  applicant  for  National 
Mass  Transportation  Assistance  Act  operating  aid  and  also  for  State 
capital  projects  assistance  under  provisions  of  Article  XXVI  of  the 
State  Constitution;  and 

WHEREAS,  This  Commission  authorized  the  General  Manager  of 
Public  Utilities  to  take  appropriate  actions  to  secure  available 
Transit  Aid  Funds,  and 

WHEREAS,  the  San  Francisco  Board  of  Supervisors  by  Resolutions 
251-75  and  253-75  authorized  the  General  Manager  of  Public  Utilities 
to  execute  the  necessary  documents  to  acquire  Transit  Aid  Funds  for 
the  use  and  benefit  of  the  Municipal  Railway  and 

WHEREAS,  said  Board  of  Supervisors  expressed  its  desire  that 
the  Municipal  Railway  be  accorded  a  high  priority  for  approval  and 
funding  of  eligible  projects;  and 

WHEREAS,  Public  hearings  having  been  held  on  Transit  Aid 
Projects  generally  described  as: 

a)  National  Mass  Transportation  Assistance  Act  Operating 
Assistance  1974-75 

b)  National  Mass  Transportation  Assistance  Act  Operating 
Assistance  1975-76 

c)  Article  XXVI  Transit  Aid  1974-75 

d)  Article  XXVI  Transit  Aid  1975-76 
now,  therefore,  be  it 

RESOLVED,  that  this  Commission  approves  the  aforementioned  Transit 
Aid  grant  Applications,  and  be  it  further 

RESOLVED,  that  the  General  Manager  of  Public  Utilities  is 
authorized  to  execute  required  documents  and  take  such  other  actions 
as  may  be  necessary  and  prudent  to  secure  Transit  Aid  Funds  for  the 
benefit  and  use  by  the  San  Francisco  Municipal  Railway. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

««.m«.ingof,  '  JUNE  24  1975  .  ,^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N?.5'-^02!4  ^ 


RESOLVED,  That  this  Commission  hereby  awards 
to  Dalzell  Corporation,  P.  0.  Box  8284,  Emeryville,  California, 
as  the  lowest  regular  and  responsible  bidder,  Hetch  Hetchy 
Contract  No,  518,  Tesla  Portal,  Overflow  Shaft  Extension,  i^* 
in  the  amount  of  $25,400,  and  rejects  all  other  bids  for 
this  work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


t  its  meeting  of. 


I  J  U  N  E  2  4  iq?'; 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No* 


RESOLVED,  That  this  Commissloa  hereby  awards  to  Lease-Lite 
Corporation,  of  236  -  8th  Street,  San  Francisco,  California,  as  the 
lowest  regular  and  responsible  bidder,  Bureau  of  Light,  Heat  and  Power 
Contract  No.  191,  Maintenance  and  Repair  of  City-owned  Street  Lighting 
System,  Fiscal  Year  1975-76,  in  the  amount  of  $108,704.32;  and  all 
other  bids  for  the  above-described  work  are  hereby  rejected. 


I  hsTshy  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


PUBLIC  UTILITSES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  nS^ 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy 
Water  and  Power  and  the  City  Attorney,  hereby  approves  collections  of 
damage  claims  which  the  Department  has  against  miscellaneous  debtors  for 
the  month  of  May,  1975. 

Bureau  of  Light,  Heat  and  Power  $1,217.09 
Bureau  of  Delinquent  Revenue  839.0^ 

AND  BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  approves 
the  abandonment  under  Bureau  of  Delinquent  Revenue  authorizations,  claims 
in  the  amount  of  $5,197.07. 


-m       €m.  ■  mm  will  b« 

-  ^^^^       ■       m-  mm^mi,  wi^^ 

fn,  hm  It 


it^t,  ;        ii,^.  ^  t^i^^^  ^  y^^^^  ^^^^  ^  ^^^^^ 


I  hereby  ce-nify  thuc  t)i-z  joregcr.ig  resolution  was  adopted  hy  the  Public  Utilities  Commission 

JUNE  2  4  1975  // 


at  its  meeting  of 


Secretary  and  Assistant  Geikisral  Manager 


1) 


PUBLIC  UTBLITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  An  Agreement  for  providing  professional  services 
in  the  design  of  electrification  of  Market  Street  Subway,  modifications 
to  existing  rail  vehicle  trolley  system  and  tunnel  feeders,  and  related 
work,  has  been  entered  into  as  a  part  of  Hetch  Hetchy's  Power  Improvement 

Program  in  support  of  the  Municipal  Railway;  and 

pay-ijieEit  of  s?b  an tr actor ♦ 

WHEREAS,  The  need  exists  to  modify  the  Agreement  to  provide  for 
additional  professional  services;  and 


WHEREAS,  Total  payment  to  the  Consultant  will  be  increased 
from  the  original  amount  of  $530,000  to  $603,131,  with  the  fixed  fee 
increased  from  $43,700  to  $50,192;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  to  execute  Amendment  Noo  1  to  the  Agreement 
with  the  Consultant,  PBQ6cD»  Inc*  and  Gibbs  &  Hill,  Inc,  a  Joint  Venture, 
to  undertake  the  additional  professional  services  required,  subject  to 
the  approval  of  the  Utban  Mass  Transportation  Admlnlstrationa 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

J  U  N  E  2  4  1975 

at  Its  meeting  oj.   ^ 


retary  and  Assistant  General  Manager 


PUBMjC  UTILITIES  COMMISSION  . 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

r 

RESOLUTION 


That 


RESOLVED,  That  this  Commission  accepts  the  work 
performed  under  Hetch  Hetchy  Contract  No.  484,  Replace 
Interior  Lighting  System,  0' Shaughnessy  Dam,  as  satisfactorily 
completed;  grants  an  extension  of  time  of  185  calendar  days 
without  penalty  because  of  material  delivery;  and  approves 
final  payment  of  $8,550.00  in  favor  of  the  Contractor, 
City  Appliance  and  Electric  Company. 


1  h^ehy  certify  tlm  the  foregoing  resolution  was  adoj^ted  by  the  Public  Utilities  Commission 

I  II  NT  2  4  1Q7C:       y /  ^  ^ 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  ^"^5 — 0k?5. 


►fro 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

WD-Contract  No.   1672  -  Laying  of  6-Inch  and  8-Inch 
Ductile  Iron  Pipe  In  Lafayette  and  Main  Streets 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the 
provisions  of  Chapter  31,  Section  31.22(a)  of  the 
San  Francisco  Administrative  Code,  this  project  is 
hereby  declared  to  be  categorically  exempt  from 
the  California  Environmental  Quality  Act  and  is 
classified  as  an  activity  under  Class  1  (b)  as  set 
forth  in  the  permanent  list  of  categorical  exemptions 
adopted  by  the  City  Planning  Commission  on  July  25,  1974. 


L  rtfirefc »;  certify  that  tke  forsgoing  resohiion  was  adopted  hy  the  Public  Utilities  Commission 

JUNE  2  4  1975  ' 

at  m  meeung  of   ^   ■  /J^ 


Secretary  and  Assistant  General  Manager 


PUBLBC  UTILSTIES  COMMISSION 

CITY  ANO  CX)UNTY  OF  SAN  FRANCISCO 
RESOLUTION  S'^'O  ?2S  3 


RESOLVED,  That  this  Commission  approves  the  plans 
and  specifications,  and  hereby  authorizes  Bid  Call  as 
follows: 

Water  Department  Contract  No.  1618  -  Construction  of 
Fences  on  Water  Department  Properties,  San  Mateo  County 


and,  be  it  further 


RESOLVED,  That  the  activity  described  hereon  is 
categorically  exempt  from  environmental  impact  report 
in  accordance  with  list  adopted  by  the  City  Planning      .  . 
Commission  July  25,  1974,  Class  lb.  ;^ 


i  hereby  certify  thcu  th«  fore^going  resolution  wcl,  adoptex]  hv  the  Public  Utilities  Commission 

...  :   J  U  N  E  2  4  1975  /  / 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NoJ 


RESOLVED,  That  this  Commission  approves  the 
plans  and  specifications,  and  hereby  authorizes  Bid 
Call  as  follows: 

1-  • 

WD  Contract  No.   1683  -  Excavation  and  Repaving  for 
Water  Service  Trenches 


and,  be  it  further 


RESOLVED,  That  in  accordance  with  the  provisions 
of  Chapter  31,  Section  31.22(a),  of  the  San  Francisco 
Administrative  Code,  this  project  is  hereby  declared  to 
be  categorically  exempt  from  the  California  Environmental 
Quality  Act  and  is  classified  as  an  activity  under 
Class  lb  and  Class  2  as  set  forth  in  the  permanent  list 
of  categoricaly  exemptions  adopted  by  the  City  Planning 
Commission  on  July  25,  1974. 


I  hereby  cenijy  that  the  foregoing  r^sohvdon  was  adoptgd  hy  tfie  Vuhlic  UtiVities  Commissior. 


-9 


at  Jt5  meeXmg  o\  ^  /  / yf 


J  U  N  E  2  4  19T5      /}/  , 


Zscr€t6.ry  ciricl  Asyistarij  GenSal  lAanager 


PUILIC  ailTiOTIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN  FRANCISCO 
RESOLUTION  Mo   *^  J$ 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular  and 
responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract 
No.   1659  -  Laying  of  8-Inch  Ductile  Iron 
Main  In  Stevenson  Street  between  3rd  and 
4th  Streets  -  to  Dalton  Construction  in 
the  net  amount  of  $63,773.00,   and  all 
other  bids  for  the  above  described  work 
are  hereby  rejected. 


i  herehy  csrcif-  that  iht;  fore^going  riisolwAo-n        adopled  hy  tht;  Public  UtiliHes  Commissior. 

.  -.  ,  ^   j  U  N  E  2  4  1975  y'^'-'- 


Secrst&ry  tin^i  Assistant  General  Manager 


PUBLSC  UTaUTIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.^<>^*^C^5G 


« 


i  hereby  certify  that  the  for^gomg  r^isohition  wcis  (jAopt^d  hy  the  Public  Utilit7.es  Commission 


PUBLIC  UTBLITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  imo  *  v>  Uf^xi^ 


''.e'rebv  c.ercif^  thai;        foregoing  r^^.')•olutio-n  (.yew  adopted  hy  the  Public:  Utdiiiss  Commission 

JUNE  2  4  1975         ..r  '  - 


at  Its  meetmg  o/ 


 :  -  -^ 


Secrrtflry  and  Assistaorc  General  'Kmnager 


•0  • 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

75-0253 


RESOLUTION  No? 


I  hersby  certif  y  jluu;  (hfi  fortigoing  resolution  was  adopted  hy  the  PuhHic  Urffi^fes  Commission    ^"'^  ^ 

 J  U  N  E  2  4  1975  /f  /         i  ^' 


at  Its  meeting  o  j 


Secretary  and  Assistant  General  "Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO  ^ 
RESOLUTION  Nofj^  <^f..<LM.^^ 


ifi[*l.aiysk#ir.  tia*  City  ht%m%i^f  '^^  f^ftim  hm 


ihi*  C4tf  t.^!i4t  fis^^il  p^fm4i«*t  ■ 


nf  fia,.i«*if^  .^tli«rrit#4  #f  ll^ttt*ii 


>!tfrcl}y  certif   (hfu  ch^^  for<;goi-riy  r«?,w]i,itio'n  tvcus  adopted  hy  tha  Public  Utilities  Commission 


at  its  meeting  oj 


■ID  Nil  ^4i9T^ 


SecretdTA?  and  Assistant  General  IfLanager 


PUBLIC  UTILITIES  COMMISSfON 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No7«^~*'^?S0 


WHKREAS,  The  terra  of  the  Lease  for  vacant  land  in 
San  Mateo  County  which  ^ay  be  ^itili zerl  for  any  legitimate 
purpose,  awarded  by  this  Commission  by  Resolution  No.  69- 
0647  adopted  ?\uguBt  26,  1969  to  Earl  Wilms?,  ?4artin  Wilms, 
and  May  Domars,  will  expire  on  March  31,  1975?  and 

WHEREAS,  Said  Lease  provides  Lessees  with  the  option 
to  extend  the  term  thereof  for  an  additional  five  (5) 
years  ?.t  a  mutually  agreed  upon  rental  and  other  terms 
atfid  conditions  for  said  extension;  and 

T'^'fEHEAS,  Lessees  have  duly  requested  that  said  Lease 
be  extended  for  five  (5)  years  to  March  31,  1980?  and 

,^.WHE^A!S>,  L*=issees  are  presently  not  in  default  of  any 
of  the  terras  or  conditions  of  the  Lease? 

HOW,  THEREFORB,   be  it 

RESOLVED,  That  this  Commission  authorlssas  the  negoti-* 
ation  of  a  right  of  way  lease  with  Earl  Wilms,  Martin  Wilms, 
and  May  Domars  on  the  following  conditions; 

a)  Rent?    $500.00  per  month  plu??  reimburs^ant  of 
taxes  and  assessments? 

b)  Lease  Terms     Extended  to  March  31,  19S0; 

c)  Purpose  of  Lease:    Lin^ited  to  the  ins?  tall  ation 
and  maintaining  of  a  parking  lot  and  a  direc- 
tional signboard  for  the  Motel 

d)  Eliminate  Lessees'  right  to  construct  a  building 
or  buildings  on  the  demised,  premises? 

e)  Public  Liabilitv  and  Property  Damage  Insurance  - 
$1,000,000/1,000,000/1,000,000; 

f)  Faithful  Performance  Bond  ~  $5,500.00  - 
Equivalent  to  six  months'  rent  and  approximately 
one  year's  taxes* 


J* 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


J  U  N  E  2  4  1975 


4^' 


Secretary  and  Assistant  General 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


rhat  Modification  NiMber  1  to  Contract  MR-612 

CContrc'' ■»        "   Mn-'^T.^^r   ''.r'«;'?*3l    for   t^P   f^i-r^i '.•h  tr.o   nf  1.00  TrfJT^it 

RESOLVED^  That  this  Ccnnlsslon  hereby  requests  the  Mayor  to 
reoQHBBend  to  the  Boasrd  of  Si;qperTlsor8  a  Supiplanezital  Apinroprietlon  ot  ^ 
funds  for  the  San  Francisco  Water  Beparti&ent  to  fund  the  adjtisted  vage 
rates  for  Claas  7358  -  mtemmaker  for  the  peilod  April  22,  1975  • 
Jtme  30,  1975  as  estahlished  in  conqpliance  with  Charter  Section  8.Jf03. 

From!   Account  Ho.  1990  •  Unapprogpriated  Balance  of  Panda 

San  Francisco  Water  B^^^artsaeiit  ^iBX.Zk 

Toi      Appropriation  5.7*>5a7'S,000  •  letroactive  Wages  ^X^2h 


« 


1  hereby  certify  that^the  foregoing  resolution  was  c^opted  hy  the  Public  Utilj^iejt  Cotnmissionj 

JUNE  2  4  1975 


at  its  meeting  of. 


Secretary  and 


ncJ  Assistant  GenerdX  Manager 


I 


I 

I 


i 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nn#  O      U /Hill  .r.^ 


RESOLVED,  That  Modification  Number  1  to  Contract  MR-612 
CController's  Number  40519)  for  the  furnishing  of  100  Transit 
Type  Diesel  Coaches  providing  a  net  credit  of  $89,682.58  (including 
6^^%  Calif omia  State  Sales  tax)  is  approved. 


I  herehy  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  IJ^lipes  Commission 

■    c  J  U  N  E  2  4  1975 

lis  v.icetmg  of  j  u  \\  i-  \ji  o 


1/ 


Secretary  and  Assistant  General^Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


liSNlllli,  Tln«t  this  C^emU^ion  mmpu  tiM  mmrpmcy 
mrk  iwrfomad  m^i&r  Contract      M-7%t^  7S0  iLP.  Pm^r  1^- 
traction  i!«it»  i^^^ftlrs  vm4  ^j^9bbittim^  Umhimtm*num  .Cifelt 
Carfearw,  4s  satlsfuctoHly  c<^1«t«4i  allows  «  tot*l  of  fivi 

caleftdifr  da^s  of  wttavot<ito»1t  ^lay  in  th^  nm^ln^tHn  of  contract 
mrk  b^c^m^  of  t^e  acts  df  mnni  a  Deleft  miific&tim 

0f  Cdntmct     tfiis  ^%mmt  $f  tMMi  mi  ^ppmmi  fim}  ^^mnt 
in  th^.  mmnt     IHJj^^t^*^  in  fiw 


.1       •  *  •?. 


I  herebj'  certify  that  the  foregoing  resolution  was  adopted  by  the  Executive  ^o'ptmittee         ,j    y  / 

J  U  N  E  2  4  1975      /jj  ' 


at  its  meeting  of.. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCrSCO 
RESOLUTION  No*  *^  ^  ^ 


uni^r  ^fitr«ct      mrf^^  fm$UU  Bm  Yard,  nm  TrslUy  '&m 
Umhm^  &  satisfactorily  mmt^t^it  aT1«3«j  ^  total  tf  Z2%  caUndar 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Executive'^O^mmittee  /f 


at  its  meeting  of.. 


J  U  N  E  2  4  1975 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


teSOlVEDjk  That  thf$  GflKJ^sslon  accepts  the  work  as  perforRied 
yndar  €<mtract      ^-70$,  Potrero  S«$  Yard*       Tr©11«y  Stit 

Washer t  as  satisfactorily  cosspletecj,  a11cs*fs  a  total  of  14? 
e«l«fidi!r        ©f  a««vo1^»bls  dittm  f«  1^  ccHs^letlofi  ©f  contract 

mrk  4m  to*  a^vtrse  w-eith^r  €0fid1tl©«s«  ^tlnr  Itber  troybU* 
pr^mttim  ©f  th«  Contracter  frm  emmmim      prm^utim  th# 

mrk  bmm^      th^  acts  of  others*.  »d  ttit  futility  ©f  th« 

be  It 

of  Faster  ,■  Im.  for  this  e,  ;»      U  farther 

IMt,  t|i1$  $«1|$|^  >iift^^  jltf^  f;i:«rsl 
.^rf  of  -m  tp^xecatt  fill  Ag.m^iijil  with  tm  i|fer@* 

aenl^lomstd  flfsi,  toj^"^'--^   #s1pi,  ^ind^pr^p&rt.pUni  #it^  specif t^atlons 
for  th®  EKt^nsloff!  of  Hmi  Track  Lt¥fl  Himufli  imt  %mfu  -it  l:>afe.irci- 
(tero  Station*  and,  fe«f  It  fwtfmr  ^ 

^ICSOiVED.  Tliat  t:<-       'a  ©f  .fafd  Agrsesittit  shall  M  isubject 
10  the  conasrwiC«  of  tl^  U-H"-^^        TT*^?^spor|at!af  ^^inistmtiQii 
of  th«  li.  S.  Dtpar'tent  @f  Trasis|Mirt^tio?k  and,  be  u  further 

^SOiVEO»  That  t^ils  Co^lssloiT)  accepts  fr^^  litdsv^^'lapn^nt 
Afti^cy  «  wrt  or<l®r      tJit  i^wt  of  ISS^OOO  m  th€  20^  loc&l  fhare 
thH  pro,ltct  af  |N*mtritl«9  ttm  BART  v^nt  shafts  Bi^^irca^er^ 
^tssiian,  sfsjlari  j>n>Jact  If  til gt bit  fer  ^  F^de^ral  financing  ui^er  th« 
provisions      ttm  Urba?^  Hais  Traftsportati an  Act,  u  mmnded. 


it  1  hereby .  certify  tfwt  the  foregoing  resolution  was  adopted  hy  the  Executive  Qovimittee 

' .       .     ,  '   JUNE  2  4  1975         /f/  I 

at  Its  meeting  of.  — Y  Lf — ,   j>y 


/ 

ana: 


Secretary  and  Assistant  General  Manager 


I 


I-  ■  ■  ' 


I 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO  . 
RESOLUTION  Nr>  75-0266 


WHEREAS,  A  proposal  for  professional  services  to  plan, 
design  and  prepare  plans  and  specifications  for  the  project  of  penQ-- 
trat1r»9  this? JJAjllT  y  at  the  Eriiljarc^^dero  Station  fpr  the  pur- 

pose  of  extending  the  Muni  track  level  of  the  Market  Street  Subway 
at  this  Citation  has  been  received  from  the  firm  of  Foster  Engineering, 

^*^'^<^P4iot:or  coaches;  and 

WH£RE/\S,  It  has  been  detennlned  that  the  foregoing  firm  Is 

especially  qualified  to  undertake  this  assignment;  now,  therefore 

^^iJJl:- afore 

RESOLVED,  That  this  CosBUlsslon  hereby  approves  the  selection 
of  Foster  Engineering,  Inc.  for  this  assignment i  and,  be  it  further 

RESOLVED,  That        CoB«i1ss1on  hereby  aMthQ|r1ii:f|  |he  Sisneral 


expenses 

Manager  of  Public  Utilities  to  execute  an  Agre^aent  with  the  afore- 
menti  onecl  f  1    |p  p3|in^  |lf  s| pa  f nd^^  prepare  pi an$  pind  s^ci f  1  ca t1  ons 
for  the  Extension  of  Huni  Track  Level  Through  Vent  Shafts  at  Ernbarca- 
dero  Station;  and,  be  it  furthjrv,^  ^^^^^  $i,879.07 

RESOLVED,  That  execution  of  said  Agre^nent  shall  be  subject 
to  the  concurrence  of  the  Urban  Hass  .  Transportation  A#1n1  strati  on 
Of  the  y,  S.  Department  of  Transportation,  and,  be  it  further  .'a^^l^^ai 

RESOLVED,  That  this  Cojamlssion  accepts  from  the  Redevelopment 
Agency  a  work  ordar  in  the  aaiount  of  |5S,000  as  tte  20%  local  share 
of  this  project  of  penetrating  the  BART  vant  shafts  at  EfSbarcadero 
Station,  which  projact  is  aliglbla  for  801  Federal  financing  under  the 
provisions  of  the  Urban  Hass  Transportation  Act,  as  amended. 


f  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilj/He^  Commission^ 
at  its  meeting  of    J  U  N  £  2  4 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CJTY  AND  COUNTY  OF  3AM  FRANCISCO 

RESOLUTION  ■sihO'      ''-J' iC  O  C 


tVHEREAS,  This  Commission,  by  its  Resolution  Number 
75-0127  approved  the  travel  of  Fred  C.  Thomas,  Femand  Canepa, 
and  James  Clarke  to  the  Mishawaka,  Indiana  plant  of  Af4  General 
Corporation  for  the  purpose  of  production  inspection  of  100 
diesel  motor  coaches;  and 

IVHEREAS,  This  travel  is  now  completed  and  these 
individuals  have  now  returned  to  their  regular  duties;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves 
Traveling  Expense  vouchers  in  the  below  listed  amounts  covering 
expenses  for  the  San  Francisco  I^funicipal  Railway  employees  , 
listed,  incurred  in  their  trip  to  Mishawaka,  Indiana  for  the 
performance  of  duties  relating  to  bus  production  inspection: 

Fred  Co  Thomas  $1,879.07  /  ^  ■■  . 
Femand  Canepa  943.16  - 

•   ■.  James  Jo  Clarke      $    731.91  . 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No' 


WHEREAS,  This  CoEHaisston,  by  Its  Resolution  number 
75*0191  approved  tlie  travel  of  Patrick  R.  Kelly  to  Dauver^i^^^ 
Colorado,  Rocli6«ter,         York  and  Perth  itoboy,         J«r«ey  for 
toe  purpo««  of  taUng  <Jepo»ltt«aa  of  plaintiff  In  c^sm  In-^^ 

volv©d  City  5«  Co^ty  of  Saxx  FrEncisco. 

'  WliSEEAS,  Xhi8  travel  1®  aow  completed,  and  Patrick  R, 

K^lXy  h4iv«t  now  re  turned  to  tludbr  regular  duties;  ncm,  therefore, 

lESOIWDi  That  this  Comifsion  hereby  approves  travel- 
ing ea£|>en»ii£«  vottchersj  la  the  aisiomt  of  |S49,76  covering  ©icpensee 
ltf...vff|^#^^fe.-;.?'  ^2.1y,  Bi^pttty  City  Attoraey,  imc^rre^  Im  Ms  trip 
to  Colorado,  Me^  fork  aad  Hew  Jersey  perforiaaace  of  duties  re- 
p,Q  litlgetions. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  PuhUc  Utili^s^  Commission  / 

JUNE  2  4  1975  A/'  1 

at  its  meeting  of  ,   Jy'^  ^-y    .       /  /.  ^ 

Secretary  and  Assistant  General  "Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO  ''i 
RESOLUTION  NZt>*^0?2^>9 


WHEREAS,  Ordinance  No.  262-74,  as  amended,  1974-1975 
Salary  Standardization  Ordinance  for  miscellaneous  per  diem 
employees  designated  certain  classifications  as  craftsmen  whom 
formerly  were  salaried  employees; 
and 

WHEREAS,  The  Municipal  Railway  has  one  (1)  such  em- 
ployees; now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Mayor's 
recommendation  to  the  Baord  of  Supervisors  for  approval  of 
Municipal  Railway's  request  for  supplemental  appropriation  in 
the  amount  of  $13,018  to  the  credit  of  the  following  approp- 
riations : 

4.735.130.002  Wages  -  Miscellaneous  Employees  $11,144 
4.735.863.000  Mandatory  Fringe  Benefits 

0/E  860  Pension  and  Retirement  Allowance  1,874 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utiliti 

'   JUNE  2  4  197S 

at  its  meeting  of.  


ommxssion 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTELSTIES  COMMISSION 

i\    CITY  AND  COUNTY  OF  SAN  FRANCISCO 

*'  RESOLUTION  No 


sion 


coiniifiencii) 
concludiiic^ 
a  friendly  and  welc 
Utilities 


jer  career, 
5  and 

lie  San  Francisco  Examiner,  Mr.  Rhodes  became 

lie 


1975,^  that  the  meeting  of  June  24,  1975,  will,  in  fact,  be  his 
last?  noWf  therefore-,  be  it 

Viiat  th^  Public  UtilitievS  Co^nnission  hereby 
p  '  George  Rhodes  for  his  outstanding 

achievement,  and  best  vrishes  for  health  and 
xn  all  of  his  future  endeavors. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  ^ 

J  U  N  E  2  4  1975  //  / 


ox  its  meeting  of. 


Secretary  and  Assistant  General  Mfnager 


CITY  AND  COUf^Tir'  OP  CAi-J  PRAMCI&CO 


WliEREAS,  The  menibers  of  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  have  learned  v/ith 
feelings  of  regret  that  Mr.,  George  Rliodes  v/ill  soon  retire 
from  an  active  journalistic  career;  and 

WliEREAS,  In  tlie  course  of  a  tiiirty-year  nevzspaper  career, 
commencing  V7ith  -hhe  San  Francisco  Call-Bulletin  in  1945  and 
concluding  v/ith  the  San  Francisco  Examiner,  Mr.  Rhodes  became 
a  friendly  and  welcome  participant  in  meetings  of  the  PuJdIIc 
Utilities  Comraission;  a5id 

WHEREAS,  IJithout  regard  to  the  direction  his  informed 
reporting  of  Utilities  affairs  assumed^   the  Com-rnission  and  its 
staff  has  consistently  admired  the  forthright  and  objective 
character  of  his  writing;  and  ,  \ 

WliEREAS  f  Inasmuch  as  tlie  members  of  the  Commission  have 
learned  -that  Mr.  Rhodes'  effective  retirement  date  is  July  4, 
1975,   that  the  meeting  of  June  24.   1975,  V7ill,   in  fact,  be  his 
last?  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
extends  commendations  to  George  Rhodes  for  his  outstanding 
professional  achievement,  and  best  v/ishes  for  health  and 
happiness  in  all  of  his  future  endeavors. 


I 


Public  UtililstesX^omrnisp.Dn 


Secretary  and  Assistant  Caural  Manager 


PUBLrC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N(f.  *J  #  ,V  > 


Mm 


#  Ik 


mm 


,  If  m 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilvues/^ommission . 
at  its  meeting  of.   JUNE  ^  4  1975 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No..f  %Jt     'J  jjj^ 


'A 

'".'MX  tm 

-lit  W^y!*t        .>      r  ■  A-  ^ 


i  k&veiby  curtify  that  the  foregoing  resolution  was  adopted  hy  the  Public  VtiXitie^O^mission  ^  /"""^^ 
at  its  meeting  of   JUNE  ^  ^  1975   ^ 


Secretary  dn<i  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  *  ^      -J  ^  f 


m&mm,  Xt  hAS  h^n  ttm  iotumt  of  this  Ccnmlasioa 
to  prpvida  mAJtlnun  support  to  th«  9«i{uir«l  City  woXf«r«  la 
mvmwy  X«9«X  cMutkiMir  «t  Its  disposal ,  and 

wmMM,  itfitli  tlis  api^rovsl  on  tltils  dsto  by  tliis 
€oimlssio»  of  tiia  *Aiii»a4«(Mi£it  AgxraoiBont  Botwsacii  City  SA(t 
Coiiiaty  of        Frsttoiseo  and  l^aoifio  Gas  and  Eloctrio  Con- 
paay  for  Disposal  of  Eatcli  Hatoiiy  Fow«c*  tl^ro  exists  in 
Htt^li  iiatohy  approfxriata4  funds  a  surplus  ot  $l,OO0«OQQf 
and 

mMMmB,  $«otioii%  6 .407  of  tho  Chartor  statos  that 
any  aeouttttlation  in  t^o  surplus  fund  of  any  utility  i«^icl^ 
oxooods  asi  of  tliio  total  oxpoaditurss  of  that  utility  for 
o^ratioiit  xmpmlxm,  and  maintoi^atiott  during  tha  pr^soeding 
fisoal  yoar  »ay  h^i  transf orr#il  to  t^  Osinaral  fund  of  t£o 
City  and  County^  and  .  as  -tbo  'r        .  vf'--,v-^.^ 


out 


•0  thm  City  Attomoy  haa  ciivon  his  opinion 
tiiat  tills  axcass  surplus  from  Matoli  Eatony  saay  oo  d«olar#d 
by  t^is  Cc»italssi«m  to  1^  availal»lo  to  tiko  ^nor&l  Fundi 
noir*  tharafora^  it 


m^BOhWUf  th«i%  tj^is  Cmmimmim  notifies  t^a  Mayor 
and  tlia  loard  of  Suponrisora  tlmt  ourront  ^stiiitatss  and 
oa.lomlations  indioata  fonaration  of  an  additional  II « §00  ^000 
durinf  X$1^^7$  fx<m  oporations  of  thm  latoli  Hatoliy  B^Mtmm 
rasultin^  in  an  airailal:»ility  of  t&asn  funds  at  tha  and  of 
tha  fisoal  yaar  197S»7€  for  transfar  to  tha  aanaral  Fund  ' 
of  tlio  City  and  county  i  and,  l»o  it  furthor 


r.^  t'liat  tilis  aiBOunt  is  daolarod  to  hm  surplus 
i^ioli  in  additiim  to  t^  aui^i^rt  |>raviously  su^liad  to 
tibo  9unioijp»al  goiran^Mmt       llotoii  Matci^y  through  tliia  Cork 
nission  in  fiaoal  l$7$<*'t4f  raaults  in  tl^  follo«ri»f  afforti 


Support,  of  iteiioii^al  Eail%ray 
Maoountad  pmmx  to  i^ianioipil 
^roiriously  ^aolarad  Botoli  latoliy  Suri^lua 
l^ls  iiotion 


4.7 

l.# 


milion 


"■5Y 


total     fia^as  Million 


15% 


52 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission  ^ 

,     (  J  U  N  E  2  4  1975  /f/  /  //if 

It  Its  meeting  of  ^  !//  ,^   l.^  ^■■^ 


Secretary  and  Assistant  Genera}  'Manager 


•     0  ' 


C'T/  ! 

R. 


TV  o""      .'      ^.Nc^ c 


75 


WliX'REASj  in  accord  with  ReGOlution  75--0214  Jiids  were  ?-Jollclt^:id  for  oparatlrm 
of  vending  Eiachine  services  at  various  Mimicipal  J-^ailvjay  locations ,  and 

WHEREAS  J  Bids  t/esre  recaived  and  publicly  opened  ^md  rciad  as  specified  in 
Invitation  for  liids^  aowj  therrafore.  ba  it 

KESOLVSDy  That  tuis  CoiTsiiission  hereby  fi:;>r;irds  that  certain  Vending  i-Iachlne 
Agreement  for  tit©  excluaivo  oparatior>.  of  a  vending  nachlne  seiTv'ice,  on  vari.oua 
Municipal  Ilaii\-yay  properties  under  the  jurisdiction  of  the  Public  'utilities 
CoiiG:'aissio7i  to  Fre.ec.o  Vending  Sarvicas  Inc<.  as  the  highest  responRible  bidder 
therefore y  the  tcsxa  or  ^^hich  agrearaant  shall  coramance  oil  July  1^  1975  ^  at 
12  s  01  A*  Mo  and  J,  tsnless  sooner  terminated  or  extended  as  provided  therein  chall 
terminate  on  Jyna  30.  1976  at  11^59  F«M. ^  the  annual  eonsidcratiou  to  be  the 
m.ninitita  i;;tnn  of  $3^000.00  or  a  sum  equal  to  the  aggregate  of  the  following  listed 
ao.d  bid  percontageo  of  gross  ravanns  derived  by  tha  'xrendor  frova  ito  cparations 
imder  said  agreements  •f'?aiehever  sum  is  greater,  but  la  no  event  shall  eaid 
annual  consideration  be  less  than  $3, COO, 00; 


Tyr^a  of  i^Iachine 

(A)  Hot  Drinks 

(B)  Soft  Drinks 

(C)  Cigarettes 

(D)  Candy 

(E)  Gnm  and  Hnts 

(F)  Cold  Foods 

(G)  Hot  Foods 


Percentage  of  Gross  Eevenae 
or  Other  Goneideratlon  

.  20% 

55% 

7o  per  package 
15% 
15% 


and  be  it  further 

RESOLVED,  That  all  other  bids  are  hereby  rejected. 


I  htrth-j  canify  tliat  the  foregoing  vesol-ation  wm  odopted  by  tks  PulMc  Vtiliti':-^  Co-mTiissio 
at  U5  'nisstiiio  of   


Ss^crciGry  dvtd  Assistixnt  Gaicrai  Mhna^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY^F_SAN  FRANCISCO 


RESOLUTION  mT^^  0^7G 

c.  ... 

WH£R£UVS,  Judg«»ent  ord«rlag  relaotatement  with  pay  of  George  Brady, 
S102  oparator,  Municipal  Hallway  has  befim  entered;  and 

WHERKAS,  the  City  Attorney  advises  against  appaal  of  thla  action > 

mid  '■'■^  ^t''-  -  ,ti  fn^^ds  as  ai'e  or 

ment  of  claims  aj^ainst  t  nicipal  Railway : 

WHEKEAS,  no  funds  are  available  for  the  purpose  set  forth  in 

''^'^d  judget»eati  now  themfore,  be  it       ?2££    .....M^'^  ^  ££^£1^:  

EESOLVED*  that  this  Counaissioift  accepts  tlm  recosasaendation  of 


A        $  20. COO. 00 
RESOLVED^  that  this  Ccnsoission  raqueats  the  Mayor's  recotamiodatloii 


the  City  Attomay  tm  tha  action  citad;  and  b«  it  further 


to  the  Board  of  Superviaora  f^r  approval  of  Himieipal  iailw«y*s  requaat 
^  for  aupplsiiiental  appropriation  In  coi^llance  with  court  order  in  the  aaount 

of        200* 00  to  the  cx«dit  of  the  followias  aFpropriatloa;     ^  '^?9>,,^ 

l.'j>  5OOO..OQ 

5.735.804.001.000  $25,000,00  (Baker) 

218§;^2.^  2^7      4--28-7^K  (I. 

.  S«n4ry  non-paa«enger  &  imki^  '^i^^mmtB  |155.2O0,OO 


»isey         .     7         0X7-»I    6-2  ,  7-"?-?? 

;  '  f>v/vi  ,00G»00  ^  ■  ■  -''^^  ■ 


$75,000.00 


Will3  Horn  "  ' 

-  Hoy.,  .■•    .  ,  7,.: 


-ion 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  ^^^^ 

J  U  N  E  2  4  1975  /  /  ^ 


at  its  meeting  of. 


Secretary  and  Assistant  General  manager 


PUBLIC  UTILITIES  COrMISSIOlT 
CITY  AND  COUITTY  OF  SA:M  FRAFCISCO 

Re s o lut i onFo.  75-0246-- ME 


6-24-75 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  v/arrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt .Fo . 
&  Prayer 


Type 


Accident 
Date 


Fon-litigated  Settlement 


Sik  Yeung  Lee, 
guardian  ad  litem 
of  Sylvia  Fong 
Lee,  a  minor 


75  T  1332-1 
^20,000.00 


31-1  1-31-7^ 


Litigated  Settlements  -  CA  Office 

Roberto  Alfaro  71  B  1960-6 

S50,000,00 


Zoila  Baker  and 
Maria  Esther 
Ramos 


Jack  F.  Busey 
Juan  Campos 
Charles  Claioper 

Alice  Elwell 
Fong  T»  Gee 
William  H.  Horn 
Martha  H.  Hoy 
Forris  Johnson 
Don  Joseph  Loya 


Catherine  Minas- 
sian  (now  an 
adult) 


6-3  3-16-72 


73  B  2185-1  2-7+  4-28-7^ 
^25,000.00  (Baker) 

73  B  2185-2  2-7  4-28-7^ 
$25,000.00  (Ramos) 

72  S  0017-1     6-2  7-7-72 
S500,000.00 

71  B  1960-1  6-3  3-16-72 
$75,000.00 

72  B  1420-1  1-3  1-16-75 
$16,3^8.50 


73  B  0054-1  2-7+  7-8-75 
$150,000.00 

71  T  1150-1  1-7  1-12-72 

$75,000.00 

72  C  0181-1  1-8  11-2-72 
$100,000.00 

73  C  0336-2  1-7+  12-29-73 
$50,000.00 

73  T  1651-1  1-7+  4-6-74 
$75,000.00 

72  S  0300-1  6-2  10-20-72 
$15,000.00 

71  B  0760-2  6-3  10-15-71 

$1,000,000.00 


-  1  - 


PI/ 
PD 


A 


Settlement 


20,000.00 


A  $14,200) 
B  $  800) 

15,000.00 


(A  $3,500) 
(A  $3,500) 

7,000.00 


A 
A 


220,000,00 


12,500.00 


(A  $7,400) 
(B  $  100) 


7 , 500 . 00 
6,250,00 

5,000,00 


A  60,000.00 


A  5,500.00 

A  2,500.00 

A  7,500.00 

A  225,000.00 

^  (continued) 


6-24-75 


6-24-75 


Claimant 


Virgil  W,  Nelson 


Norman  A»  Stahl 
and 

Kay  K.  Anderson 


Acdt .No , 

&  Prayer  Type 

72  B  1083-1  1-3 

S125,000.00 

71  S  0060-2  5-3 

i$io,ooo.oo 

(Stahl) 

71  S  0060-3  3-3 

110,000.00 

(Anderson) 


Lorraine  Florence        68  S  0382-38  3-3 

Violett  individually  ^333,000.00 

and  as  administratrix 

of  the  estate  of 

Albert  L.  Violett; 

Glenn  Joseph  Violett; 

Lee  Gilbert  Violett; 

and  Louise  Wehser  '  - 


Martin  Ward 


Florence  Eo  Welch 


Judgments 

Thomas  Afra  and 
Gwendolyn  Sue 
Aziz 


69  S  0443-1 
^10,000.00 


1-3 


Accident 
Date 


PI/ 

PD 


11-19-72  A 


Settlement 


42,300.00 


7-26-71     (A  S3, 300) 
(Hy)  or 

7-23-71  (claim) 

7-26-71     (A  SI, 300) 
(By)  or 

7-23-71  (claim) 

3, 000 o 00 


1-3-69 


A 


23,000,00 


12-7-69 
(Ry)  or 
12-8-69 
(claim) 


(A  SI, 500) 
(B  $  300) 


71  B  2063-1  6-6  2-1-72 
S50,000.00 

(co-deft  to  pay  same) 


A 


2,000.00 


15,000.00 


72  B  2469-2     8-3      5-30-73     (B  S2, 037=30) 

S2, 300.00  (Afra) 

(includes  S57«50  costs,  plus 

interest  if  demanded) 
72  B  2469-1     8-3      5-30-73     (B  S  829.33) 
$     585.00  (Aziz) 
(includes  ^246. 55  costs,  plus 

interest  if  demanded) 


2,866.85 


684,116.85 


Total  settlements:  22 


Appro o  4. 735. 804. 000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  June  24,  1975 » 


Secretary  and  Assistant  General  Manager 


-  2 


6»24-75 
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NOTICE  OF  PUBLIC  HEARING  ON  PROPOSED  APPLI- 
CATION MITH  THE  STATE  OF  CALIFORITIA  FOR  GRAT^TS 
UlNlDER  ARTICLE  XXVI  OF  THE  STATE  CONSTITUTION 


FINANCE 


Notice  is  hereby  given  that  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco,  will 
hold  a  public  hearing  at  2:30  p.n. ,  Tuesday,  June  24,1975, 
in  Room  232,  City  Hall,  for  the  purpose  of  considering 
projects  for  which  financial  assistance  is  being  sought 
from  the  State  of  California,  pursuant  to  the  provisions 
of  Article  XXVI  of  the  State  Constitution. 

This  hearing  will  consider  deferral  of  certain 
State  highv/ay  projects  in  order  that  funds  allocated  for 
said  projects  may  be  diverted  to  eligible  Urban  fass  Tran- 
sit projects  as  provided  in  Article  XXVI  of  the  State  Con- 
stitution.    Projects  to  which  State  gasoline  taxes  will  be 
applied  have  already  been  approved  after  public  hearings 
and  are  included  in  the  Transit  Improvement  Program,  and 
System  Improvement  Program  of  the  Municipal  Railway.  Es- 
timated project  amounts  are  $750,000  in  1974-75  of  vjhich 
$600,000  is  a  federal  grant  and  $5,000,000  in  1975-76  of 
which  $4,000,000  is  a  federal  grant. 

No  persons,  families  or  businesses  will  be  dis-  . 
placed  by  this  project  nor  will  there  be  any  significant 
deleterious  environmental  impact  upon  the  urban  area.  This 
project  conforms  to  the  transit  development  program  and 
land  use  and  transportation  planning  in  the  urban  area.  The 
projects  have  been  reviev/ed  by  the  State  Clearinghouse  and 
the  Metropolitan  Clearinghouse. 


MUNICIPAL  RAILWAY 


HETCH    HETCHY  PROJECT 


WATER  DEPARTMENT 


The  total  program  has  taken  into  consideration  the 
special  needs  of  the  elderly  and  the  physically  handicapped 
persons . 

At  the  hearing,   the  Public  Utilities  Commission  will 
afford  an  opportunity  for  interested  persons  or  agencies  to  be 
heard  with  respect  to  the  social,  economic  and  environmental 
aspects  of  the  project.     Interested  persons  may  submit  orally 
or  in  writing  evidence  and  recommendations  with  respect  to 
said  projects. 

A  copy  of  the  proposed  project  applications,  the  pro- 
gram of  Section  5  projects,  the  Transit  Development  Program 
for  the  area,  and  the  draft  report  describing  the  environmen- 
tal, social  and  economic  impacts  of  the  proposed  projects  are 
currently  available  for  public  inspection  at  Room  28  7,  City 
Uall,   San  Francisco,  California. 


Thomas  G.  Flynn 
Secretary  and  Assistant 
General  Manager 


May  23,  1975 


MEMORANDUM 


June  24, 


TOs  General  Manager  of  Public  Utilities 

FROM;  General  Manager  and  Chief  Engineer 

SUBJECTS       SAN  FRANCISCO  WATER  DEPARTMENT 
MONTHLY  REPORT  TO  THE 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


MONTHLY  REPORT  FOR      JUNE  1975 


SAN  FRANCISCO  WATER  DEPARTMENT 
TO:        General  Manager  of  Public  Utilities 
FROM:     General  Manager  and  Chief  Engineer 

Water  Supply; 

1.  Rainfall  ^'    The  seasonal  rainfall  on  Peninsula  water- 
sheds averaged  from  74%  to  110%  of  normal  as  of 
June  1?  Alameda  watersheds  averaged  from  94%  to  115% 
of  normal  for  the  same  period. 

2.  Hetch  Hetchy  water  imports    7^n  average  of  202.7 
million  gallons  per  day  (MGD)  for  the  month  of  May. 

3.  Sunol  Valley  Filtration  Plant  treated  43.7  MGD, 
San  Andreas  Filtration  Plant  treated  54.9  MGD. 

4.  Consumption  {MGD  average): 
May  1975  -  303o6) 

May  1974  -  293.9)   ^'^  ^"^^  ^^'^ 

12  months  preceding 
June  1,  1975  -  263.8) 

June  1^  1974  -  247.6)  per  cent  more 

5.  Storage  (million  gallons)  as  of  June  1: 
Alameda  Div. 

1975     -     39^119)      r-t,     y,  ^ 

1974  -  23^664)  ^^^^ 

Peninsula  Div. 

1975  -  22,915) 

1974  -  23^002)  cent  less 
Total 

1975  -  62,094) 

1974  -  46,636}   ^^^^  P®^'  ^^^^ 
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operations  and  Maintenance 


BARTD 

Castro  Street  Station 

The  contractor  has  started  to  install  the  S" 
permanent  main  in  the  north  side  of  17th  Street, 
west  of  Castro  Street. 

Embarcadero  Station 

All  work  has  been  completed  on  the  north  side 
of  the  station. 

M??in  Breaks 

On  May  16  a  main  brealc  occurred  on  tha  6"  main  in 
Geary  at  Fillmore  Street.     It  was  necessary  to  replace 
a  tan- foot  section  to  repair  this  main. 

On  May  ^^^3  tha  6"  nain  in  Wa'^hington  at  Battery  broke 
and  it  was  necessary  to  clo£?e  the  fx*eeway  off-ramp  at 
Washington  Street  for  several  hours  until  the  repairs 
were  completed.    Water  er..':arecl  the  basement  of  a  nearby 
building  through  openings  in  the  building  wall  and 
damaged  electronic  ec uipment  stored  in  the  basement. 
The  extent  of  the  iaraage  has  not  as  yet  been  evaluated. 

Merced  Manor  System  .  . 

A  6"'  regulator  was  instr.lled  between  the  Sunset 
system  and  the  Merced  Manor  System  at  Havens ide  and 
Ocean  Avenues.     This  in.=5tallaticn  will  permit  the  Merced 
Manor  System  to  be  adequately  suppliad  during  periods 
when  the  Merced  Manor  Reservoir  or  its  supply  lines  are 
out  of  service. 

Bay  Division  Pipf.:line  No.  2 

This  pipeline  was  taken  out  of  service  between 
Irvington  Portal  and  the  Ne-.;ark  valve  house  in  late 
April  in  order  to  make  rep?.irs  to  a  joint  leal:  at 
Nev;nrk*s  Ash  Street  Recreational  Park,     Repairs  were 
completed  and  the  pipeline  put  bade  in  service  on 
May  29, 


Work  Performed  by  Conservation  Aides 

Since  the  first  of  the  year,  the  City  Distribution 
Division  has  used  seventeen  Field  Conservation  Aides 
furnished  by  the  Mayor's  Office  on  various  projects 
throughout  the  City  where  regular  budget  funds  have 
never  been  available  for  weeding,  cleaning,  spading,  or 
planting  in  such  locations  "is  University  Mound  Reservoir, 
Stanford  Heights  Reservoir,  Sunset  Reservoir,  Francisco 
Reservoir,  and  other  areas  in  San  Francisco.     In  the 
near  future  some  of  th^se  Aides  will  be  working  on  Water 
Department  property  on  the  North  side  of  Junipero  Serra 
Boulevard,  from  Holloway  Avenue  to  the  County  Line, 
planting  Orchid  Rock  Rose  in  an  area  that  has  been  an 
eyesore  and  a  cause  for  citizen  complaint  for  many  years. 

Peninsula  Work  Forces 

A  survey  by  Peninsula  Division  indicates  approxi- 
mately 13-1/2  iriles  of  fence  ^ira  in  need  of  replacement 
or  repair  -  particularly  In  th ?  North  Peak  area  -  to  a 
minimize  Intrus  t  Ion  on  ^/vtoxshezl  lands  by  hikers  and 
motorcyclists.    A  portioii  of  this  work  will  he  done  by 
divisional  work  forces „ 

A  parra-^nent  Laborer  ro^iticn;,  Fen  insula  Division,  to 
be  reclassified  to  GardeniTjr  to  maintain  the  grounds 
around  Pulgas  Temple  and  Balancing  ::eservoir,  which  have 
been  extensively  Isndriscaped  at  a  coc.t.  of  $110,000  in 
preparation  for  reopening  to  the  public  about  July  14, 
1975 is  being  processed  ?:v  Civil  Sca^vice  Commission. 
It  is  hoped  the  new  GoLrdenor  pc.'-iticn  will  be  approved 
and  filled  by  July  1,  so  t:  jt  proper  initial  maintenance 
can  be  given  to  ensure  thctt  the  new  plantings  will  be- 
come well  established. 


Vandalism  -  Security 

On  May  28,  at  Lower  Cr^^j-stal  Springs,  the  launch  was 
damaged  arA  the  rowboat  sunk  by  vanci^.is,     ':?he  suspects 
were  apprehended  and  turned  over  to  flan  ^H*teo  Police. 
Damage  to  the  launch  is  e.^.timated  at  oveir  $1,000. 

A  total  of  157  tresparsers  ^vere  evicted  from 
Peninsula  wate;:shed  property  during  the  month?  35  con- 
tact cards  were  issued?  27  eluded  the  efforts  of  Water- 
shed Keepers  to  apprehend  them?  and  16  Citations  were 
issued  for  swimming  in  the  reservoirs. 
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PH  of  Water 

Messrs.  Frye,  Boyd  and  Tracy  met  with  Messrs,  Levy, 
Barron  and  Friedland  of  the  Department  of  Public  Works 
ton  the  19th  of  May  to  discuss  the  PH  of  water  being 
served  in  San  Francisco.     PH  had  been  ranging  between  8 
and  9,     Members  of  the  Department  of  Public  Works  stated 
that  the  State  mandated  sewage  effluent  must  not  exceed 
a  PH  of  3.5,  but  felt  they  could  get  a  variance  to  9,  It 
was  agreed  that  the  Water  Department  would  attempt  to 
control  the  PH  of  its  water  so  as  not  to  exceed  8.5,  The 
new  control  has  been  established,  and  it  has  been  possible 
to  provide  water  with  a  PH  not  exceeding  8.5. 

Crystal  Springs  Golf  Course 

Mr.  Frye  accompanied  Mr.  Frank  Sylvester,  Regional 
Director,  Bureau  of  Outdoor  Recreation,  to  Crystal 
Springs  Golf  Course  on  the  3rd  of  June  to  reviev/  and 
approve  plans  for  construction  of  cart  paths « 

Visitors 

On  the  4th  of  June  Mi.  Knight,  Director  of  Water 
Supply,  Kong  Kong,  was  in  to  discuss  water  supply  pro- 
blems and  receive  an  orientation  on  the  San  Francisco 
SYstem«    Many  of  his  problems  were  the  same  as  those 
facing  this  Department. 

Recreational  Development  of  Filoli  iLiici  Crystal  Springs 
Watershed 


Mr.  Frye  met  with  Superviso  '  Je>:n  Far'j^.lar  on  June  4th 
to  discuss  recreational  develcp.iBnt  "f  thi  Filo.-i  estate 
and  the  Crystal  Springs  watershed,  and  thti  closing  of 
Sawyer  Camp  Road.     Closure  of  this  ro^fid  hjis  long  been  an 
objective  of  the  Department  because  of  the  trespassing 
and  vandalism  that  have  occurred  throughout  its  length. 
Unfortunately,  the  Supervisor  was  not  too  sanguine  about 
the  chances  of  closing  the  road. 

Region?^!  £i'.rvice  Committee 

On  June  11  K?:.  Frye  ana  Mr„  'kanaka  of  the  Land 
Division  togethc'r  v;ith  Mr.  Carter,  AsFist-nt  Managery 
Alameda  Division^  attended  the  Regional  Cc^rvice  meeting 
at  Sunol  for  officials  of  Alameda  County,, 


Sunset  Reservoir 


Work  continues  on  the  south  basin.  Sunset  Reservoir 
leakage  problem.     Repair  work  was  completed  by  California 
Caulking  Co,  but  the  main  source  of  leakage  has  not  yet 
been  locatedo 

Uo  S.  Fish  and  Wildlife  Service 

Mr.  Charles  R,  Matzker  of  the        S,  Fish  and  Wildlife 
Service  discussed  with  Messrs,  Frye  and  Boyd  on  June  12th 
the  plan  of  the  Federal  Government  to  establish  a  pre- 
serve on  the  salt  flats  in  Alameda  County  from  north  of 
the  approach  to  the  Dumbarton  Bridge  southward  across  our 
pipeline  right  of  way  and  beyond  the  S.  ?•  Railroad.  A 
trail  system  is  contemplated p  one  of  which  would  trans- 
verse the  area  from  north  to  south  adjacent  to  the  Bay. 
It  was  agreed  that  appropriate  fencing  and  patrolling 
would  be  pro\zided  by  the  Federal  Government  to  protect 
the  pipelines  and  the  valve  house,    A  written  proposal 
for  the  participation  of  the  Water  Department  will  be 
submitted  to  this  office,.    Final  action  will  be  subject 
to  P.U.C.  approval. 

Calaveras  Dam 

Repairs  were  completed  on  May  30th,  and  the  State 
Division  of  Safety  of  Dams  has  reinstated  the  permit  for 
operation  of  the  Dam  to  its  full  capacity.     Until  repairs 
were  completed  the  State  Division  of  Safety  of  Dams  had 
required  the  level  of  the  lake  to  be  held  30  feet  belov; 
the  spillway. 

San  Mateo  County  Meetings 

The  following  m.eetings  were  attended  by  Mr„  Kelleher, 
Peninsula  Division  Manager: 

1)     On  May  13th  the  Watershed  Advisory  Committee  of 
San  Mateo  County  conducted  a  public  hearing  to 
receive  input  from  the  public  concerning  the 
preliminary  recreational  master  plan  for  tbo 
Filoli  Estate.     This  plan  which  incorporates  a 
Cultural  Center,  Horticultural  Preserve^ 
Archaeological  Site  and  a  Pubilic  Golf    lourse  was 
discussed  at  length.     Statements  by  the  public 
indicated  general  acceptance  of  the  plan  but 
many  voiced  opposition  to  the  c:"  ns  tract  ion  of 


a  golf  course  on  the  property.    Another  public 
hearing  will  be  held  within  three  weeks,  at 
which  time  the  Committee  will  make  its  final 
recommend  at  ions - 

2)     On  May  14th  at  a  meeting  of  the  San  Mateo  County 
Park  &  Recreation  Commission,  the  possible 
abandonment  of  Sawyer  Camp  Road  was  discussed. 
The  Commission  voted  to  recommend  to  the  San 
Mateo  County  Board  of  Supervisors  that  Sawyer 
Camp  Road  be  abandoned  with  the  following  con- 
ditions s 

a)     a)     San  Francisco  grant  an  easement  to  San  Mateo 
County  along  the  road  for  a  hiking,  biking 
and  riding  trail, 

b)  Establishment  of  a  permit  system  to  allow 
the  elderly  and  handicapped  to  travel  the 
road  in  vehicles. 

c)  Installation  of  a  similar  trail  through 
Watershed  lands  from  Hillcrest  Avenue 
northerly  to  the  PG&E  valve  lot  on  Skyline 
Boulevard. 

Water  Sales 


Total  Collections 


May 
1975 


May 
1974 


Decrease 


$2,039,767 


$2,053,159 


$13,392 


Net  Paying  Sales 


Fiscal  Year 
1974-1975 


Fiscal  Year 
1973-1974 


IncreGr?:2 


$2,243,896 


$1,966,641 


$277,253 


Leases  and  Permits 


Rents  for  the  month  of  April  included: 


Santa  Clara  Sand  and  Gravel 
Crystal  Springs  Golf  Course 
Sunol  Golf  Course 


i*" .  .  ,541.G1 
f^- ,;094.35 
.S3,  783^68 


Delinquent  Accounts 

The  status  of  the  delinquent  account  of  Roy  Kruse 
in  the  amount  of  $4/671,59  remains  in  the  hands  of  the 
City  Attorney's  Office. 

Continuing  Programs 


Vahicular  Inspections 

Routine  10,000-mile  inspections  were 
conducted  on  37  vehicles „ 

Vehicular  Accidents 

During  the  month  of  May  there  were  3 
accidents  in  2  of  which  the  Department  ' . 
drivers  were  at  fault.     Our  frequency  rate 
for  all  accidents  was  13^93  per  million 
miles  while  driving  215,437  miles. 

Industrial  Accidents 

There  were  3  lost  time  injuries  in  May. 
There  are  a  total  of  18  for  the  calendar  year. 

Service  Renewals 


Safety 


May 
1975 


Fiscal  Year 
1974-1975 


Replacement  of  old, 
corroded,  or  undersized 
piping 


518 


4,714 


Meter  Repairs 


May 
1975 


Fiscal  Year 
1974-197? 


CDD  -  all  sizes 


322 


4,388 


Peninsula  (inspected  and 
repaired  as  needed 


18 


168 


Contract  Program 

1,  1-1/2,  and  2-inch 


~0- 


356 


Flushing 


Flushing  was  conducted  in  the  Summit  Reaeepvoir 
area  bounded  by  Moraga^  16th  Avenue,  Laguna  Honda 
Boulevard  and  Dewey  Boulevard. 

May  Fiscal  Year 

1975  1974-1975 


Mains   (all  sizes) 

Linear  Feet  55,400  522,300 


Number  of  individual 
flushings  to  correct 
objectionable  conditions 


17 
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